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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,028th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JANUARY  3, 
1956. 

=+=+=+=+=+=*=+=+=+=+=+=+=+=+:=+=^ 

Present:  Commissioners  Victor  S.  Swanson,  Donald  A,  Cameron, 
Edw.  B.  Baron  and  Gaston  I,  Goetting. 

President  Victor  S.  Swanson  presided. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Goetting  the  minutes  of  the  1,027th  regular  meeting  of  the 
Commission  held  December  27,  1955  were  approved. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Goetting,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  l6,010— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the  General 
Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  allot  funds  and 
to  draw  warrants  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  claims  against  the  Municipal ; Railway, 
as  follows: 


)  , 

Claimant 

Non-litigated  settlements         Date  of  Accident  Settlement 

Florence  M.  Solomon                  October  3,  1955  *  lbO.OO 

Clude  Rf  Sanders                       November  10,  1955  366.00 

Henry  If  Chaim                          November  21,  1955  735.59 

Paul  Pizzi                               October  25,  1955  107. IS 

Mercedes  Reynoso                      October  27,  1955  450.00 

Sara  Cotler                               August  5,  1955  150.00 

Litigated  settlements 

Constance  and  C.F.Schlosstein  July  14,  1953  4,000.00 
Rescinding  that  portion  of  Resolution 
No.  15,761,  adopted  September  26,  1955, 

claimant-Rosa  Wood,  in  amount  4>100.00  -100.00 
Judgments : 

'flora  Gramber                           December  17,  1953  1, 816.85 

Bobby  M.  Mulvaney                      November  8,  1954  1,518*00 

Appropriation  N0.  5.735.804.000  $  9,203.62 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  16,011  — 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Modification  of  Contract  in  amount 
$200,705.33;  approves  Certificate  of  Acceptance  and  Authoriza- 
tion for  Final  Payment  in  amount  $685,799. 20,  in  favor  of  Guy 
F.  Atkinson  Co.,  under  HHWS  Gbntract  No.  259-Cherry  River 
Project,  Construction  of  Dam  Embankment. 

On  motion  of  Commissioner  Goetting,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,012— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  funds,  as  follows: 

San  Francisco  Water  Department: 

From  Unappropriated  Balance  of  Funds  '  $120,000.00 

To  5.7^6.011.000  Reconstruction  of  Mains  in 
Upper  Market  Street  (to  accommodate  re- 
aligning of  Up-oer  Market  Street  by  the 

Department  of  Public  Works)  120,000.00 

On  motion  of  Commissioner  Goetting,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,013— 

RESOLVED    That  in  accordance  with  the  provisions  of  Section 
10,  Page  J,  this  Commission  approves  Trade  Fixtures  installed 
at  the  San  Francisco  International  Airport,  by  Joseph  J,  Dias, 
Jr.,  lessee,  Barber  Shop,  per  list  on  file  in  the  office  of 
the  Public  Utilities  Commission. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Goetting,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  l6,0l4— 

RESOLVED'  That  the  employments  of  Walter  L.  Huber,  Augustus 
iCempkey  and  I.  Cleveland  Steel,  to  serve  as  a  consulting  board 
for  the  design  and  construction  of  Cherry  Valley  Dam, 
authorized  under  Resolution  No.  12,152,  adopted  December  26, 
'.951,  and  which  employment  was  to  terminate  on  December  31/1955 
or  until  completion  of  the  construction  of  Cherry  Valley  Dam 
and  Appurtenant  Facilities,  be  and  the  same  employments  are 
hereby  extended  to  June  30,  1956,  since  the  appurtenant 
facilities  for  said  Cherry  Valley  Dam  were  not  completed  as  of 
December  31,  1955. 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,015— 

RESOLVED,  That  this  Commission  accepts  as  satisfactorily 
completed  in  accordance  with  terms  of  contract,  services 
performed  by  John  F.  Forbes  and  Company,  in  Examinations  and 
Submission  of  Certified  Reports,  Hetch  Hetchy  Project  Survey; 
approves  Credit  Modification  of  Contract  in  amount  ::p2,lg5.00; 
approves  Certificate  of  Acceptance  and  Authorization  for  Final 
Payment,  in  amount  ^1,040,00,  in  favor  of  said  John  F.  Forbes 
and  Company,  for  the  services  as  rendered. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Goetting,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,016 — 

RESOLVED    That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  Hetch  Hetchy  Project  funds,  in  amount  4>7, 125,00, 
to  provide  for  reclassification  of  positions  as  follows: 

Add:    Superintendent  of  Operations 
Delete:  F4l2c  Senior  Engineer,  Electrical 

Add:    FUlOc  Engineer,  Electrical 

Delete:  FUOUc  Assistant  Engineer  I,  Electrical 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Goetting,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,017— 

i 

WHEREAS    Hangar  No.  1,  San  Francisco  International  Airport 
has  been  destroyed  through  fire;  and 

WHEREAS,  the  fire  has  resulted  in  the  accumulation  of 
debris  and  dangerous  overhanging  structures;  and 

WHEREAS    existing  debris  and  overhanging  structures  con- 
stitute a  danger  and  threat  to  life  and  welfare  of  employees 
and  the  public: 

THEREFORE,  BE  IT  RESOLVED    That  in  consonance  with  the 
provisions  of  Section  46,  Chapter  10,  Article  2  of  the  Municipal- 
Code,  time  not  permitting  of  the  calling  of  bids  for  the  re- 
moval of  dangerous  conditions  resulting  from  said  fire,  and  to 
protect  life  and  property  of  the  City  and  County  of  San  Fran- 
cisco, this  Commission  hereby  declares  the  existence  of  an 
emergency  and  the  Manager  of  Utilities,  be  and  he  is  hereby 
directed  to  take  such  steps  as  are  necessary  to  remove  any  and 
all  debris  and  dangerous  structures  resulting  from  said  fire. 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  hereby  requests 
the  Controller  to  allot  funds,  in  an  estimated  amount  of  $7500. 
Appropriation  No.  5.725.200.00,  to  provide  for  said  removal 
as  above  indicated. 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,018— 

WHEREAS,  the  General  Manager  of  the  Municipal  Railway  has 
recommended  the  granting  of  a  certain  revocable  permit  for  use 
and  occupancy  of  land  and  property  under  control  of  that 
bureau,  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

To:    Pacific  Gas  and  Electric  Company,    Permit  to  install, 
maintain  and  use  two  eye  bolts  and  guy  wires  on  the  south  wall 
of  the  Bryant  Street  Substation. 

On  motion  of  Commissioner  Goetting,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,019— 

WHEREAS,  recent  floods  in  the  Ketch  Hetchy  areas  has 
resulted  in  damages  to  structures,  roads  and  accumulated 
debris  in  canals,  regulating  dams  and  forebays;  and 

WHEREAS    damaged  structures  and  roads  need  immediate 
repairs  to  provide  for  normal  operations;  and 

WHEREAS'  the  accumulated  debris  requires  immediate 
removal  to  prevent  further  damages  in  event  of  rains: 

THEREFORE,  BE  IT  RESOLVED,  That  in    consonance  with 
the  provisions  of  Section  46,  Chapter  10,  Article  2  of 
the  Municipal  Code,  time  not  permitting  of  the  calling  of 
bids  for  repairs  resulting  from  floods,  and  to  protect  life 
and  property  of  the  City  and  County  of  San  Francisco,  this 
Commission  hereby  declares  the  existence  of  an  emergency,  and 
the  Manager  of  Utilities,  be  and  he  is  hereby  directed  to 
take  such  ste^s  as  are  necessary  to  effect  necessary  repairs; 
and 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  be  and  he 
is  hereby  requested  to  certify  funds,  in  an  estimated  amount 
of  $30,000.00,  for  said  immediate  repairs. 

BE  IT  FURTHER  RESOLVED,  That  the  Mayor  be  and  he  is 
hereby  requested  to  recommend  to  the  Board  of  Supervisors, 
supplemental  appropriation  in  amount  $30,000.00,  to  provide  for 
said  repairs  resulting  from  said  floods. 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Coetting,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,020-- 

RESOLVED    That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permits,  as  follows: 

To:  Pacific  Telephone  and  Telegraph  Co. 

Permit  for  an  overheard  cable  crossing  within  Harmon  Drive 
as  said  Drive  crosses  the  Hetch  Hetchy  right  of  way  from 
Bay  Road  to  Lorelei  Manor,  near  Menlo  Park,  San  Mateo 
County,  subject  to  $25.00  permit  fee. 

To:  Mr.  and  Mrs  B.  A.  Webster,  4l54-24th  St.,  San  Francisco 

Permit  to  occupy  for  gardening  purposes  a  portion  of 
Hetch  Hetchy  right  of  way  contiguous  to  Lots  16  and  IS, 
Block  13,  New  High  School  Acres,  Redwood  City,  San  Mateo 
County;  no  fee. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,021— 

RESOLVED    That  this  Commission  approves  the  following 
Contract  Payment  Authorizations: 

Contract  Payment  in  amount  $250.00,  in  favor  of  A.  Kempkey  and 
in  amount  $500.00,  in  favor  of  I.  C.  Steele,  for  services  as 
consulting  engineers  on  the  Cherry  Valley  Dam  Project. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Goetting,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,022— 

RESOLVED    That  this  Commission  hereby  requests  the 
Controller's  certification  of  Water  Department  Request  for 
Funds,  in  amount  $3,500.00,  under  Appropriation  No.  5.7^6.023. 
001-53,  to  provide  for  field  inspection,  Contract  No.  74l-Recon- 
ditioning  Portions  of  the  Bay  Division  Pipe  Line  No.  1;  and  in 
amount  $22,704.00,  under  Appropriation  No.  5 •7^7.026.000,  to 
provide  for  certification  of  SFWD  Contract  No.  7^7-Laying  of 
6-Inch  and  8-Inch  Mains  in  Baker,  Broderick,  Clayton  and  Hayes 
Streets. 
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I 


On  motion 
Coetting, 


of  Commissioner  Cameron, 
the  following  resolution 


seconded  by 
was  adopted 


Commissioner 
unanimously: 


— RESOLUTION  NO.  16,023— 

RESOLVED    That  this  Commission  hereby  requests  the 
Director  of  Property  to  take  such  steps  as  are  necessary  to 
sell  at  public  auction,  that  certain  Water  Department  property, 
known  as  the  old  Municipal  Railway  MillbrPe  Sub-station, 
located  at  the  intersection  of  Linden  Avenue  and  Railroad 
Avenue,  said  property  to  be  sold  at  a  minimum  price  of 
$25,000*00,  on  optional  basis,  as  follows: 

Land& building  as  l  s 

or 

Land  only  (building  razed  in  advance  of 
sale ) 


THEREUPON  THE  MEETING  ADJOURNED. 
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M  I  N  U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 


1,029th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JANUARY 
9,  1956. 


Present:    Commissioners  Victor  S.  Swanson,  Donald  A.  Cameron, 
Edw.  B.  Baron,  Oliver  M.  Rousseau,  Gaston  I. Goetting 

President  Victor  S.  Swanson  presided. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  minutes  of  the  1,028th  regular  meeting  of  the 
Commission  held  January  3,  1956  were  approved. 

On  motion  of  Commissioner  Goetting,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,024— 

* 

RESOLVED    That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  in  amount  $785.05, 
being  the  additional  difference  between  certified  estimated 
contract  and  actual  performance;  approves  Certificate  of  Ac- 
ceptance and  Authorization  for  Final  Payment,  in  amount 
$3,858.42,  in  favor  of  Associated  Pipeline,  Inc.,    under  SFWD 
Contract  No.  720-Laying  16"  Mains  in  Marview  Way  and  Palo  Alto 
Avenue,  from  Aquaviste  Way  to  Summit  Reservoir. 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Goetting,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  16,025— 

RESOLVED'  That  this  Commission  approves  expenses  in  an 
estimated  amount  of  $125.00,  by  the  City  Attorney,  covering 
deposition  to  be  held  in  San  Pedro,  California,  on  or  about 
February  14,  1956,  in  the  action  of  Alma  N.  Spindler  vs 
City  and  County  of  San  Francisco,  Municipal  Railway,  Superior 
Court  Case  No.  453477. 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  MO,  16,026— 

RESOLVED'  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions and  approves  Certificate  of  Acceptance  and  Authorization 
for  Final  Payment,  in  amount  $3,5^4.80,  in  favor  of  Apex 
Sheet  Metal  Works,  under  Airport  Contract  No,  186-Ventila- 
tion  of  Concourses,  Service  Building  and  Terminal  Building, 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,027— 

RESOLVED'  That  this  Commission  approves  the  following 
Contract  Payment  Authorizations: 

Contract  Payment  in  amount  $8,686.59,  in  favor  of  M  &  K  Cor- 
poration under  SFWD  Contract  No.  672 -Relocation  of  Crystal 
Springs  60u  and  kk"  Pipe  Lines. 

Contract  Payment  in  amount  $7,3^0.83,  in  favor  of  Lowrie 
Paving  Co,,  under  Airport  Contract  No,  158-Grading,  Paving 
and  Utility  Extensions  at  Airport. 

Contract  Payment  in  amount  $7,717.58,  in  favor  of  Manning  and 
Whitaker,  under  Airport  Contract  No.  156-Improvements  to 
Power  Supply  for  North  Field  Area. 

Contract  Payment  in  amount  $15,053.90,  in  favor  of  S  &  Q  Con- 
struction Co.,  under  Airport  Contract  No.  175-Constructing 
Sewage  Treatment  Plant. 

Contract  Payment  in  amount  $36,684.29,  in  fa,vor  of  Wixson  and 
Crowe,  Inc.,  under  HHWS  Contract  No.  272R„  Cherry  River  Project 
Dam  Reservoir  Clearing. 

Contract  Payment  in  amount  $38,287.66,  in  favor  of  Rothschild, 
Raff in  and  Weirick,  under  HHWS Contract  No,  274- Cherry  River 
Project-Spillway  and  Outlet  Works. 

Contract  Payment  in  amount  $'5,231.70,  in  favor  of  Engelhardt 
and  Shaw,  under  HHWS  Contract  No.  277-Construction  of 
Cottages  at  Moccasin  and  Early  Intake, 

Contract  Payment  in  amount  $250.00,  in  favor  of  W,  L.  Huber, 
for  services  as  consultant  engineer  on  Cherry  Valley  Dam 
Project. 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,028— 

RESOLVED'  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  credit  modification  of  contract  in  amount 
$10,000.00;  approves  Certificate  of  Acceptance  and  Authoriza- 
tion for  Final  Payment  in  amount  $21,149.87,  in  favor  of  Pipe 
Linings,  Inc.,  under  HHWS  Contract  No.  278-Relining  San 
Joaquin  Pipe  Line  No.  1-Oakdale  Portal  to  Cashman  Creek  Valve 
House, 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  16,029— 

RESOLVED    That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Space  or  Use  Permit, 
as  follows: 

To:  California  Coastal  Airlines  dba  California  Central 

Airlines 

Effective  Date:  -  January  16,  1956 

Terminal  Building:  Rate  per 

First  Floor  Month 

Rm  1016-118  sq.ft.  approx.    $0,832  $  98.18 

Area  T-3    92  11  0.832  76.54 

Ground  Floor 

Rm  C-2-portion,  359  sq.ft.  0.50  179.50 
Lift  3  270.00 
Rental  surcharge  185.00 

$809.22 

This  permit  supercedes  permit  issued  under  authority 
of  Resolution  No.  15/311. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Goetting,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,030-- 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Space  or  Use  Permit, 
as  follows: 

To:  Southwest  Airways  Co.-  Effective  Date-January  16,  1956 
Terminal  Building 

First  Floor:  Mo. Rate 

Rm  1015  177  sq.  ft.  approx.    $0,832       $  147.26 

Area  T-5  86  n  0.832  71.55 

Ground  Floor 

Lift  5 

Portion  of  Rm.  C-2       123  •'  0.50  270.00 

61.50 

Rental  Surcharge  185.00 

Total      $  735.31 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  16,031— 

RESOLVED    That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are  or 
will  be  legally  available  in  payment  of  claims  against  the 
Municipal  Railway,  as  follows: 


Claimant 

Non-litigated  settlements  Date  of 

"Mildred  Hoffman  November 

Elena  Bartoli  December 

R.  Fryfield  November 

Sidney  Zimmerman  December 

Mrs.  Sydney  Davis  Wolff  Septembe 

Marjorie  Frye  November 

Evelyn  R.  Pettis  December 

Katie  Mims  December 

Valentine  Shahovskoi  November 

Susan  Wolfe  June  IS, 

Naomi  R,  Weaver  June  18, 

Mary  B.  Marks  December 

Evelyn  Brughelli  Septembe 


Accident 
28,  1955 
5,  1955 
28,  1955 

7,  1955 

r  16,  1955 
3,  1955 

8,  1955 


9 


1955 


3,  1955 

1955 

1955 

15,  1955 
r  23,  1955 


September  7,  1955 


Litigated  settlements 
Lisette  McQuilken 
Mary  Alice  Duryea  aka  Mary 

A.  Duryea  October  14,  1954 

Johnnie  Rigsby  and  Ruth  Rigsby-July  22,  1953 
Appropriation  No.  5. 735.804,000 


Settlement 
$  1,200.00 
350.00 
136.98 
435.83 
1,500.00 
375.00 
133.50 
171.61 

126.15 
300.00 
300.00 
200.00 
350.00 


250.00 

400.00 
3,500.00 
3  9,729.07 


On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted  unanimously: 


—RESOLUTION  NO.  16,032— 

RESOLVED''  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Permits  to  Air  Carriers 
Authorizing  Operation  of  Petroleum  Company  Equipment  upon 
the  San  Francisco  International  Airport,  as  follows: 

To:    American  Airlines,  Inc.,    effective  January  1,  1956, 
annual  fee  of  #2,400.00 

Southwest  Airways  Company,  effective  January  1,  1956, 
annual  fee  of  ^2,400.00 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,    the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,033— 

RESOLVED,  That  this  Commission  hereby  authorizes  call 
for  public  bids  for  the  following  contracts: 

SFWD  Contract  No.  7^S-Laying  of  6-Inch  Cast  Iron  Mains  in 
Larkin  Street  between  Chestnut  Street  and  Filbert  Street, 

SFWD  Contract  No.  7^2-Excavation  and  Embankment  for  the  Sun- 
set Reservoir  South  Basin, 

On  motion  of  Commissioner  Roussea,u,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,03**— 

RESOLVED    That  this  Commission  hereby  requests  the  Con- 
troller's cef tif ication  of  the  following: 

Municipal  Railway  Request  for  Funds,  in  amount  $71/500.00, 
under  Appropriation  No.  5.735.799.736,  to  provide  for  purchase 
of  underground  cable  for  the  Chestnut  Street  underground  duct 
line. 

Bureau  of  Light,  Heat  and  Power  Request  for  Funds,  in  amount 
$50.00,  Appropriation  No.  5,313.200,000,  to  provide  ad- 
ditional funds  for  reproduction  of  blue  prints. 

Hetch  Hetchy  Project  Request  for  Funds,  in  amount  5217,100,00, 
Appropriation  No,  5.755.231.001,  to  allot  funds  for  third- 
quarter  Purchase  of  Power  for  Resale  Outside  of  San  Francisco. 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,035— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  funds,  in  amount  $7,500.00,  to  provide  for 
the  removal  of  debris  and  dangerous  overhanging  structures, 
resulting  from  fire  that  destroyed  Hangar  No.  1,  San  Fran- 
cisco International  Airport. 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  wa.s  adopted  unanimously: 

— RESOLUTION  NO.  16,036— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  certification  of  Modification  of  Contract  in 
amount  $1,099#70,  SFIA  Contract  No.  156-Improvements  to 
Power  Supply  for  North  Field  Area,  contractor,  Manning  and 
Whi taker,  covering  the  following: 

Excavate,  furnish  and  place  concrete,  furnish  and  install  3" 
fiber  duct  end  remove  and  dispose  of  concrete,  to  allow  for 
the  uncovering  and  remove  1  of  such  portions  of  conduit  as  has 
been  damaged,  due  to  settlement  or  other  causes  and  to  replace 
the  conduit  with  new  fiber  duct  encased  in  concrete. 

On  motion  of  Commissioner  Goetting,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  16,037— 

RESOLVED,  That  this  Commission  approves  Traveling  Expense 
Vouchers,  as  follows: 

Expense  Voucher  in  amount  $9.25,  expenses  of  H,  C.  Medbery, 
covering  conference  and  trip  over  properties  of  the  Water 
Department  with  Abdul -Vehab  Eghal,  Mayor  of  Meshed,  Iran 
and  Victor  Hay  of  Washington,  D.C.,    December  21,  1955 • 

Expense  Voucher  in  amount  $8.60,  expenses  of  Mark  Gerstle, 
month  of  December,  1955 *  covering  conferences  with  Press  and 
Official  of  the  Aviation  Division  Shell  Oil  Company,  re  motion 
picture. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  16,038— 

RESOLVED    That  this  Commission  respectfully  requests 
the  Board  of  Supervisors  to  adopt  resolution,  granting  per- 
mission to  four  (k)  members  of  Public  Utilities  Commission 
staff,  as  designated  by  the  Manager  of  Utilities,  to  attend 
the  Annual  Convention  of  the  California  Municipal  Utilities 
Association,  to  be  held  in  Los  Angeles,  February  14-15-16-17/ 
1956. 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,039— 

WHEREAS,  the  State  of  California,  Department  of  Public 
Works,  Division  of  Highways,  hereinafter  referred  to  as  "State" 
and  the  City  and  County  of  San  Francisco,  a  municipal  corpora- 
tion, acting  bey  its  Public  Utilities  Commission,  hereinafter 
referred  to  as  "City"  and  "Commission"  respectively,  entered 
into  an  agreement  on  August  k,  1553/  providing  for  the  removal 
of  certain  street  railway  rails  located  in  the  center  of  San 
Jose  Avenue,  between  Alemany  Boulevard  in  San  Francisco  and  the 
intersection  thereof  with  Mission  Street  in  Daly  City,  and  which 
agreement  provided  for  the  sharing  equally  by  State  and  City, 
of  the  cost  of  removing  said  rails,  the  total  estimated  cost 
thereof  being  estimated  to  be  $50,759.50;  and 

WHEREAS'  it  has  been  determined  subsequently  that  an  error 
had  been  made  in  computing  the  length  of  rails  to  be  removed, 
the  correct  length  having  been  determined  to  be  23,176  linear 
feet  rather  than  26,5^9  linear  foot,  which  correction  has  re- 
sulted in  the  reduction  of  the  aforesaid  total  cost  of  $50,759.5C 
to  the  correct  cost  of  $46,121.10;  and 

WHEREAS,  City's  share,  as  corrected,  of  the  cost  of  said 
removal,  has  been  dtermined  to  be  $23,060.55  rather  than 
$25,379.75;  and 

WHEREAS,  City  has  removed  certain  rails  covered  by  the 
terms  of  said  agreement  and  is  entitled  therefor  to  a  credit  of 
$2,865.83,  resulting  in  City's  share  of  said  total  cost  being 
reduced  from  the  aforesaid  sum  of  $23,060.55  to  the  sum  of 
£20, 194,72;  and 

WHEREAS,  by  the  terms  of  said  agreement,  City  shall  pay  to 
State,  upon  receipt  of  a  statement  therefor,  the  sum  of  $7,5^3*2^ 
said  sum  being  the  total  of  $418.05  due  State  for  City's  share 
of  State's  cost  of  rail  removal  on  San  Jose  Avenue  and  $7,125.20 
due  State  for  City's  share  of  State's  cost  of  rail  removal  in 
connection  with  the  construction  of  channelized  intersections 
and  instr llation  of  traffic  signals  at  the  intersections  of 
Mission  and  Market  Streets  and  Mission  Street  and  San  Jose 
Avenue,  and  the  removal  of  rails  by  State  on  San  Jose  Avenue  be- 
tween the  south  city  lim  its  of  San  Francisco  and  Shakespeare 
Street  in  Daly  City;  and 

WHEREAS,  State  and  City  have  agreed  upon  the  terms  of  a  modifi- 
cation of  the  p foresaid  agreement,  which  modification  has  been 
considered  by  this  Commission  a.nd  will  have  the  effect  of  cor- 
recting the  aforesaid  error,  establishing  correct  debits  and 
credits  of  the  said  prrties  and  will  be  in  legal  effect  a  cor- 
rected statement  of  account  between  said  parties: 

THEREFORE,  BE  IT  RESOLVED,  The  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  does  hereby  approve  the 
terms  of  said  Modification  of  Agreement  and  hereby  authorizes 
and  directs  its  Manager  of  Utilities  to  execute  and  its 
Secretary  to  attest  to  said  Agreement  in  behalf  of  this  Com- 
mission acting  for  said  City  and  County.- 
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On  motion  of  Commissioner  Rousseauf  seconded  by  Commissioner 
Goetting,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,040— 

RESOLVED,  That  because  of  heavy  losses  sustained  by 
permittees  from  recent  floods,  this  Commission  hereby  ter- 
minates, effective  December  31,  1955,  San  Francisco  Water 
Department  Revocable  Permits,  and  authorizes  issuance  of  new 
Revocable  Permits,  covering  occupancy  of  property  in  Niles 
Canyon,    Alameda  County,  effective  January  1,  1956/  &s 
follows: 

Dorothy  E.  Baker,  terminate  as  of  December  31,  1955/  occupan  cy 
of  5  acres,  issued  under  authority  of  Resolution  No.  15,523, 
rental  of  $1.00  for  first  six  months,  and  thereafter,  former 
rental  of  $60.00  per  month. 

Lloyd  and  Iva  Barks,  terminate  as  of  December  31,  1955, 
occupancy  of  10  acres,  issued  under  authority  of  Resolution 
No.  l4,9#9,  of    December  13,  1954;  new  permit  issued 
effective  January  1,  1956,  rental  of  .£1.00  for  first  six 
months,  and  thereafter,  former  rental  of  $41.66  per  month. 

H.  P.  Blackwill,  terminate  as  of  December  31,  1955,  occupancy 
of  4  acres,  issued  under  authority  of  Resolution  No.  15,256, 
of  March  21,  1955;  new  permit  issued,  effective  January  1, 
1956,  rental  of  31.00  for  first  six  months,  and  thereafter, 
former  rental  of  $25*00  per  month. 

On  motion  of  Commissioner  Goetting,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  l6,04l-~ 

RESOLVED,  that  because  of  severe  losses  occasioned  by 
recent  floods,  the  Commission  approves  entering  into 
agreement,  under  the  general  provisions  of  which,  that  certain 
Water  Department  agricultural  lease  executed  with  Sunol  Berry 
Farms,  covering  40  acres,  near  Sunol,  is  amended,  to  provide 
for  a  rental  of  $1,00  for  the  first  six  months  of  the  year 
1956,  and  thereafter,  at  the  regular  rental  of  $4,000.00  per 
year,  all  other  terms  and  conditions  being  the  same. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Goetting,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  16,042— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  San  Francisco  Water  Department  Revocable  Permit 
to  Don  Hayes,  P.  0.  Box  43,  Sunol,  to  occupy  for  grazing 
purposes,  73  acre  tract  of  land,  adjacent  to  and  southwesterly 
of  the  intersection  of  the  San  Antonio  and  Calaveras  Creeks, 
Alameda  County,  subject  to  rental  of  $200.00  per  year. 
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Remarks: 

The  terms  of  Commissioners  Swanson  and  Goetting  expire 
January  15,  1956  and  this  was  accordingly  their  last  meeting. 

To  honor  the  retiring  Commissioners,  the  Staff  of  the  Com- 
mission was  in  attendance;  Mr,  James  H.  Turner,  Manager  of 
Utilities,  expressed  gratifying  appreciation  of  the  many 
acts  of  kindness  and  courtesies  extended  and  the  pleasure  of 
being  associated  with  Commissioners  Swanson  and  Goetting. 

President  Victor  S.  Swanson  reviewed  his  eight  years  of  ser- 
vice with  the  City  and  County  of  San  Francisco  and  expressed 
his  great  pleasure  of  serving  on  the  Commission,  of  his 
association  with  staff  and  the  press,  of  the  patience, 
tolerance  shown  and  leaving  with  a  deep  feeling,  that  he  was 
associated  with  the  "finest  Commission  and  staff  in  history". 

Commissioners  Cameron,    Baron  and  Rousseau  complimented 
Commission  Swanson  in  his  capacity  as  President;  they  spoke 
highly  of  his  unselfish  and  untiring  devotion  to  duty.  They 
also  complimented  Commissioner  Goetting  for  the  interest  and 
cooperation  shown  during  his  brief  term  of  office.  Commissioner 
Goetting  thanked  the  Commission  for  all  courtesies  extended 
to  him  while  on  the  Commission. 

Mr.  Geo.  Pracy  voiced  appreciation  of  the  tolerance,  of  the 
kindness  and  graciousness  shown  to  all  and  expressed  fondest 
hopes  of  a  happy  and  healthful  life  for  the  retiring  Com- 
missioners. 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,030th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JANUARY 
16,  1956. 


Present:    Commissioners  Joseph  Martin  Jr.,    Daniel  Del  Carlo, 

Edw.  B.  Baron,  Donald  A.  Cameron,  Oliver  M.  Rousseau. 

Commissioner  Donald  a.  Cameron  called  the  meeting  to  order. 

Appointed  by  his  Honor  Mayor  George  Christopher  and  seated  at 
this  meeting  were  Joseph  Martin,  Jr.  and  Daniel  Del  Carlo. 

Commissioners  Cameron,  Baron  and  Rousseau  welcomed  the  new 
members  of  the  Commission  and  pledged  cooperation  with  Ad- 
ministration to  the  end  that  the  best  interests  of  the  City 
and  County  of  San  Francisco  be  served. 

On  motion  of  CommissionerRousseau,  seconded  by  Commissioner 
Baron,  Commissioner  Joseph  Martin,  Jr.  was  unanimously 
elected  as  President  for  the  ensuing  year. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Baron,  Commissioner  Daniel  Del  Carlo  was  unanimously 
elected  as  Vice  President  for  the  ensuing  year. 

President  Joseph  Martin,  Jr.  then  occupied  the  chair  of 
presidency.    He  voiced  his  appreciation  of  election  to 
president;  disclaiming  knowledge  of  utility  matters,  he  re- 
quested cooperation  and  information  and  with  cooperation  and 
information,  will  do  all  possible  to  advance  the  welfare  of 
the  Commission,    He  expressed  a  desire  to  view  all  utility 
properties  in  the  near  future  and  will  confer  with  the  City 
Attorney  to  study  legal  problems. 

Vice  President  Del  Carlo  stated  to  staff  present,  that  he  was 
vitally  interested  in  the  welfare  of  personnel. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  minutes  of  the  1,029th  regular  meeting  of  the 
Commission  held  January  3,  1356,  were  approved,  Commissioners 
Martin  and    Del  Carlo  abstaining  from  voting. 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  l6,0*+3" 

WHEREAS,  the  City  and  County  of  San  Francisco  through 
its  Public  Utilities  Commission  has  filed  its  petitions  to 
intervene  in  Dockets  No.  715&  and  7204,  wherein  the  applicants, 
Trans  World  Airlines,  Inc.  and  Pan  American  World  Airways 
System,  desire  to  fly  the  Great  Circle  Route,  commonly 
known  as  the  Polar  Route,  from  West  Coast  Termini  to  European 
Terminals;  and 

WHEREAS    the  City  and  County  of  San  Francisco  is  a 
key  point  on' the  air  routes  involved  under  both  applications; 

and 

WHEREAS'  the  City  and  County  of  San  Francisco  desires 
that  a  hearing  be  held  in  San  Francisco  to  enable  the  Civil 
Aeronautics  Board  to  properly  ascertain  and  determine  the 
merits  of  the  applications  and  the  terminal  points  to  be 
served;  and 

WHEREAS'  the  City  and  County  of  San  Francisco  desires 
to  present  testimony  and  exhibits  through  Civic  Leaders, 
Chambers  of  Commerce,  Civic  Associations,  Labor  Leaders,  Con- 
sulates, Travel  Bureaus  and  all  other  interested  parties: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco,  hereby 
respectfully  requests  the  Civil  Aeronautics  Board,  to  grant 
a  hearing  in  San  Francisco  during  the  course  of  the  pro- 
ceedings, to  aid  said  Civil  Aeronautics  Board  in  its  deter- 
minations and  to  enable  the  City  and  County  of  San  Francisco 
to  properly  present  testimony  on  the  merits  of  its  inter- 
vention in  these  proceedings;  and 

BE  IT  FURTHER  RESOLVED'  That  the  Board  of  Supervisors 
of  the  City  and  County  of  San  Francisco  be  and  is  hereby 
respectfully  requested  to  adopt  a  resolution,  urging  said 
Civil  Aeronautics  Board  to  hold  a  hearing  in  the  City  of 
San  Francisco,  so  that  the  best  interests  of  the  community, 
may  be  served  in  the  premises. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  l6,044— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utilities, 
the  General  Manager  of  the  Municipal  Railway,  the  General 
Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  allot  funds  and 
to  draw  warrants  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  claims  against  the  Municipal  Railway, 
as  follows: 


Claimant 

Non-litigated  settlements 
'Eugene  Yen 
Rita  Safran 

Pac.  Tel,  &  Tel.  Company 

Lawrence  ¥.  Koerner 

Walter  S.  Labish 

Jimmy  Charles  Erwin,  minor 

Mary  Lou  Marshall 

Marshall  Herman  Drose,  minor 

Carl  Berg 

Charles  P.  Vance 

Mrs.  Alice  Hagan 

Edward  Bernard  Maloney 

Helen  A.  &  Herbert  Clance 

Litigated  settlements: 

Jewell  Powell  (filed-not 

served) 

George  Campbell 

Riley  ¥.  Cole 

Libbie  Dunn  a.ka  Libbie  F. 

Dunn 

Nick  Miller 
Kay  J.  Penn 
John  H,  von  Staden 
Olga  N.  Zoobrilin 


Date  of  Accident 


1955 
1955 

1955 
22,  1955 
1955 
1955 
1955 
15,  1955 
October  8,  1955 
November  22,  1955 
December  23,  1955 
January  3,  1955 


December  17, 
November  11, 
May  2,  1955 
November  30, 
November 
April  1, 
April  1, 
April  1, 
September 


Settlement 
138.95 


September  1,  1955 
March  31,  1954 
March  9,  1955 

May  7,  1953 
June  26,  1954 
January  12,  1954 
December  1,  1952 
December  5/  1954 


604.83 
604.83 
115,92 
300.00 
500.00 
300.00 
200.00 
850.00 
160.30 
350.00 
148.30 
331.13 


300.00 
3,000.00 
85.00 

25,000.00 
1,500,00 

12,500.00 

250.00 
1,200.00 


Judgments: 

Ear  line  Jackson  and  Leroy  J 

Jackson 


October  3,  1952 


5,311.80 
220.00 


Appropriation  No.  5.735-804.000 


$  53,516.23 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,045— 

RESOLVED    That  this  Commission  hereby  confirms  the  award  of 
lease  made  oy  the  Director  of  Property  to  American  Airlines, 
Inc.,  a  corporation,  as  the  only  and  highest  responsible  bidder, 
of  the  foregoing  described  spaces  in  the  Terminal  Building  at 
the  San  Francisco  International  Airport,  San  Mateo  County, 
California,  at  an  annual  rental  of  .^11,786.64,  for  a  period 
starting  on  or  about  February  1,  1956,  and  ending  June  30,  1964, 
with  a  certain  option  of  renewal  for  an  additional  period  of 
five  years: 

1.  Ticket  Counter  and  Office  Space 

Room  1021-(a)  of  First  Floor,  area  approximately 
335  square  feet,  as  per  Airport  Drawing  No.  AA- 
10743,  dated  December  1,  1955; 

2.  Baggage  and  Lift  Space 

Area  D-b  and  Lift  (D-23,  containing  approximately 
327  square  feet,  as  per  Airport  Drawing  No.  aA-10744, 
dated  December  1,  1955. 

The  aforesaid  award  was  made  pursuant  to  a  call  for  bids 
authorized  by  Resolution  No.  15^992,  adopted  by  this  Commission 
on  December  19,  1955* 

The  members  of  this  Commission  shall  execute  said  lease 
on  behalf  of  the  City  a.nd  County  of  San  Francisco,  a  municipal 
corporation,  as  Lessor. 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO*  16,046  — 

RESOLVED    That  on  recommendation  of  the  Manager  of 
Utilities,  this  Commission  hereby  authorizes  and  approves  the 
write-off  in  amount  $766.85,  of  San  Francisco  Water  Depart- 
ment uncollectible  accounts  receivable,  per  list  dated 
January  5/  1956,  which  are  more  than  90  days  past  due  and  the 
adjustment  of  accounts  receivable. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,047— - 

RESOLVED    That  this  Commission  approves  necessary  expenses 
to  be  incurred  by  the  City  Attorney,  appearing  in  Washington, 
D.C.,  during  the  approximate  week  of  January  23,  1956,  in  the 
matter  of  applications,  before  the  Civil  Aeronautics  Boa.rd,  by 
Trans  World  Airlines  and  Pan  American  World  Airways,  for 
authorized  service  from  West  Coast  Points  to  Europe,  via  a 
Great  Circle  Route,  or  a  Polar  Route,, 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  l6,04S— 

RESOLVED'  That  in  accordance  with  the  recommendations  of  the 
Manager  of  Utilities,  the  contract  for 

ADDITIONAL  GATE  ROOM  FACILITIES  AND  CURBS  FOR  CONCOURSES 
-AT  SAN  FRANCISCO  INTERNATIONAL  AIRPORT-CONTRACT  NO.  193 

a  public  work  to  be  performed  on  the  basis  of  a  lump  sum  price 
submitted  and  regularly  on  file  for  the  work  to  be  performed  as 
set  forth  in  the  related  specifications  for  the  Public  Utili- 
ties Commission  of  the  City  and  County  of  San  Francisco,  be  and 
the  same  is  hereby  awarded  to 

Arthur  Brothers,  San  Mateo,  California 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  $9,956.00,  said  sum  being  the  total  for  the 
lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends  and 
hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract; and  all  other  bids  for  the  above  described  work  are 
hereby  rejected* 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted  unanimously: 

--RESOLUTION  NO.  l6,049— 

RESOLVED,  That  in  accordance  with  the  recommendations  of  the 
Manager  of  Utilities,  the  contract  for 

The  Laying  of  6-Inch  and  S-Inch  Cast  Iron  Mains  in  Baker, 
Broderick,  Clayton  and  Hayes  Streets-SFWD  Contract  No.  7^7 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related  speci- 
fications for  the  Public  Utilities  Commission  of  the  City  and 
County  of  S?n  Francisco,  be  and  the  sa.me  is  hereby  awarded  to 

San  Francisco  Water  Department 
they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  $22,704.00,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

✓ 

BE  IT  FURTHER  RESOLVED    That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract; and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,050— 

RESOLVED,  That  this  Commission  approves  plans  submitted  by 
United  Air  Lines,  Inc.,    Drawing  No.  6SF-1035  M-2,  providing 
for  alterations  by  said  United  Air  Lines,  Inc.,  of  Vice 
President's  Staff  Office  Area  in  the  Second  Floor  of  Building 
No.  15,  United  Air  Lines  Maintenance  Base,    San  Francisco 
International  Airport, 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,051— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Space  or  Use  Permit, 
as  follows: 

To:    Southwest  Airways  Company 
Effective  Date:  -  December  30,  1955 


Space  Occupancy 
Hangar  Two-Entire  Bldg. 
Old  FireHouse-Entire  Bldg. 
Aircraft  Apron-Paved  Area 
Inflamable  Storage  Paved  Area 
Auto  Parking-Paved  Area 
Inflamable  Storage-Improved  Ar 
20,x64'  Butler  Type  Building 

(as  is) 
Improved  area  westerly  of 
Hangar  Two 


Approx. 

Annua.  1 

Sq.Ft. 

Rate 

Total 

14,074 

.^o.so 

3  11,259.20 

m 

0.80 

622.40 

79,259 

0.075 

5,944.43 

3,390 

0.075 

254.25 

6,514 

0.075 

4gg.55 

650 

0.025 

16.25 

1,280 

0.25 

320.00 

6,165 

0,025 

154.13 

$  19,059.21 


This  permit  cancels  permit  previously  issued  under  authority 
of  Resolution  No.  15,931 
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On  motion  of  Commissioner  Del  Carlo,    seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,052— 

WHEREAS,  the  term  of  Victor  S.  Swanson,  as  a  member  of  the 
Public  Utilities  Commission  expired  January  15,  1956;  ana 

WHEREAS,  Mr,  Swanson  served  on  the  Commission  for  a  period 
of  eight  (8)  years,  and  as  President  of  the  Commission,  for 
the  calendar  year  of  1955;  and 

WHEREAS'  Mr.  Swanson,  an  outstanding  member  of  the  Labor 
Movement,  occupied  a  prominent  position  in  the  civic  life  of  the 
City  and  County  of  San  Francisco,  applying  his  marked  ability 
and  energy    in  furthering  every  progressive  movement  for  the 
welfare  of  said  City  and  County;  and 

WHEREAS,  during  his  term  of  office,  Mr.  Swanson  brought  to 
the  Public  Utilities  Commission  an  untiring  energy  and  devotion 
to  the  application  of  sound  principles  in  the  operation  of  all 
the  utilities  under  the  jurisdiction  of  the  Commission  and  dis- 
charging all  duties  in  connection  therewith  with  characteristic 
ability  and  faithfulness; 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities  Com- 
mission on  behalf  of  the  people  of  the  City  and  County  of  San 
Francisco,  in  recognition  of  the  splendid  and  selfless  service 
he  has  rendered  as  a  member  of  the  Commission  and  as  its 
President,  does  by  this  resolution,  express  to  him  its  apprecia- 
tion for  work  well  done;  its  thanks  for  his  unprecedented  ser- 
vices; its  acknowledgment  of  his  brilliant  achievements  and  its 
most  profound  wishes  for  health  and  happiness  and  for  success  in 
all  his  future  activities. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  16,053— 

WHEREAS,  Gaston  I.  Goetting,  distinguished  citizen  of 
San  Francisco,  has  served  his  city  faithfully  and  well  as  a 
member  of  the  Public  Utilities  Commission;  and; 

i 

WHEREAS    his  term  as  a  member  of  this  Commission  expired 
as  of  January  15,  1956;  and 

WHEREAS'  during  his  term  of  office,  Mr.  Goetting  gave  of 
his  fullest  ability  and  talent  to  the  business  and  policy 
decisions  of  the  Commission,  exercising  his  sound  judgment  in 
support  of  measures  for  the  betterment  of  the  City  and  County 
of  San  Francisco;  and 
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WHEREAS    the  citizens  of  San  Francisco  have  benefited  frora 
the  valuable 'knowledge  and  experience  in  civic  affairs  which 
Mr.  Goetting  brought  with  him  into  his  office  as  Commissioner: 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities  Com- 
mission, on  behalf  of  the  people  of  theCity  and  County  of  San 
Francisco,  in  recognition  of  the  splendid  and  selfless  service 
he  has  rendered  as  a  member  of  the  Commission,  expresses  to 
Gaston  I,  Goetting  its  appreciation  for  work  well  done;  its 
acknowledgment  for  the  application  by  him  of  sound  principles 
in  the  operation  of  all  utilities  under  the  jurisdiction  of 
the  Commission;  its  thanks  for  his  unprecedented  services;  its 
recognition  of  his  brilliant  achievements;  and  its  most  sincere 
wishes  for  continued  good  health,  happiness  and  success  in  all 
his  future  activities. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was-i    adopted  unanimously: 

— RESOLUTION  NO.  16,05*+— 

WHEREAS'  Daniel  H.  Coll,  Chauffeur,  Hetch  Hetchy  Project, 
has  retired  from  the  service  of  the  City  and  County  of  San 
Francisco  after  serving  the  Municipal  Railway  and  the  Hetch 
Hetchy  Project  for  a  period  of  twenty-eight  years;  and 

WHEREAS,  in  the  performance  of  his  duties,  in  his  con- 
tacts with  the  public,  his  fellow  employees  end  the  heads  of 
departments,  he  has  earned  their  respect  and  admiration;  and 
* 

WHEREAS    the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Coll  has  rendered  the  people  of  San 
Francisco  while  employed  by  said  Municipal  Railway  and  said 
Hutch  Hetchy  Project: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  on  behalf  of  the  people  of  the  City  and  County  of 
San  Francisco,  in  recognition  of  his  long  and  faithful  service, 
by  this  resolution,  expresses  to  Mr.  Coll,  its  best  wishes  for 
a  long  and  happy  life  and  the  assurance  of  its  appreciation 
of  work  well  performed;  and 

BE  IT  FURTHER  RESOLVED'  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Mr.  Daniel  H.  Coll. 
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On  motion  of  Commissioner  Cameron',  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,055— 

RESOLVED,  That  United  Airlines,  Inc.,  be  and  it  is 
authorized  hereby  to  use  9  aircraft  loading  positions  adjacent 
to  Concourse  C  and  3  aircraft  loading  positions  adjacent  to 
Concourse  B,  commencing  July  1,  1955  and  continuing  thereafter 
until  this  authorization  has  been  terminated  by  resolution  of 
this  Commission,  at  a  total  monthly  charge  of  $1,321. SO;  and 

BE  IT  FURTHER  RESOLVED'  That  United  Airlines,  Inc.,  use 
of  9  aircraft  loading  positions  adjacent  to  Concourse  C  and 
1  aircraft  loading  position  adjacent  to  Concourse  B  for  the 
period  commencing  September  1,  195^  and  ending  June  30,  1955 
at  a  total  monthly  charge  of  $1,101*50  is  hereby  approved  and 
ratified;  and 

BE  IT  FURTHER  RESOLVED    That  the  aforesaid  authorization, 
approvals  and  ratification  nave  been  given  by  this  Commission 
upon  the  condition  that  the  charges  mentioned  therein  are 
subject  to  adjustment  under  rates  and  charges  established  for 
common  use  facilities  at  San  Francisco  International  Airport 
in  accordance  with  the  ultimate  decision  to  be  handed  down 
in  that  certain  law  case  entitled  "Trans  World  Airlines,  Inc., 
vs  City  and  County  of  San  Francisco"  Civil  No.  30,326,  filed 
in  the  United  States  District  Court  for  the  Northern  District 
of  California,  Southern  Division,  which  case  is  now  on  appeal 
in  the  United  States  Court  of  Appeals  for  the  Ninth  District 
as  No,  14,523;  and 

BE  IT  FURTHER  RESOLVED    That  United  Airlines,  Inc.,  upon 
acceptance  of  the  authorizations,  approvals  and  ratification 
herein  contained,  is  not  assumed  to  have  waived  or  abandoned 
its  rights  if  any,  as  set  forth  in  section  £  of  its  lease 
with  City,  dated  December  1,  19^7,  anc*  City,  by  its  actions 
herein  has  not  consented  or  agreed  that  the  provisions  of  said 
Section  8  are  valid,  legal  or  enforceable  against  City  and 
City's  actions  herein  shall  be  without  prejudice  to  any 
claims  of  contentions  heretofore  or    hereafter  to  be  made  by 
City  or  to  any  legal  action  including  the  aforesaid  action 
heretofore  or  hereafter  filed  by  or  against  City  with  respect 
to  the  legality,,  validity  or  enforceability  a.gainst  City  of 
the  provisions  of  said  section  of  said  lease. 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,056— 

WHEREAS,  the  City  and  County  of  San  Francisco  acting  by  and 
through  its  Public  Utilities  Commission,  as  lessor  and  James 
M.  Richardson  dba  San  Fra.ncisco  Airport  Golf  Range,  as  lessee, 
entered  into  a  lease  on  October  1,  1955/  of  certain  premises 
described  therein  at  the  San  Francisco  International  Airport, 
San  Mateo  County,  California,  and 
* 

WHEREAS    Section  32  of  said  lease  prohibits  the  assignment 
thereof  without  the  written  approval  of  said  Commission  first 
had  and  obtained;  and 

WHEREAS'  said  Lessee,  subject  to  approval  of  said  Com- 
mission has  proposed  to  assign  all  of  his  right,  title  and 
interest  to  said  lease  to  the  American  Trust  Company,  a 
California  corporation,  by  way  of  security,  proposed  copies  of 
which  Assignment,  Acceptance  of  assignment,  and  Conditional 
Consent  to  Assignment  by  City  have  been  filed  with  Commission's 
Secretary,  and  have  been  considered  herein: 

NOV/,  THEREFORE,    BE  IT  RESOLVED'  That  the  Public  Utili- 
ties Commission  hereby  approves  and  consents  to  the  assignment 
of  said  lease  by  James  M.  Richardson  dba  the  San  Francisco 
Airport  Golf  Range  to  American  Trust  Company,  subject  to  the 
conditions  imposed  in  said  Conditional  Consent  to  Assignment, 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  MO.  16,057— 

RESOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  adopt  resolution,  authorizing  the  Mayor, 
the  Manager  of  Utilities,  and  the  Manager  and  Chief  Engineer 
of  the  Hetch  Hetchy  Water  Supply,  Power  aid  Utilities  En- 
gineering Bureau,  to  execute  and  deliver  to  the  United  States 
Department  of  Agriculture,  those  certain vritten  stipulations 
on  file  with  and  submitted  to  this  Commission,  required  by 
said  United  States  Department  of  Agriculture,  for  Amendment 
of  Rights  of  Way  for  Cherry  River  Power  Project  Filed  July 
30,  1920  in  U.  S.  Land  Office  at  Sacramento,  California, 
Sacramento  Serial  Numbers  013246  and  013247. 
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On  motion  of  Commissioner  Del  Carlo,    seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  16,058— 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permits,  as  follows: 

To:    California  Water  Service  Company: 

Permit  for  a  six  inch  main  crossing  within  Harmon 
Drive  as  said  Drive  crosses  the  Hetch  Hetchy  right  of  way  from 
Bay  Road  to  Lorelei  Manor,  near  Menlo  Park,  San  Mateo  County, 
subject  to  $25.00  permit  fee. 

To:  City  of  Burlingame: 

Permit  to  install  a  36"  storrawater  culvert  across  the 
former  Municipal  Railway  right  of  way  in  the  vicinity  of 
California  Drive  and  Manilla  Avenue,  Burlingame;  fee  waived. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  16,059-- 

RESOLVED'  That  Resolution  No.  15,577,  adopted  July  11,  1955 
approving  San  Francisco  International  Airport  Average  Maximum 
Cross  Weight  of  Aircraft,  be  and  the  same  is  amended,  adding 
thereto,  the  following: 

Type  &  Model       Average  Maximum 
Air  Carrier  of  Aircraft         Gross  Weight 

Pan  American  World  Airways, 

Latin-American  Division,  DC-6  93/200  pounds 

operating  on  the  Guatemala 

Route 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted  unanimously : 

—RESOLUTION  NO.  l6,060— 

RESOLVED'  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  necessary  legislation,  for 
submission  to  the  Board  of  Supervisors,  authorizing  conveyance 
to  the  City  of  South  San  Francisco,  for  public  street  pur- 
poses, 11.37  foot  section  of  the  Old  San  Bruno  Road,  as  de- 
lineated on  Water  Department  Drawing  B-1652. 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 


RESOLVED*  That  this  Commission  approves  the  following 
Contract  Payments: 

Contract  Payment  in  amount  $5,503.95,  in  favor  of  Pipe  Linings, 
Inc.,  under  SFWD  Contract  No*  74 1 -Re conditioning  portions  of 
Bey  Division  Pipe  Line  No.  1,  in  San  Mateo  County. 

Contract  Payment  in  amount  $10, 427*59,  in  favor  of  Chicago 
Bridge  and  Iron  Co.,  under  SFWD  Contract  No.  718,  Con- 
struction of  Standpipe  in  Mc  Laren  Park. 

Contract  Payment  in  amount  $6,995*07,  in  favor  of  Associated 
Pipeline,  Inc.,  under  SFWD  Contract  No. 731,  Laying  12"  Cast 
Iron  Mains  in  California  Street,  between  lSth  and  4th 
Avenues. 

Contract  Payment  in  amount  $4,532.  09,  in  favor  of  Fred  T0 
Fairey,  under  SFWD  Contract  No.  735~Laying  6-Inch  and  S-Inch 
Cast  Iron  Mains  in  Fillmore,  North  Point,  Brunswick  and  The 
Embarcadero. 


Public  Hearing  on  1956-1957  Public  Utilities  Commission  Budget 
will  be  held  Monday,  January  23,  1956,  commencing  at  4:00  PM. 

President  Joseph  Martin,  Jr.,  requested  the  City  attorney 
to  review  necessary  steps  to  be  taken  and  to  report  to  the 
Commission,  in  the  matter  of  rescinding  .action  in  the  Courts 
in  the  case  of  Barrett  Garages,  Inc.,  vs  City  and  County  of 
San  Francisco,  re  U-Drive  Concession,  San  Francisco  Inter- 
national Airport. 


THEREUPON  THE  MEETING  ADJOURNED. 


—RESOLUTION  NO.  l6,06l  — 


Ramarks : 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,031st  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JANUARY  23, 

1956. 


Present:  Commissioners  Joseph  Martin, Jr.,  Daniel  F.  Del  Carlo, 
Edw.  B.  Baron,  Donald  A.  Cameron,  Oliver  M.  Rousseau. 

President  Joseph  Martin,  Jr.,  presided. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  minutes  of  the  1,030th  regular  meeting  of  the 
Commission  held  January  16,  1956,  were  approved. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,062— 

WHEREAS,  the  Municipal  Railway  of  the  City  and  County  of 
San  Francisco  is  a  member  of  the  Joint  Pole  Association;  and 

WHEREAS'  said  Association  has  now  '-proposed  the  execution 
of  a  Supplemental  Joint  Pole  Agreement  to  provide  membership 
for  General  Telephone  Co.  of  California  in  the  Association  in 
accordance  with  Section  1  (b)  of  that  certain  Joint  Pole 
Agreement  dated  May  1,  1923,  as  currently  amended: 

NOW,  THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities 
Commission  hereby  approves  and  recommends  the  execution  of  the 
Supplemental  Agreement  by  the  Municipal  Railway  of  the  City 
and  County  of  San  Francisco. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  l6,Ob3— 

RESOLVED'  Thaton  recommendation  of  the  Manager  of  Utili- 
ties, this  Commission  hereby  authorizes  and  approves  the 
write-off  in  amount  $67.62,  of  San  Francisco  Municipal  Railway 
uncollectible  accounts  receivable,  per  list  dated  January  12, 
1956,  which  are  more  than    90  days  past  due  and  the  adjustment 
of  accounts  receivable. 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted  unanimously: 


— RESOLUTION  NO.  l6,064~ 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  legally  available  in  payment  of  claims  against  the 
Municipal  Railway,  as  follows: 


Claimant 
Non-litigated 


;ettlements 


Ronald  E.  Seastrora 
Marion  E.  Mikaelson 
Suey  K.  Lai 

Valouris  C.  Price,  Jr. 

Cedric  L.  Kasten 

Dr.  T.  H.  Mc  Carley  and 

St.  Paul  Fire  and  Marine 

Insurance  Co. 
California  State  Automobile 

Assn.  for  Milton  K.  Hans,Jr, 
Mrs.  Pauline  Patterson 
Vera  Viola  Allen 
Harriett  L.  Barry 
Cilea  Eidinoff 
Phillip  Casey,  Jr; 
Rashel  Levin 
Mrs.  Bessie  Laherty 
Guadalupe  Pacheco 
Robert  L.  Tuohey 
Suzanne  Franklin,  minor 


Date  of  Accident 

December  21,  1955 
September  16,  1955 
November  16,  1955 
December  21,  1955 
December  21,  1955 


October  20,  1955 


Settlement 


Virginia  A.  Lane 


November 

November 

December 

November 

November 

December 

October 

November 

November 

January 

April  13 

November 


3,  1955 
21,  1955 

15,  1955 
10,  1955 
17,  1955 
24,  1955 

8,  1955 

16,  1955 
16,  1955 

4,  1956 
,  1955 
26,  1955 


337.18 
3,000.00 
208. 49 
157.00 
250.00 


390.20 

191.02 
162.00 
990.00 
400.00 
355.00 
114.80 
400.00 
750.00 
500.00 
180.00 
975.00 
850.00 


Rescinding  that  portion  of  Resolution  No. 
16,044,  adopted  January  16,  1955-claiman  t, 

George  Campbell  -3,000.00 

Amending  that  portion  of  Resolution  No. 
15,892,  adopted  November  21,  1955,  claimant 
George  Canrobell,  to  read  $3,000.00  in 

lieu  of  $2,000.00  1,000.00 

Litigated  settlements: 

Alter  Mae  Davis  March  20,  1954  450.00 

Robert  Virgin  March  22,  1954  17,500.00 

Appropriation  No.  5.735.804.000  $  26,160.09 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted  unanimously: 


— RESOLUTION  NO,  16,065— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  the  hereinbelow  compromise  settlements  for 
damages  which  the  Municipal  Railway  has  against  the  following: 

Amount  Compromise 
Debtor  Billed  Settlement 

Edward  Wolff  $  76.01  $  61.31 

Andrew  J.  Kelly  84,20  78.95 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,066— 

WHEREAS,  under  the  terms  of  HHWS  Contract  No.  282,  Con- 
structing Pipe  Line  Protection  at  Riverbank,  Howard  H.  Laughlin 
contractor,  work  should  have  been  completed  December  28,  1955, 
to  conform  with  the  time  limit  fixed  in  the  contract;  and 

WHEREAS,  unavoidable  delay  in  prosecution  of  the  work 
under  the  contract  occured  due  to  early  and  unprecedented  rains 
which  make  the  work  particularly  hazardous  because  of  the 
proximity  of  the  main  line  tracks  of  the  Atchison,  Topeka  and 
Santa  Fe  Railway;  and 

WHEREAS'  the  contractor  prosecuted  the  work  as  dili- 
gently as  possible  under  the  circumstances,  but  due  to  the 
above  mentioned  cause  beyond  his  control,  suffered  a  delay 
of  twelve  calendar  days  in  the  prosecution  of  the  work  under 
the  contract: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission 
extends  for  a  period  of  twelve  calendar  days  the  time  al- 
lowance for  the  completion  of  the  work  required  under  said 
HHWS  Contract  No.  282,  and  liquidated  damages  on  account  of 
delay  during  said  period  are  hereby  waived;  and 

BE  IT  FURTHER  RESOLVED'  That  the  work  of  said  HHWS  Con- 
tract No.  282  is  accepted  as  being  satisfactorily  completed 
in  accordance  with  the  plans  and  specifications  and  that 
Certification  of  Acceptance  and  Authorization  for  Final  Payment 
is  approved  in  the  amount  of  ^10,500,00,  in  favor  of  Howard 
H.  Laughlin. 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted  unanimously: 


RESOLVED,  That  this  Commission  approves  the  following 
Traveling  Expense  Vouchers: 

Expense  Voucher  in  amount  $26.85/  expenses  of  H.  S.  Messersmith, 
month  of  December,  1955/  covering  conferences  with  California 
Association  of  Airport  Executives;  Bay  Area  Aviation  Com- 
mittee; U.  S.  Air  Force  and  Chamber  of  Commerce  at  Hamilton 
Field;  attending  52nd  Anniversary  of  Aviation,    Alameda  Naval 
Air  Station. 

Expense  Voucher  in  amount  $9.10,    expenses  of  B.  A.  Devine 
and  staff,  attending  January  10,  156,  Conference  of  the 
General  and  Technical  Committees  of  the  San  Francisco  Com- 
mittee on  Corrosion. 

Expense  Voucher  in  amount  $6.75/  Expenses  of  J.  M.  Wood  and 
members  of  staff,  Utilities  Engineering  Bureau,  attending 
January  10,  1956,  Conference  of  the  General  and  Technical 
Committees  of  the  San  Francisco  Committee  on  Corrosion. 

Expense  Voucher  in  amount  $10.80,  expenses  of  Fred  L.  Re Qua 
and  members  of  the  Engineering  Staff,  conferring  with 
officials  of  the  Turlock  Irrigation  District,  January  13, 
1956,  in  the  matter  of  construction  of  the  Oakdale  Trans- 
mission Substation. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted  unanimously: 


RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  and  Chief  Engineer  of  the  San 
Francisco  Water  Department,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the  San 
Francisco  Water  Department,  as  follows: 


— RESOLUTION  NO.  16,067- 


— RESOLUTION  NO.  16,068— 


Claimant 

Hartford  Accident  &  In- 
demnity Co. 


Date  of 
Accident 


Amount 
Claimed 


Settlement 


7/14/55     $  137.26 


$  137.26 


Homewood  Terrace  Child 
Care  Agency 


6/13/55 


376.00 


245.38 


John  E,  Mc  Inerney 


8/28/55 


260.50 


200.00 
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On  motion  of  Commissioner  Baron,  seconded  toy  Commissioner 
Del  Carlo,    the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,069— 

* 

RESOLVED    That  this  Commission  approves  Traveling  Expense 
Voucher  in  amount  $403.80,  covering  expenses  of  Frederic  E. 
Butler,  Manager  of  the  San  Francisco  International  Airport, 
attending  Airport  Operators  Council  Board  of  Directors  Meeting, 
Washington,  D.  C,    January  10-11-12,  195b. 

On  motion  of  Commissioner  Baron,,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,070— 

RESOLVED*  That  this  Commission  approves  all  non-civil 
service  and  temporary  appointments  and  removals  made  by  the 
Manager  of  Utilities  for  the  month  of  December,  1955;  and 

BE  IT  FURTHER  RESOLVED'  That  a  report  of  said  appointments 
and  removals  be  transmitted  to  the  Civil  Service  Commission 
and  to  the  Controller. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  16,071  — 

RESOLVED*  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  as  follows: 

To:  H,  P.  Blackwill,  Miles.    Permit  to  occupy  for  picnic 

ground  purposes,  4.41  acres,  Niles 
Canyon,  at  a  rental  of  $1.00  for  first  six  months  of  1956, 
and  thereafter,  at  530.00  per  month;  revoking  permit  issued 
under  authority  of  Resolution  No.  15,256  of  March  21,  1955 
and  under  authority  of  Resolution  No.  16,040  of  January  9, 
1956. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  lb, 072— 


RESOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  Hetch  Hetchy  Project  funds,  as  follows: 

From:  5.755.199.000  Compensation  Reserve  -  32,329.00 
To:      5.755.130.000  Wages  2,329.00 

to  provide  for  compensation  of  one  0152  Engineer  of  Hoisting 
and  Portable  Engines;  deleting  position  of  one  0-1  Chauffeur, 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolutionwas  adopted  unanimously: 

— RESOLUTION  NO,  16,073— 

WHEREAS    by  the  terms  of  San  Francisco  International  Air- 
port Contract  No.  171-Removal  of  Obstructions  to  Air  Naviga- 
tion* San  Francisco  International  Airport,  Cleveland  Wrecking 
Company,  contractors,  were  to  complete  all  work  under  the  con- 
tract on  October  19,  1955;  and 

WHEREAS,  according  to  the  contract,  the  contractor  was 
-1 lowed  to  use  the  copper  salvaged  from  the  former  control 
tower  roof  for  the  fleshing  of  the  roof  as  remodeled  in  this 
contract,  and  upon  removal  of  the  copper  it  was  found  that 
the  material  was  impractical  for  re-use,  the  contractor  then 
did  order  new  copper  flashing,  all  of  which  resulted  in  an  ad- 
ditional delay  of  17  calendar  days: 

THEREFORE,  BE  IT  RESOLVED'  That  the  time  allowed  for  com- 
pletion of  San  Francisco  International  Airport  Contract  No. 
171/  be  and  the  same  is  hereby  extended  22  calendar  da.ys  and 
liquidated  damages  in  amount  of  ^,25. 00  per  day,  for  five  cal- 
endar days  are  to  be  assessed  a.gainst  the  contractor  for 
avoidable  delays  and  liquidated  damages  for  17  calendar  days 
of  unavoidable  delays  are  hereby  waived;  and 

BE  IT  FURTHER  RESOLVED'  That  the  work  of  said  San 
Francisco  International  Airport  Contract  No.  171  is  accepted 
ps  being  satisfactorily  completed  in  accordance  with  the 
plans  and  specifications  and  that  Certification  of  Acceptance 
and  Authorization  for  Final  Payment  is  approved  in  the  amount 
of  $14,  £45,00,  in  favor  of  Cleveland  Wrecking  Company. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,074-- 

RESOLVED'  That  Resolution  No.  15,868,    adopted  November 
1,  1955,  approving  charges  by  Hertz  Stations,  Inc.,,  for 
passenger  car  'rates,  San  Francisco  International  Airport,  be 
and  the  same  is  amended,  adding  thereto,  the  following: 


Ford  and  Chevrolet  $1.50  per  hr. 
Station  Wagons         plus  110  per 

mile 


Ford  Thunderbird 
Automobiles 


Hourly 


$2.00  per  hr. 
plus  110  per 
mile 


Daily 

$9.00  per  24  hr 
day,  plus  110 
per  mile 

310.00  per  24 
hr  day, plus 
11^  per  mile 


Weekly 

$42.50  per  7 
day  week, plus 
11  0  per  mile 

$47.50  per  7 
day  week, plus 
110  per  mile 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,    the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,075— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's approval  for  Funds,  as  follows: 

Airport  Request  for  Funds: 

Transferring  surpluses  in  various  sub-appropriations  to  credit 
of: 

Appropriation  No.  5. 725. 813. 00,  Automobile  Insurance  in  amount 
$400.00. 

Appropriation  No.  5.725.200.00,  in  amount  $6,500.00  and  to 
Appropriation  No.  5.725.300.00,  in  amount  $10,109.00,  for  con- 
tractual services  and  for  materials  and  supplies  for  balance 
of  fiscal  year. 

Airport  Request  for  Funds,  in  amount  ^1, 000,00,  under  Appro- 
priation No.  5.725.112.000,  to  meet  January  1-15,  1956  pay- 
roll. 

Water  Department  Request  for  Funds,  in  amount  $900,000.00, 
under  Appropriation  No. 5. 747. 530,000,  Budgeted  Funds,  to 
provide  for  Earthwork  for  Sunset  Reservoir,  South  Basin. 

Public  Utilities  Commission  Request  for  Funds,  in  amount 
$245.00,  under  Appropriation  N  .  5.705.300,000,  to  provide  for 
printing  a  full  year's  requirement  of  forms. 

Bureau  of  Light,    Heat  and  Power  Request  for  Funds,  in  amount 
$1,200.00,  under  Appropriation  No.  5.715.501.000,  to  provide 
for  installation  of  shaft  extensions,  luminaires,  lamps  and 
cable  risers  at  the  pedestrian  walkway  (Bay  Shore  Freeway) 
south  of  Meade  Avenue  and  at  First  Street,  south  of  Harrison 
Street. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  16,076— 

RESOLVED*  That  this  Commission  approves  issuance  of 
Water  Department  Revocable  Permits,  as  follows: 

To:  San  Mateo  Investment  Co. 

Permit  to  grade  and  surface  for  public  parking  a  portion 
of  Bay  Division  Pipe  Line  No.  3  right  of  way,  adjacent  to  the 
easterly  line  of  Oak  Knoll  Drive,    Redwood  City,  service  fee 
of  $25,00  to  apply. 

Permit  to  Pacific  Gas  and  Electric  Company,  to  a  temporary 
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pole  line  extension  across  a  portion  of  the  Crystal  Springs 
Watershed  property,  for  the  purpose  of  supply  electric  power 
to  the  Trousdale  Corporation,  subject  to  service  fee  of  $25«00, 


Budget  Hearing:    Scheduled  at  this  meeting  was  a  public 

hearing  on  budgets  of  the  Commission,  for 
the  fiscal  year  1956-1957;  no  organizations  or  individuals 
appeared  before  the  Commission  in  connection  with  budget 
hearing. 


THEREUPON  THE  MEETING-  ADJOURNED 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,032nd  REGULAR  MEETING-  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JANUARY 
30,  1956. 


Present:    Commissioners  Joseph  Martin,  Jr.,  Daniel  F.  Del  Carlo, 
Edw.  B.  Baron,  Donald  A.  Cameron,  Oliver  M.  Rousseau. 

President  Joseph  Martin,  Jr.  presided. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  minutes  of  the  1,031st  regular  meeting  of  the 
Commission  held  J-nuary  23,  1956  were  approved: 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  baron,  Cameron 
and  Rousseau 
Absent:  None. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted; 

— RESOLUTION  NO.  16,077— 

RESOLVED'  That  this  Commission  hereby  authorizes  the 
Manager  and  Chief  Engineer  of  the  Hetch  Hetchy  Project,  for 
and  on  behalf  of  the  Commission,  to  issue  Revocable  Space  or 
Use  Permits  (not  to  exceed  12  in  number)  to  employees  of  the 
City  and  County  of  San  Francisco,  working  on  the  project,  and 
to  employees  of  the  School  System,  assigned  to  Moccasin,  to 
occupy  at  Moccasin,  trailer  space  for  residential  use,  subject 
to  monthly  charge  of  $10,00,  including  utilities. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
and  Rousseau 
Absent:  None. 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following    resolution  was  adopted: 

— RESOLUTION  NO.  16,078-— 

RESOLVED'  That  this  Commission  approves  plans  submitted 
by  United  Air  Lines,  Inc.,  Drawings  A-1,M-1,P-1,E-1,  providing 
for  construction  by  said  United  Air  Lines,  Inc.,  of  Com- 
pressor Run-in  Facilities  in  the  Second  Floor,  Building  No. 15* 
leased  area  of  said  United  Air  Lines,  Inc.,  San  Francisco 
International  Airport: 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
and  Rousseau. 
Absent:  None 

-9951- 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted  unanimously: 

**RES0LUTI0IJ  NO,  16,079** 

RESOLVED,  That  this  Commission  approves  the  following 
Traveling  Expense  Vouchers: 

Expense  Voucher  in  amount  $49.90>  expenses  of  F,  B.  Butler, 
Manager  of  the  San  Francisco  International  Airport,  con- 
ferring with  the  President  and  other  officials  of  the  Royal 
Dutch  Airlines,  in  Los  Angeles,  California,  January  19,  1956, 
re  terminus  for  proposed  Polar  Route  services. 

Expense  Voucher  in  amount  $6.00,  expenses  of  R,  B.  Hansen 
and  A.  D.  Hsnratty  of  the  Public  Utilities  Commission  staff, 
attending  meeting  of  the  Joint  Pole  Association,  January 
10,  1956, 

Vote:    Ayes  -Commissioners  Martin,  Del  Carlo,  Baron, Cameron 
and  Rousseau 
Absent :  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  lb, 080— 

RESOLVED    That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 

Public  Utilities  Commission-General  Office  Request  for  Funds, 
in  amount  $71.37>  transferring  surpluses  developed  in  sub- 
appropriations,  to  credit  of  Appropriation  No 4  5.705.300.000 
Materials  and  Supplies. 

Bureau  of  Light,  Heat  and  Power  Request  for  Funds,  in 
amiount  $68.00,  under  Appropriation  No.  5.715.200.000,  Con- 
tractual Services,  to  provide  for  estimated  expenditures  for 
servicing  office  machines. 

Vote:    Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
and  Rousseau. 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,081  — 

RESOLVED,  That  the  official  time  and  place  of  meetings  of 
the  Public  Utilities  Commission  be  designated  as  commencing 
at  2:00  P.  M, ,  Mondays  of  each  week,  in  Room  282,  City  Hall, 
effective,  February  20,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
and  Rousseau. 
Absent:  None 

-9952- 


On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,082-- 


RESOLVED'  That  on  recommendations  of  the  Manager  of 
Utilities,    the  General  Manager  of  the  Municipal  Railway, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney, 
this  Commission  approves  and  hereby  requests  the  Controller 
to  allot  funds  and  to  draw  warrants  against  such  funds  as 
are  or  will  be  legally  available  in  payment  of  claims 
against  the  Municipal  Railway,  as  follows: 

Claimant  Date  of  Accident  Settlement 

Non-litigated  settlements 


Victor  D.  Graff 
Standard  Brands,  Inc. 
Amy  C.  Sullivan 
Albert  A.  Schulz,  Jr. 
J.  H.  Devert 
John  M.  Arinsky 
Albert  P.  Capistrano 
Oscar  Peary 

Television  Diablo,  Inc. 

Dick  Werff 

Elmer  G.  Wood 

Chester  Andrew  Petersen 

Jule  M.  White 

Grace  M.  Lawler 

Litigated  settlements: 

Mae  S.  Raisch 

(Filed-not  served) 
Alice  A.  Bronson 
Mollie  Bertolucci 


November 

November 

November 

December 

December 

December 

October 

December 

January 

November 

December 

Septembe 

Septembe 

December 


4,  1955 
7,  1S55 
19,  1955 

6,  1955 
13,  1955 
19,  1955 

12,  1955 
11,  1955 
9,  1956 

7,  1955 
21,  1955 

r  16,  1955 
r  16,  1955 
7,  1955 


December  14,  195^ 
January  12,  195^ 
January  12,  195^ 


103.80 
127.10 
250.00 

230.98 
106.00 
164.40 
500.00 
425.00 
248.71 
888.50 
500.00 
2,750.00 
1,700,00 
500.00 


Appropriation  N0.  5. 735. 804.000 


5,116.00 
1,000.00 
1,000.00 

15,610.49 


Vote:  Ayes-Commissioners  Martin, 
and  Rousseau. 
Absent:  None 


Del  Carlo,  Baron,  Cameron, 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  16,083— 

RESOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for 

The  Laying  of  6-Inch  Mains  (Cast  Iron)  in  Larkin 
Street  between  Chest  nut  and  Filbert  Streets,  San 
Francisco  Water  Department  Specification  No. 

a  public  work  to  be  performed  on  the  ba.sis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related  speci- 
fications for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Fred  Tf  Fairey 

he  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  #9, 644.00,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends  and 
hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  the  certification  of  the  above 
contract;  and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:    Ayes -Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
and  Rousseau. 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  l6fQg4— 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Space  or  Use  Permit 
to  Southwest  Airways  Company,  to  occupy,  effective  January 
31,  1956,  Baggage  Shed,  containing  approximately  1,057  sq.  ft., 
adjacent  southerly  corner  of  former  Domestic  Terminal  Build- 
ing, at  a  yearly  charge  of  $317.16. 

Vote:  Ayes -Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
and  Rousseau 
Absent:  None 


On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  MO.  16,085— 


» 


RESOLVED    That  the  budget  estimates  for  the  fiscal  year 
1956-1957,  as'prepared  by  the  Manager  of  Utilities  and  which 
have  been  filed  by  said  executive  with  the  Public  Utilities 
Commission  and  acted  upon  by  said  Commission  and  upon  which 
budget  proposals  and  estimates,  public  hearing  has  been  held 
by  said  Commission,  be  and  the  same  are  hereby  approved 
for  the  following  amounts: 

Public  Utilities  Commission  $  299,028,00 
Bureau  of  Light,  Heat  and  Power  4,625, 278,00 
San  Francisco  Airport  4,523,107.00 
Municipal  Railway  (Operating)  23,605,888.00 
"               (Construction)  40,102.00 
San  Francisco  Water  Department  15,075,600.00 
Hetch  Hetchy  Project  9,109,108.00 
Utilities  Engineering  Bureau  (opera- 
ting) 330,371.00 
( Cons  true  ti  on )  1 , 083 , 264 . 00 
1955  Hetch  Hetchy  Power  Bonds  15,250,000.00 
1949  Airport  Bonds  83,311.00 

1949  Cherry  Valley  Dam  Bonds   46,118.00 

%  7^,071,175.00 


It  is  ordered  that  the  budget  estimates  in  the  amounts 
indicated  be  filed  with  the  Controller  in  accordance  with  the 
provisions  of  Charter  Section  69. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
and  Rousseau. 
Absent:  None 


NOTE    Under  Charter,  budget  estimates  must  be  filed  with  the 
Controller  not  later  than  February  1,  1956;  under 
Charter,  two  members  of  the  Commission  w<ere  appointed 
as  of  January  15,  1956.  Under  the  recited  conditions, 
time  did  not  permit  of  a  proper  analysis  of  the  budget 
estimates  as  submitted;  the  Commission  in  approving  said 
budget  estimates  as  above,  did  so,  with  the  understanding 
that  these  estimates  will  be  thoroughly  reviewed,  and 
adjustments,  if  any,  will  be  made  through  supplemental 
budget  estimates. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,086— 

RESOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  funds,  as  follows: 

855. 500. OO-Construction-Unal located  1949 

Cherry  Valley  Dam  Bond  Fund  $  98,184,50 

To:  855-550-004-05-Spillway  and  Outlet 

Works  98,184.50 

to  provide  for  Modification  of  Contract  No.  274-Spillway  and 
Outlet  Works,  Cherry  Valley  Dam. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
and  Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Car lo, seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,087— 

WHEREAS,  the  regulations  for  administering  the  Federal 

Airport  Act,  Public  Law  377  of  the  79th  Congress  of  the  United 

States,  require  that  the  offer  of  the  United  States  Govern- 
ment to  pay  a  portion,  in  the  amount  of  ,p89,4l4.00  of  the 

allowable  airport  project  costs  for  Federal  Airport  Project 

No.  9-04-034-06 10,  be  accepted  by  resolution  of  the  Sponsor's 
governing  body: 

THEREFORE,  EE  IT  RESOLVED    That  the  Board  of  Supervisors 
of  the  City  and  County  of  San  "Francisco  is  respectfully  re- 
quested to  adopt  a  resolution  accepting  this  offer  of  the 
United  States  Government,  which  acceptance  is  to  be  executed 
by  the  Mayor  of  the  City  and  County  of  San  Francisco  and  the 
Manager  of  Utilities  of  the  City  and  County  of  San  Francisco. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
and  Rousseau 
Absent:  None 

On  motion  of  Commissioner  Rousseau,    seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,088— 

RESOLVED'  That  this  Commission  hereby  authorizes  the 
Manager  of  the  San  Francisco  International  Airport,  to  execute 
for  and  on  behalf  of  the  Commission,  Revocable  Space  or  Use 
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Permits,  in  favor  of  permanently  based  aircraft  operators,  to 
occupy  certain  area  or  space  in  the  vicinity  of  the  former 
Domestic  Terminal  Building,  at  a  charge  of  $5.00  per  month 
for  aircraft  under  5,000  pounds  and  $10,00    per  oonth  for 
aircraft  o;'er  5/000  pounds,  said  charge  to  be  in  addition  to 
those  specified  in  Part  II  of  Current  Rates  and  Charges;  said 
area  or  space  to  be  used  for  parking  of  aircraft  on  a  reserved 
basis. 

Vote:  Ayes-CoDHnissioners  Martin,  Del  Carlo,  Baron,  Cameron 
and  Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,089— 

RESOLVED,  That  this  Commission  hereby  authorizes  call 
for  public  bids  for  the  following  Water  Department  Contracts: 

SFWD  Contract  No,  738-Electrical  Alterations,  Peninsula 
Division,  Mi  librae. 

SFWD  Contract  No.  7^9-Laying  of  6-Inch  and  S-Inch  Cast  Iron 
Mains  in  Montcalm,  Brewster,  Rutledge,  Macedonia  and 
Franconia  Streets. 

SFWD  Contract  No.  75^—  Instal ling  Sprinkler  System  in  Basement 
of  Water  Department  Building,  425  Mason  St. 

Vote:  Ayes:  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
and  Rousseau 
absent:  None 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  l6,09Q~- 

WHEREAS,  the  City  and  County  of  San  Francisco  through  its 
Public  Utilities  Commission  has  filed  its  petion  to  intervene 
wherein  the  applicant,  Pan  American  World  Airways  System,  de- 
sires to  fly  the  Great  Circle  Route  from  West  Coast  Termini  to 
Japan  and  other  terminal  points  in  the  Orient;  and, 

WHEREAS*    the  City  and  County  of  San  Francisco  is  a  key 
point  on  the  air  routes  involved  under  tiis  application;  and 

WHEREAS,  the  City  and  County  of  San  Francisco  desires 
that  a  hearing  be  held  in  San  Francisco  to  enable  the  Civil 
aeronautics  Board  to  properly  ascertain  and  determine  the 
merits  of  the  application  an  d  the  terminal  points  to  be 
served;  and 

WHEREAS,  the  City  and  County  of  San  Francisco  desires  to 
present  testimony  and  exhibits  through  Civic  Leaders,  Chambers 
of  Commerce,  Civi  Associations,  Labor  Leaders,  Consulates, 
Travel  Bureaus  and  all  other  interested  parties: 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco,  hereby 
respectfully  requests  the  Civil  Aeronautics  Board,  to  grant 
a  hearing  in  San  Francisco  during  the  course  of  the  pro- 
ceedings, to  aid  said  Civil  Aeronautics  Board  in  its  deter- 
minations and  to  enable  the  City  and  County  of  San  Francisco 
to  properly  present  testimony  on  the  merits  of  its  intervent- 
ion in  these  proceedings;  and 

BE  IT  FURTHER  RESOLVED /  That  the  Board  of  Supervisors 
of  the  City  and  County  of  San  Francisco  be  end  is  hereby 
respectfully  requested  to  adopt  a  resolution,  urging  said 
Civil  Aeronautics  Board  to  hold  a  hearing  in  the  City  and 
County  of  San  Francisco,  so  that  the  best  interests  of  the 
community  may  be  served  in  the  premises. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
and  Rousseau 

Absent:  None 


On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,091— 


RESOLVED'  That  the  City  Attorney  be  instructed  to  nego- 
tiate with  Barrett  Garages,  Inc.,     to  discuss  withdrawal  of 
lawsuit  presently  on  file  in  view  of  the  applicability  of 
Bond  of  Supervisor's  Resolution  No,  1^686,  Rates  and  Charges, 
and  that  said  negotiations  be  subject  to  the  approval  of  the 
Public  Utilities  Commission;  and 


BE  IT  FURTHER  RESOLVED    that  steps  thereafter  be  taken  in 
accordance  with  Section  1,  Part  9  of  Rates  and  Charges  to  se- 
cure applications  for  permits  and  thereafter  the  Public 
Utilities  Commission  shall  consider  and  pass  on  each  applica- 
tion on  its  merits;  and 


BE  IT  FURTHER  RESOLVED    That  the  Commission  take  steps 
to  amend  Section  2,  Part  9' of  Rates  and  Charges  to  increase  the 
minimum  payment  to  $36,000.00  per  year. 

Vote:  Ayes:  Commissioners  Martin,  Del  Carlo  and  Baron 
Noes:  Commissioners  Cameron  and  Rousseau 
Absent:  None 


Remarks : 

A' letter  addressed  to  each  of  the  Commissioners  from 
Dr.  Quinn  in  the  matter  of  turbidity  of  water  was  referred  to 
the  Manager  of  Utilities  for  report. 


Mr.  Rose  of  the  Cleveland  Wrecking  Co.,  appeared  before  the 
Commission,  requesting  reconsideration  of  waiving  liquidated 
damages  5-days  at  rate  of  ^25.00  per  day,  Airport  Contract 
No.  171-Removal  of  Obstructions  to  Air  Navigation;  the  matter 
tfas  taken  under  advisement. 


THEREUPON  THE  MEETING  ADJOURNED 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,033rd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  FEBRUARY 
6,  1956. 

=  =  =  =  =  =  =  =:  =  =  =  =  S==:  =  s:  =  s:==  =  s:=:==  =  =:=  =  =  ====  =  =  ==  =  =  =====  =  =  =:  =  =  =  =  =  *SS 


Present:  Commissioners  Joseph  Martin,  Jr.,  Daniel  F.  Del  Carlo, 
Edw.  B.  Baron,  Donald  A.  Cameron,  Oliver  M.  Rousseau. 

President  Joseph  Martin,  Jr.  presided. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  minutes  of  the  1,032nd  regular  meeting  of  the 
Commission  held  January  30,  1956  were  approved. 

Vote:  Ayes:  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
and  Rousseau. 
Absent : None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,092— 

WHEREAS,  SFWD  font r act  No.  731,  For  the  Laying  of  12"  Cast 
Iron  Mains  in  California  Street,  between  4th  and  18th  Avenues, 
contractor,  Associated  Pipeline,  Inc.,  should,  in  accordance 
with  the  time  limit  set  forth  in  said  contract,  be  completed 
on  or  before  January  4,  1956;  and 

WHEREAS,  contractor  experienced  twelve  (12)  working  days 
of  unavoidable  delay  due  to  rainy  weather;  and 

v/HEREaS'  contractor  prosecuted  the  work  of  the  contract 
diligently: 

THEREFORE,  BE  IT  RESOLVED'  That  this  Commission  hereby 
grants  an  extension  of  twelve  (12)  working  days,  for  which 
liquidated  damages  are  hereby  waived. 

Vote:    Ayes-  Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Noes-  Commissioner  Del  Carlo 
Absent-None 
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On  motion  of  Commissioner  Del  Carlo,  seconded 
Baron,  the  following  resolution  was  adopted: 


by  Commissioner 


— RESOLUTION  NO.  16,093— 

4 

RESOLVED    That  on  recommendation  of  the  Manager  of 
Utilities,  the"  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the  Municipal 
Railway,  as  follows: 


Claimant 

Non-litigated  settlements: 

Date  of  Accident 

Settlement 

Gladys  Louise  Sharp 

June  6,  1955 

$  200.00 

Anne  Watt 

July  26,  1955 

250.00 

Fire mans  Fund  Insurance  Co. 

and  Frank  A.  Osgood 

September  26,  1955 

273.60 

Elizabeth  C.  Barnes 

November  26,  1955 

12S. 30 

Joseph  Palella 

December  1,  1955 

500.00 

Robert  L.  Pinnell 

January  3,  19 56 

215.00 

Leon  R.  Weitz 

August  4,  1955 

3,000.00 

Raymond  J.  Varni 

October  20,  1955 

117.69 

Elsie  Ramos 

December  6,  1955 

200.00 

Lee  Le thine 

December  27,  1955 

1,375*00 

Rita  Yeun 

October  28,  1955 

2,000.00 

Mary  M.  0T Toole 

September  23,  1955 

2,500.00 

Harriet  Kay  Smith 

July  21,  1955 

3,000.00 

Ruby  I.  Erickson 

September  16,  1955 

4,417.00 

Anita  E.  Sinclair 

February  14,  1955 

200.00 

Litigated  settlements: 

Edna  Grace  Lockhart                    December  9,  1954  5,000.00 

Agnes  Sarkesian                          November  10,  1954  300,00 

Jack  L.  Stevens                         April  13,  1954  1,750.00 

Appropriation  No.  5.735.804.000  $  25,427.09 


Vote:    Ayes  -Commissioners  Martin,  Del  Carle,  Baron,  Cameron 
Absent:  For  this  item,  Commissioner  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  HQ,  16,094— 

RESOLVED'  That  because  of  non-use  and  non-occupancy,  this 
Commission  hereby  revokes  the  following  revocable  permits: 

Permit  issued  in  favor  of  Ernest  Riebeling,  under  authority  of 
Resolution  No.  10,595,  adopted  April  3,  1950,  cofering 
occupancy,  for  domestic  garden  purposes,  portion  of  the  50 f 
strip  through  the  former  Belmont  Reservoir  Tract;  revocation 
effective  January  1,  1956, 

Permit  issued  in  favor  of  Pacific  Gas  and  Electric  Co.,  under 
authority  of  Resolution  No.  15,946,  adopted  December  5,  1955, 
covering  gas  service  line  across  the  50-foot  strip  of  land 
located  along  the  easterly  line  of  Lake  Merced  Boulevard,  Daly 
City;  revocation  effective  January  1,  1956, 

Permit  issued  in  favor  of  Western  Transportation  Co.,  dba 
V.  T.  C.  Air  Freight,  issued  under  authority  of  Resolution  No. 
15,333,  adopted  April  IS,  1955,  covering  occupancy  of  space 
in    the  former  Air  Mail  and  Cargo  Building,  San  Francisco 
International  Airport;  revocation  effective,  August  31,  1955. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,095— 

RESOLVED'  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  specifi- 
cations; approves  Modification  of  Contract  in  amount  $352.20, 
being  the  credit  difference  between  certified  estimated  con- 
tract and  actual  performance;  approves  Certificate  of  Ac- 
ceptance and  Authorization  for  Final  Payment,  in  amount 
4>2,474.35,  in  favor  of  Fred  T.  Fairey,  under  SFWD  Contract 
No.  735=Laying  6-Inch  and  8-Inch  Cast  Iron  Mains  in  Fillmore, 
North  Point,  Brunswick  and  the  Erabarcadero. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,096— 

RESOLVED    That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Hetch  Hetchy  Project  Request  for  Funds, 
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in  amount  $3,500.00,  transferring  from  ApproDriation  No.  5, 
756.000.000,  to  credit  of  Appropriation  No.  5.756.020.000, 
to  set  up  funds  to  reconstruct  water  wheels  at  Moccasin  Power 
House. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO,  16,097— 

RESOLVED'  That  this  Commission  approves  the  following 
Contract  Payment  Recommendations: 

Contract  Payment  in  amount  $27,068.85,  in  favor  of  Rothschild, 
Raffin  and  Weirick,  under  HHWS  Contract  No.  274,  Cherry  Dam 
Spillway  and  Outlet  Works;  earned  todate  $326,767.63  of  a  net 
contract  of  3824,258.00. 

Contract  Payment  in  amount  $17,888.36,  in  favor  of  S.  &  Q. 
Construction  Co.,  under  Airport  Contract  No.  175-Constructing 
Sewage  Treatment  Plant  and  Related  Work;  earned  $270,156.08 
of  a  net  contract  of  $308,589.60, 

Contract  Payment  in  amount  $1,497.82,  in  favor  of  Manning  and 
Whi taker,  under  Airport  Contract  No.  156=Improvements  to 
Power  Supply  for  Nnrth  Field  Area;  earned  todate-$75, 205.85 
of  a  net  contract  of  $79/248.62. 

Contract  Payment  in  amount  $4, 367.72,  in  favor  of  Lowrie 
Paving  Co.,  under  Airport  Contract  No.  158-Grading,  Paving 
end  Utility  Extensions;  earned  todate-$45,360.24  of  a  net 
contract  of  $271,785.11. 

Contract  Payment  in  amount  $2,699.73,  in  favor  of  Mahoney 
Electric  Co.,  under  SFWD  Contract  No.  717-Electrical  Altera- 
tions, Alameda  Division  Headquarters;  first  payment  of  a  net 
contract  of  $3,333.00. 

Contract  Payment  in  amount  $31,007.58,  in  favor  of  Piue 
Linings,  Inc.,  under  SFwD  Contract  No.  74l,  Reconditioning 
portions  of  Bay  Division  Pipe  Line  No.  1,  San  Mateo  County; 
earned  todate  -  $40,568.37  of  a  net  contract  of  $85,425.00. 

Vote:    Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,098— 

RESOLVED,  That  in  accordance  with  the  provisions  of 
Section  10,  Page  7,  this  Commission  approves  Trade  Fixtures, 
installed  in  the  Terminal  Building,  San  Francisco  International 
Airport,  by  Charles  M.  Schayer  and  Company  of  California, 
lessee  of  the  Gift  Shop,  per  list  on  file  in  the  office  of 
the  Public  Utilities  Commission. 

Vote:    Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,    seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,099— 

RESOLVED'  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  of  the  City  and  County  of  San  Francisco  to 
adopt  a  resolution  authorizing  acceptance  of  a  deed  from 
M,  Rollin  Knoph  and  Ruth  A.  Knoph,  his  wife,  or  the  legal 
owner  or  owners,,  to  an  easement,  in  area  0.044  acre,  more  or 
less,  for  placing  excavated  material  from  the  Hillsborough 
Aqueduct  Tunnel,  situated  in  the  City  of  Hillsborough,  and  that 
the  sum  of  tlOQ.OO  be  paid  therefor  from  Appropriation  No.  5. 
747,507.000. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,100— 

WHEREAS'  the  Manager  of  the  San  Francisco  International 
Airport  has  recommended  the  granting  of  a  certain  license  for 
use  and  occupancy  of  land  and  property  under  control  of  the 
Airport  Department,  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  license  and  authorizes 
the  execution  of  the  same  as  follows: 

To:  The  Pacific  Gas  and  Electric  Company.  License  to  construct, 
operate  and  maintain  for  conveying  gas  a  4"  high  pressure  main 
and  a  1-1/4"  high  pressure  service  pipe  together  with  necessary 
valves  and  appurtenances  in  Roads  R-4,R-6  and  Access  Road  to 
South  portion  of  Plot  8  at  San  Francisco  International  Airport 
to  serve  Standard  Oil  Company  of  California. 

Vote:   Ayes-Commissioner  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,101  — 

RESOLVED1  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  funds: 

Municipal  Railway: 

From :  5 . 735 . 199 . 000-Compensat ion  Reserve  $  169*24 

To:      5.735. 176, 000-Retroactive  Wages  169.24 

to  provide  for  payment  of  wages  to  Dewey  Gunderson  S104  Motorman 
for  amount  equivalent  to  vacation  time  inadvertently  not  allowed 
in  the  years  1952-53-54-55 ,  in  accordance  with  order  from  the 
Civil  Service  Commission, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,    seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,102— 

RESOLVED'  That  this  Commission  approves  the  following 
Contract  Payment  Recommendations: 

Contract  Payment  in  amount  $19,  325*70,  in  favor  of 
Peter  Kiewit  Sons  Co.,  under  SFWD  Contract  No.  734,  Con- 
struction of  Crystal  Springs  and  Sunset  Supply  Lines,  Hills- 
borough Tunnel;  first  payment  of  a  net  contract  of 
pi, 366, 830. 50. 

Contract  Payment  in  amount  $13,869.00,  in  favor  of  Chicago 
Eridge  and  Iron  Co.,  under  SFWD  Contract  No.  718-Construction 
of  a  Standpipe  in  Mc  Laren  Park;  earned  todate-$39, 171.31 
of  a  net  contract  of  $53/727.00. 

Contract  Payment  in  amount  $8,762,44,  in  favor  of  C.  J. 
Collins  Co.,  under  SFWD  Contract  No.  716,  Construction  of 
Mc  Laren  Park  and  Crocker  Amazon  Pump  Stations;  earned  to- 
date  $9,736.05  of  a  net  contract  of  $23,447.25. 

Vote:    Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  (for  this  item-Commissioner  Rousseau) 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  HQ.  16,103— 

RESOLVED'  That  this  Commission  hereby  authorizes  the 
Manager  of  Utilities,  for  and  on  behalf  of  the  Commission,  to 
execute  that  certain  Memorandum  of  Understanding  with  the 
United  States  of  America,  Department  of  Commerce,  U,  S»  Coast 
and  Geodetic  Survey,  under  the  general  provisions  of  which, 
said  U.  S.  Coast  and  Geodetic  Survey  will  perform  all  survey 
work  for  the  establishment  of  a  control  system  necessary  for 
the  preparation  of  an  aerial  photo  contour  map  of  the  Cherry 
and  Canyon  Power  Projects,  said  control  system  to  be  used  by 
the  Photogrammetrist,  engaged  by  the  City  and  County  of  San 
Francisco,  to  prepare  said  map;  for  services  performed  under 
said  Memorandum  of  Understanding,  City,  shall  pay  said  U.  S. 
Coast  and  Geodetic  Survey,  an  estimated  sum  of  ^25,000,00, 
based  on  a  triangulation  party  at  rate  of  $625»00  per  day  and 
level  party  at  rate  of  $325.00  per  day. 

Vote:  Ayes:  Commissioner  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16, 104 — 

BE  IT  RESOLVED'  That  this  Commission  hereby  approves  the 
form  of  lease  and  authorizes  and  directs  the  leasing  of  a 
parcel  of  1.85  acres,  more  or  less,  and  rights-of-way  and 
easements  in  connection  therewith  at  the  San  Francisco 
International  Airport,  San  Mateo  County,  California,  as  shown 
on  those  airport  drawings  BA-10649  and  BA-1064S,  which 
drawings  and  lease  form  are  on  file  with  the  Secretary  of  this 
Commission,  for  the  term  of  eleven  years  and  the  right  to 
apply  for  one  or  more  extensions  thereof  of  three  years  each, 
the  total  term  not  to  exceed  forty  years,  and  for  an  annual 
rental  of  not  less  than  ^2, 015.00, for  the  purpose  of  an  Interim 
Cargo  Terminal  facility;  and 

BE  IT  FURTHER  RESOLVED'  That  this  Commission  hereby  re- 
quests the  Director  of  Property  of  the  City  and  County  of  San 
Francisco  to  arrange  for  the  leasing  and  invitation  of  public 
bids  for  the  a. ward  thereof*  An  award  of  lease,  if  made  by  the 
Director  of  Property,  shall  be  subject  to  confirmation  or 
rejection  by  this  Commission. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,105— 

RESOLVED*  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Municipal  Railway  Request  for  funds  in 
amount  $3,000.00,  transferring  from  Appropriation  No.  853-000. 
00,  to  Appropriation  No,  853-510-001,.  to  provide  for  building 
work  at  the  Bryant  Street  Substation,  in  order  to  provide  for 
replacement  of  present  inadequate  feeder  circuit  breakers  and 
bus  structure  with  more  modern  switchgear  by  the  Pacific  Gas 
and  Electric  Co. 

Vote:  Ayes-CommissionersMartin,  Del  Carlo,  Baron,  Cameron 
Absent:  (for  this  item  Commissioner  Rousseau) 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,106— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property  to  arrange  to  issue  call  for  public  bids 
for  leasing  certain  property  at  the  San  Francisco  Inter- 
national Airport,  for  a  Fixed  Base  Operator,  all  in  accordance 
with  an  appropriate  form  of  lease  to  be  approved  by  the 
Commission. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  CarlOp  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,107— 

WKEREAS'there  has  been  submitted  to  the  Board  of  Super- 
visors the  Annual  Salary  and  Wage  Survey;  and 

WHEREAS''  it  has  come  to  the  attention  of  this  Commission 
that  the  recommended  salary  for  F~9,  Manager  and  Chief 
Engineer,  Hetch  Hetchy  Project  is  $1,250.00  per  month;  and 

WHEREAS'  this  recommended  salary  is  disproportionate  to 
the  salaries  paid  by  other  municipally-owned  utilities  similar 
to  San  Francisco's  Hetch  Hetchy  Operation;  and 

WHEREAS,  it  is  felt  that  the  intent  of  the  Charter  in  the 
matter  of  equitable  compensations  has  not  been  complied  with 
in  this  instance: 

THEREFORE,  BE  IT  RESOLVED*  That  the  Public  Utilities 
Commission  hereby  respectfully  requests  the  Board  of  Super- 
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visors  to  recognize  the  inadequacy  of  the  recommended  salary 
of  F-9,  Manager  and  Chief  Engineer,  Hetch  Hetchy  Operation 
and  to  take  such  steps  as  are  necessary  to  correct  the 
inequity. 

Commissioners  Martin  and  Rousseau  will  present  the  above 
matter  to  the  Finance  Committee  of  the  Board  of  Supervisors 

Vote:  Ayes-Commissioner  Martin,  Del  Carlo,  Baron,  Cameron 
Absent(  for  this  item  Commissioner  Rousseau) 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,108— 

RESOLVED'  That  this  Commission  approves  and  hereby 
authorizes  a  public  herring,  commencing  at  2:00  P.  M.,  Monday, 
February  27,  1956,  in  Room  282,  City  Hall,  San  Francisco, 
California,  for  the  purpose  of  considering  the  adoption  of  a 
Schedule  of  Rates  and  Charges  for  Common-Use  Facilities  at 
the  San  Francisco  International  Airport. 


To  the  end  that  the  Commission  may  be  assured  of  the  efficient 
operation  of  all  departments  under  its  jurisdiction,  President 
Joseph  Martin,  Jr.,  proposed  the  employment  of  experts,  and 
that  steps  be  taken  at  this  time  in  the  matter  of  costs  and 
necessary  appropriation  of  funds  by  the  Board  of  Supervisors; 
the  Water  Department  would  be  the  first  Department  under  study; 
Commissioners  Martin  and  Baron  to  serve  as  a  committee  in  this 
development. 


To  the  end  that  the  commercial  areas  of  the  San  Francisco 
International  Airport  be  developed,  resulting  in  increased 
revenues,  President  Joseph  Martin,  Jr.,  appointed  Commissioner 
Cameron  as  Chairman,  in  the  formation  of  a  real  estate  group 
of  San  Francisco  experts,  to  serve  without  compensation. 


To  develop  other  commercial  aspects  of  the  San  Francisco  Inter- 
national Airport,  reflecting  increased  revenues,  President 
Joseph  Martin,  Jr.,  appointed  Commissioners  Del  Carlo  and 
Rousseau  to  serve  as  a  Committee. 


In  Flight  Meals.    In  December  of  1953,  the  Commission  confirmed 
lease  to  The  Interstate  Company,  covering  lease  for  operation  of 
cafeteria,  coffee  shop,  bars  and  restaurant  at  the  new  Terminal 
Building,  San  Francisco  International  Airport.    Under  the 
lease,  the  Company  has  the  right  to  make  arrangements  with  air 
lines  for  sales  of  food  for  consumption  upon  aircraft  in 
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flight*    Todate,  this  operation  has  buen  on  a  very  small  scale, 
the  Company  serving  only  the  needs  of  Qantas  Airways,  serving 
premium  meals.    It  is  estimated  that  the  serving  of  meals  aloft, 
other  than  by  Pan  American  and  United  Air  Lines,  having  their 
own  commissaries,  will  gross  approximately  $700,000.00  per  year, 
no  part  of  which  accrues  to  the  benefit  of  San  Francisco.  The 
Interstate  Company  has  never  fully  developed  the  facility, 
contending,  that  under  its  lease,  it  is  unable  to  pay  the 
3.2kfo  required;  to  properly  develop  the  facility,  they  further 
contend  that  it  would  be  necessary  to  spend  approximately 
$75/000.00  to  3100,000.00,  and  to  acquire  additional  area  in 
the  building.    Several  suggestions  were  made  and  the  matter 
of  lease  adjustments,  soliciting  of  public  bids  were  taken  under 
advisement  by  the  Commission. 


Transit  Advertising:    Ax  the  present  time  Fielder,  Sorensen 
and  Dcivis  of  San  Francisco  has  the  exclusive  advertising 
contract  for  display  advertising  on  vehicles  of  the  Municipal 
Railway.    President  Joseph  Martin,  Jr.,  stated,  that  he  was  in 
receipt  of  a  letter  from  a  Milwaukee,  Wise,  Advertising 
Agency,  claiming  that  greater  revenues  would  accrue  to  the 
Municipal  Railway,  if  the  contract  was  put  to  competitive 
bidding.    President  Joseph  Martin,  Jr.,  appointed  Commissioner 
Bc-ron  and  himself  as  a  committee,  to  review  the  whole  matter. 


THEREUPON  THE  MEETING  ADJOURNED. 
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M  I  N :  U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 


1,034th  REGULAR  MEETING-  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  2S2  -  CITY  HALL  -  FEBRUARY 
14,  1956. 


Present:    Commissioners  Joseph  Martin,  Jr.,  Daniel  F.  Del  Carlo 
Edw.  B.  Baron,  Donald  A.  Cameron, Oliver  M.  Rousseau 

President  Joseph  Martin,  Jr.  presided. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  minutes  of  the  1,033rd  regular  meeting  of  the 
Commission  held  February  6,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau.  Absent-None 

On  motion  of  Commissioner  Cameron,    seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,109— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Water  Department  Requests  for  Funds,  as 
follows: 

Request  in  amount  $3,300.00,  under  Appropriation  No.  5 - 7^5 • 
111.000,  to  allot  balance  remaining  unallotted  in  appropria- 
tion for  Salaries,  Overtime. 

Request  in  amount  $875.00,  under  Appropriation  No.  5-745. 
231.000,  to  allot  balance  remaining  unallotted  in  appropria- 
tion for  Light,  Heat  and  Power. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau.  Absent-None 

On  motion  of  Commissioner  Rousseau,     seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,110— 

RESOLVED'  Th^t  this  Commission  hereby  requests  the  Con- 
trollers approval  of  Bureau  of  Light,  Heat  and  Power  Request 
for  Funds,  in  amount  $2,042.00,  under  Appropriation  No.  5.715. 
214.000,  to  provide  funds  for  encumbrance  of  Order  for  Work, 
issued  to  Pacific  Gas  and  Electric  Co.,  for  repair  and/or 
rearrangement  of  city-owned  Street  Lighting  installations. 

Vote:  Ayes-Commissioners  Baron,  Cameron,  Rousseau 

Noes-Commissioners  Martin,  Del  Carlo  -  Absent-None 

(Department  instructed  to  prepare  plans  and  specifications  for 
competitive  bids  on  an  annual  basis) 
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On  motion  of  Commissioner    Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,111  — 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  rnd  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the 
Municipal  Railway,  as  follows: 


Claimant 

Non-litigated  settlements 
Calif.  State  Auto  Assn.,  for 
Ethel  Kauer 
Phil  Lawson 
Mary  E.  Lain 
Evelyn  Parker 
Edwin  E.  Brooks,  Sr. 
Helen  Chatard 
Raymond  H.  Chilton 
Charlotte  Jones 
Patricia  Agnes  Craig 
William  J.  Sullivan 
Mrs.  Luella  Edwards 
Hedwig  Sternberg 


Date  of  Accident 

November  3,  1955 
January  18,  1956 
May  23,  1955 
November  24,  1955 
December  28,  1955 
November  15,  1955 
January  11,  1956 
October  1,  1955 
November  11,  1955 
December  12,  1955 
January  3,  1956 
August  26,  1955 


Settlement 


134. 24 
150.00 
550.00 
600.00 

354.59 
250.00 
202.94 
900.00 
500.00 
238.05 
368.09 
700.00 


Litigated  Settlements 
Haz,el  Becken 

Robert  Edward  Becken-minor 
John  Rollo  Becken-minor 
Shirley  Jane  Becken-minor 
Doyle  &  Clecak,  Attorneys 
Edith  Bernhut 
Winifred  Carter 
Parcel la  Ross 
Martin  F.  Cranney 
Helen  Lesovsky 
Dennis  Bailey,  aka  Dennis 
James  Angelica,  minor;  William 
Bailey,  Jr.,  aka  Doe  Bailey, 
minor;  and  Betty  Bailey  aka 
Betty  Angelica  Bailey 


February  21,  1954 


March  13,  1955 
it 


February  16,  1953 
March  31,  1954 


April  28,  1954 


4,000.00 
1,500.00 
1,500.00 
500.00 
5,000.00 
400.00 
500.00 
350.00 
1,500.00 
3,000.00 


Appropriation  N  •  5.735.804,000 


1,400.00 
$  24,597^91 


Vote:     Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,112— 

WHEREAS,  the  following  employees  have  retired  from  the 
service  of  the  City  and  County  of  San  Francisco  having  served 
in  the  departments  of  the  Commission  for  a  period  oftwenty- 
five  years,  or  more;  and 

WHEREAS'  the  Public  Utilities  Commission  recognizes  the 
valuable  serv  ice,  these  employees  have  rendered  the  people 
of  the  City  and  County  of  San  Francisco,  while  so  employed 
in  their  respective  departments: 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities 
Commission,  on  behalf  of  the  people  of  the  City  and  County 
of  San  Francisco,  in  recognition  of  their  long  and  faithful 
service,  by  this  resolution  expresses  to  these  employees, 
its  best  wishes  for  a  long  and  happy  life  and  the  assurance 
of  its  appreciation  of  work  well  performed;  and 


3E  IT  FURTHER  RESOLVED'  That  the  Secretary  be 
is  hereby  directed  to  prepare  a  copy  of  resolution 
tation  to  each  of  the  following  employees: 

Department 

Mun  i  c  i  pa 1  Rai I  way 

Employee 

Earl  G.  Ryan 
Joseph  Dinelli 
Battesta  G.  Dini 
Michael  P.  Murphy 
Andrew  Houston 

Hetch  Hetchy  Division 
Employee 

Howard  L.  Shriver 
John  L.  Gray 

Water  Department 
Employee 


and  he 
for  presen- 


Service 

28  years 

28  years 
32  years 
27  years 

29  years 


34  years 
26  years 


E. 


T 
U 


White 


35  years 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,113— 

✓  « 

RESOLVED^  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions and  hereby  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment,  in  amount  #633. 27,  in  favor 
of  Mahoney  Electric  Co,,  under  SFWD  Contract  Wo.  717-Elec- 
trical  Alterations,  Alameda  Division  Headquarters. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent-None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  l6,ll4— 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  the  hereinbelow  compromise  settlements 
for  damages  which  the  Municipal  Railway  has  against  the  fol- 
lowing: 

Amount  Compromise 
Debtor:  Billed  Settlement 


Rose  P.  Terrano 

3  38.52 

$  35.37 

James  V.  Herro 

184.48 

156.13 

Daniel  Gallagher  Teaming, 
and  Realty  Co. 

Mercanti le 

19.7^ 

15.58 

Carl  0.  August son 

17.77 

14.62 

R.  F.  Morales 

176.29 

142.69 

John  J.  White 

244.17 

217.92 

Leon  W.  Smith 

47.74 

39.34 

Ansel  J.  Schloss 

28. 87 

23.62 

Ayes:      Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 

Rousseau 
Absent:  None 


-9973- 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,115— 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

Excavation  and  Embankment  for  the  Sunset 
Reservoir-South  Basin,  SFWD  Specification 
No.  7k2 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded 
to:  

Pimobo  Construction  Company 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  $758/070,00,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated, 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract; and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  l6,llb— 

RESOLVED,  That  this  Commission  a.ccepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  speci- 
fications; approves  Modification  of  Contract  in  amount  $464.64, 
being  the  additional  difference  between  certified  estimated 
contract  and  actual  performance;  approves  Certificate  of  Ac- 
ceptance and  Authorization  for  Final  Payment,  in  amount 
•^,360.01,  in  favor  of  Associated  Pipe  Line,  Inc.,  under 
SFWD  Contract  No.  731-Laying  12"  Cast  Iron  Mains  in  California 
Street,  between  18th  and  4th  Avenues. 

Vote:    Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 

Rousseau  (Ayes) 
Absent:  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,117— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  this  Commission  hereby  authorizes  and  approves  the 
write-off  in  amount  $626.19  of  San  Francisco  Water  Department 
uncollectible  accounts  receivable,  per  list  dated  February  2, 
1956,  which  are  more  than  90  days  past  due  and  the  adjustment 
of  accounts  receivable. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.l6,117— 

RESOLVED'  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  all  bids  submitted  for  the  following 
contract — 

HHWS  Gbntract  No.  279-Construction  of 
Machine  Shop  at  Moccasin 

be  and  the  same  are  hereby  rejected,  since  the  lowest  bid 
received  exceeds  the  funds  available  for  the  work. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,118— 

RESOLVED'  That  this  Commission  approves  Contract 
Payment  Recommendation  in  amount  $27,046.35,  in  favor  of 
R.  W.  Engelhardt  and  Elmer  Shaw,  under  HHWS  Gbntract  No.  277, 
Construction  of  Cottages  at  Moccasin  and  Early  Intake. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Cameron,    seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.    l6# 119 — 

RESOLVED'  That  this  Commission  approves  the  following 
Travel  Expense  Vouchers: 

Expense  Vouchers  in  amount  $SO,00  each,  covering  attendance 
at  the  California  Section  Meeting,  American  Water  Works 
Association,  October  25-26-27-28,  1955,  by,  C.  A#  Lauenstein, 
H.  C.  Medbery,    0.  C.  Goldman  and  Ceo.  D.  Burr,    all  of  the 
San  Francisco  Water  Department. 

Expense  Voucher  in  amount  $5.05,  expenses  of  Virgil  L. 
Elliott,  Director  of  the  Bureau  of  Public  Service,  covering 
conference  with  Coro  Foundation  Students,  January  5,  1956 ♦ 

Expense  Voucher  in  amount  $3*00,  expenses  of  M.  Tatarian  of  the 
Utilities  Engineering  Bureau,  covering  conference  with  Bay  Area 
Aviation  Committee,  January  24,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,120— 

RESOLVED'  That  this  Commission  approves  entering  into 
agreement  with  R.  M.  Towill,  Inc.,  of  San  Francisco,  Photo- 
gramme tr is t,  under  the  general  provisions  of  which,  said  R.  M. 
Towill,  Inc.,  will  prepare  aerial  photographs,  and  aerial 
photo  contour  maps  of  the  lands  to  be  occupied  by  the  Cherry 
and  Canyon  Power  Projects,  in  Tuolumne  County,  at  a  fee  not  to 
exceed  $24,958.00,  all  in  accordance  with  the  terms  set  forth 
in  an  appropriate  agreement  to  be  executed  between  the  Com- 
mission and  said  R.  M.  Towill,  Inc. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent;  None 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,121  — 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Hetch  Hetchy  Project  Requests  for  Funds, 
as  follows: 

Under  Appropriation  No.  858-055-000,  in  amount  $110,000,00,  to 
make  available  for  expenditures^  engineering  contracts  under 
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the  1955  Hetch  Hetchy  Power  Bond  Fund. 

Under  Appropriation  No.  858-056-000,  in  amount  k 140,000, 00,  to 
make  available  for  expenditures,  office  engineering  under  the 
1955  Hitch  Hetchy  Power  Bond  Fund. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Ca.meron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted; 

— RESOLUTION  NO.  16,122— 

RESOLVED,  That  this  Commission  hereby  authorizes  and 
directs  the  Manager  of  Utilities,  for  and  on  behalf  of  the 
Commission,  to  approve  all  Traveling  Expense  Vouchers,  provided, 
that  such  Traveling  Expense  Vouchers,  do  not  exceed  the  sum 
of  .j>100.00. 

REPORTS 

11    Manager  of  Utilities  reported  on  the  reply  received  from 
the  Barrett  Garages,  Inc.,  in  answer  to  Manager  of 
Utilities'  letter  to  said  Barrett  Garages,  Inc.,  re- 
questing that  they  cease  and  desist  from  engaging  in  any 
business  at  the  Airport,  other  than  that  permitted  under 
the  terms  of  their  Ground  Transportation  Agreement. 

Action:  City  Attorney  to  review  said  letter  and  prepare 
proper  answer. 

2.  Manager  of  Utilities  reported  on  the  City  Attorney's 
opinion  on  the  subject-"Lease  Awarded  on  Bid-Subsequent 
Negotiated  Decrease  of  Original  Bid  Consideration  In- 
valid". 

Action:  Commission  directed  preparation  of  lease  con- 
tract, under  the  general  provisions  of  which, 
public  bids  will  be  prepared  for  "In-Flight"  meals  at  the 
San  Francisco  International  Airport  (outside  of  the  Ad- 
ministration Building),  subject  to  a  3f2^$  of  gross 
revenues  and  a  biddable  annual  guarantee. 

3.  Manager  of  Utilities  reported  on  the  Art  Commission's 
Resolution,  in  the  matter  of  approval  of  the  design  of 
statue  "Peace"  by  Beniamino  Bufano,  to  be  installed  at 
the  San  Francisco  International  Airport. 

Action:  The  matter  of  costs  was  to  be  presented  to  the 

Board  of  Supervisors  by  the  Art  Commission;  per- 
mission as  to  location  at  the  San  Francisco  International 
Airport  is  subject  to  approval  of  the  Public  Utilities 
Commission. 

4.  Manager  of  Utilities  reviewed  the  allocation  of  funds  in 
amount  <p4 11, 800*00,  by  the  Civil  Aeronautics  Board,  for 
developments  at  the  San  Francisco  International  Airport, 


Action:  Noted 
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5.  Manager  of  Utilities  reported  on  the  number  of  requests 
received  from  various  civic  organizations  in  North  Beach, 
for  re-routing  of  the  No.  15  Line,  ssid  re-routing  being 
necessary  because  of  track  removal  on  Columbus  Avenue 
and  for  safety  purposes » 

Action:  Inasmuch  as  re-routing  will  entail  partial  aban- 
doments,  matter  will  be  placed  on  formal  calendar 
of  February  20,  1956  for  approval  and  transmittal  to  Board 
of  Supervisors  for  concurrence. 

6.  Manager  of  Utilities  reported  on  the  request  of  a 
petroleum  company  for  the  leasing  of  Airport  lands  for 
fuel  line  facilities. 

Action:    Directed  to  be  placed  on  formal  calendar  of 
February  20,  1956, 

7.  Manager  of  Utilities  reported  on  steps  taken  in  co-opera- 
tion with  the  Automotive  Safety  Foundation  under  the 
Traffic  and  Safety  Study,  authorized  by  the  Board  of  Super- 
visors. 

Action:  Noted;  copies  of  interim  reports  to  be  forwarded 
to  the  Commission. 

80    Manager  of  Utilities  reported  on  the  matter  of  contract 
time  extensions: 

Action:  Policy  declaration;  extensions  of  time  for  con- 
tracts to  be  considered  by  the  Commission  at  the 
time  of  completion  of  work, 

9.    The  Commission  under  its  Resolution  No.  15,993,  adopted 
December  19,  1955,  requested  the  Director  of  Property,  to 
prepare  legislation,  for  submission,  to  the  Board  of 
Supervisors,  authorizing  easement  for  street  purposes, 
within  a  portion  of  the  Hetch  Hetchy  right  of  way,  at  the 
junction  of  Alameda  County  Road  No.  1082,  known  as 
Driscoll  Road,  in  the  vicinity  of  Irvington,  subject  to 
a  consideration  at  rate  of  35,000.00  per  acre. 
Manager  of  Utilities  reported  on  a  letter  from  the 
Director  of  Property,  requesting  reconsideration  of  the 
terms  of  Resolution  No.  15,993;  it  was  the  contention  of 
the  Director  of  Property,  when  another  governmental 
agency  desires  a  public  road  easement,  over  City  property, 
to  recommend  to  the  Board  of  Supervisors,  that  an  ordi- 
nance be  enacted  authorizing  such  an  easement,  without 
fee. 

Action:  Reconsideration  to  be  placed  on  formal  calendar 
of  February  20,  1956. 
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President  Joseph  Martin  Jr.,  appointed  Commissioners  Del  Carlo 
and  Rousseau,  to  serve  as  a  committee,  to  investigate  and 
solicit  aid  of  Insurance  Companies,  to  survey  the  insurance 
requirements  of  the  various  departments  under  the  juris- 
diction of  the  Commission, 


Commissioner  Del  Carlo  stated  that  he  had  received  a  number  of 
complaints  in  the  matter  of  transportation  to  and  from  the 
San  Francisco  International  Airport;  complaints  are  based  on  the 
existence  of  a  central  and  inadequate  terminal,  in  lieu  of 
patrons  ceing  discharged  or  picked  up  from  a  number  of  sta- 
tions.   The  Manager  of  Utilities  will  study  the  matter  and  re- 
port to  the  Commission. 


Commissioner  Rousseau  reported  on  the  matter  of  proper  charges 
for  the  issuance  of  revocable  permits;  a  formal  resolution 
will  be  olaced  on  the  Commission's  calendar  of  February  20, 
1956/  to  reflect  proper  charges. 


Commissioner  Cameron  reported  on  existence  of  present  Munici- 
pal R^ilv;ay  Advertising  Contract;  because  of  the  many  points 
at  issue,  additional  time  is  needed  for  a  complete  report. 
In  the  matter  of  commercial  developments  of  the  San  Francisco 
International  Airport,    Commission  Cameron  stated  that  many 
factors  are  to  be  considered,  some,  possibly  involving  Charter 
revisions,  and  will  report  more  fully  in  the  near  future. 


President  Joseph  Martin,  Jr.,  stated  that  it  was  the  wish  of 
the  Commission  that  each  Department  Head,  through  the  Manager 
of  Utilities,  report  on  the  department's  plans  for  the  next 
five  years.    Manager  of  Utilities  will  adress  a  formal  request 
to  the  Department  Heads  to  accomplish  the  purpose  of  the  re- 
port. 


THEREUPON  THE  MEETING  ADJOURNED 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


1,035th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  ~  CITY  HALL  -  FEBRUARY 
20,  1956,  COMMENCING  AT  2:00  P.  M, 


Present:    Commissioners  Joseph  Martin,  Jr.,  Daniel  F.Del  Carlo, 
Edw,  B.  Baron,  Donald  A.  Cameron, Oliver  M.  Rousseau 

President  Joseph  Martin,  Jr.,  presided. 

Pledge  to  the  Flag  was  led  by  Commissioner  Baron 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  minutes  of  the  1,034th  regular  meeting  of  the 
Commission  held  February  Ik,  1956  were  approved. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  .16,123" 

RESOLVED    That  this  Commission  approves  and  hereby 
authorizes  the  issuance  of  San  Francisco  Revocable  Permit,  as 
f ol lows : 

To:  Stoneson  Development  Corporation: 

Permit  to  extend  the  use,  until  December  14,  1956,  of 
the  existing  haul  road  located  along  the  northerly  boundary 
of  the  San  Francisco  Water  Department's  Silva  Tract,  Parcel 
30,,  Mi  librae,  during  the  development  of  the  Subdivision  in  the 
Macco  Pit  area,  subject  to  payment,  effective  December  I,, 
1955  of  $250.00  per  month,  said  charge  to  include  the  present 
sign  board. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Noes-Commissioner  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,124— 

RESOLVED*  That  this  Commission  hereby  authorizes  call  for 
public  bids  for  the  work  of  SFWD  Contract  No.  756-Laying 
4-Inch  and  8-Inch  Cast  Iron  Mains  in  Greenwich,  Lombard  and 
Hyde  Streets, 

Vote;  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,125— 

RESOLVED,  That  because  of  orders  from  the  Department  of 
Public  Works  for  removal  of  sign  board,  this  Commission  hereby 
terminates  as  of  January  10,  1956,  that  certain  San  Fran- 
cisco Water  Department,  month  to  month  lease,  authorized  under 
Resolution  No,  12,565,  adopted  June  23,  1952*  in  favor  of 
standard  Building  Company,  covering  sign  board  on  the  20  foot 
strip,  on  Junipero  Serra  Boulevard,  north  of  Belle  Avenue, 
near  the  San  Mateo  County  Line. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,126— 

RESOLVED^  That  this  Commission  approves  Traveling  Expense 
Voucher  in  amount  $4ll»59,  expenses  of  Frank  J.  Needles, 
Deputy  City  Attorney,  covering  trip  to  Washington,  D.  C, 
January  22-23-24,  1956,  attending  pre-hearing  conference  re 
applications  of  Pa.n  American  and  Transworld  Airways  System, 
for  routes  from  San  Francisco  to  Europe,  via  the  Polar  Route. 

Vote:  Ayes:  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,127— 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the  General 
Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  ©quests  the  Controller  to  allot  funds  and  to 
draw  warrants  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  claims  against  the  Municipal  Railway, 
as  follows: 


Claimant: 

Non-litigated  settlements 

Gordon  Chick 

Mary  Damato 

Aurelia  DiLuzio 

Alonzo  Ct  Escharcha 

Nina  Frellson 

Evelyn  M.  Germain 

Mollie  Glassman 

Elsa  King 

Joanna  Nakamura 

Mary  Ann  Nelson 

Josephine  Rosa 

Lois  M.  Sharlein 

Nancy  Swallow,  minor 

Diane  Swallow,  minor 

Sheila  Swallow,  minor 

Geo.  C,  Wong 

Harry  L.Jackson 

Litigated  settlements 

Helen  Cain  aka  Helen  M.  Cain 

Inez  Davis 

Dora  Etkin 

Eva  Smith 

Nicholas  Green 

Emma  Lively  and  Robert  Lively 
Alfred  W.  Ludwig  and  Betty 
E.  Ludwig,  aka  Betty  L.  Estes 

Jeanne  W#  Piatt 

Salvatore  Rekele 


Date  of  Accident 
January  13,  195k 
December  2,  1955 
August  4,  1955 
January  13,  1956 
July  11,  1955 
September  16,  1955 
September  30,  1955 
January  9,  1956 
September  16,  1955 
January  17,  1956 
December  3,  1955 
May  4,  1955 
December  3,  1955 
December  3,  1955 
December  3,  1955 
July  7,  1955 
December  28,  1955 


Judgments : 
Carbofrezer  Co* 
Patrick  O'Connor 

Lester  Trauner 

Sadie  Trauner 

Appropriation  N 


May  6,  1953 
June  7,  1953 


Settlement 

1  l?O0 

500,00 
450.00 
116.40 
400.00 

276,75 
2,225.00 
135.10 
2,750.00 
150.00 
125.00 
175.00 
700.00 
250.00 
250.00 

342.91 
600.00 


January  15, 

1955 

850.00 

November  23, 

1954 

5,000.00 

May  9,  195^ 

600.00 

May  9,  1954 

195^ 

250.00 

December  3, 

300.00 

January  21, 

1955 

280.00 

November  26, 

1953 

900.00 

February  11, 

195^ 

2,000.00 

November  2b, 

1953 

1,500.00 

n 


147.81 
7,734.90 
plus  interest 
February  28,  1952  1,971.60 

plus  interest 
February  28,  1952  5,387.30 

plus  interest 

5.735.804.000  $    3b, 55b. 57 


Vote:  Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau, 
Commissioner  Martin  abstaining  from  voting. 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  N0.l6,l2g— 

WHEREAS'  to  conform  to  proposed  track  removal  project  along 
Stockton  Street  and  Columbus  Avenue  and  with  the  Signalization 
and  Channelization  and  Traffic  Plan  for  the  area,  it  is 
recommended  by  the  Management  of  the  Municipal  Railway,  the 
following  portion  of  the  No.  15  Bus  Line  be  abandoned: — 

On  Broadway,  Columbus  to  Powell 

On  Powell,  Broadway  to  Columbus;  and 

WHEREAS'  for  the  benefit  of  more  adequate  public  service, 
the  Municipal  Railway  has  provided  a  substitute  route: 

On  Columbus  Avenue,  between  near  Kearny  and  near  Powell 

THEREFORE,  BE  IT  RESOLVED*  That  this  Commission  recommends 
to  the  Board  of  Supervisors  that  the  proposed  abandonment  so 
recommended,  be  authorized  and  confirmed  by  the  Board  of  Super- 
visors. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,129" 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utili- 
ties, this  Commission  hereby  authorizes  and  approves  the 
write-off  in  amount  $23.50  of  San  Francisco  International 
Airport  uncollectible  accounts  receivable,  per  list  dated 
February  7,  1956/  which  are  more  than  90  days  past  due  and  the 
adjustment  of  accounts  receivable. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,130— 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, this  Commission  hereby  authorizes  and  approves  the  write- 
off, in  amount  $127.07,  of  Municipal  Railway  uncollectible 
accounts  receivable,  per  list  dated  February  7,  1956,  which  &re 
more  than  90  days  past  due  and  the  adjustment  of  accounts 
receivable , 

Vote:   Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  16,131— 


RESOLVED,  That  this  Commission  consents  to  charges  by  Airport 
Limousine  Company,   concessionaire  at  the  San  Francisco  International  Air- 
port,  in  accordance  with  the  following: 


Fords 

Chevrolets 

Plymouths 


Conver- 
tibles 


Short  Trips 
$1,00  per  hr 
plus  Q<£  per 
mi  -  $5,00 
min. 

$1.25  per  hr 
plus  9^  per 
mi  -  $5,00  min. 


Commercial 

Rate 
$6.00  per 
10-hr  da 
plus  8^  per 
mi. 


Daily  Rate 
Allow. 24  Hrs. 
17.00  per  da 
plus  8^  per 
mi. 


$8.00  per  da 
plus  9^  per 
mi. 


Pontiac  and  $1.50  per  hr    $7.00  per      $8.00  per  da 
Dodge  Sdns.  plus  10^  per    10-hr  da       plus  9^  per 
mi  -$5.00  min. plus  9^  per  mi. 


Buick  and      $1.75  per  hr 
Oldsmobile    plus  ibjzf  per 
Sdns.  and      mi  -  $5.00 
Pontiac  and  min. 
Doo.ge  Conver- 
tibles; Sta. 
Wagons 


mi. 

$8.00  per 
10 -hr  da 
plus  10^ 
per  mi. 


$9.00  per  da 
plus  10^  per 
mi. 


Buick  and 
Oldsmobile 
Conver- 
tibles 

C  adillac 
Sdns;  Ford 
Thunderb ird 

C  adillac 
Convertible  s 


$2.00  per  hr 
plus  10^  per 
mi  -  $5.00 
min. 


$10.00  per  da 
plus  12^  per 
mi. 


$12.00  per  da 
plus  15^  per 
mi. 

$15.00  per  da 
plus  15<^  per 
mi. 


Weekly 
Rate 


Over  24 
Hours 

70^  per  $35. OO^per 
excess  hr,  wk,  plus 

8^  per  mi. 


80^  per  $40.00  per 
excess  hr.  wk,  plus 

9^  per  mi. 

80^  per  $40.00  per 
excess  hr.  wk,  plus 

9^  per  mi. 


90^  per  $45*00  per 
excess  hr.  wk,  plus 

\Q><jL  per 

mi. 


$1.00  per  $50.00  pel 
excess  hr.  wk,  plus 

12^  per 

mi. 

$1.20  per  $60.00  pel 
excess  hr.  wk,  plus 

15^  per  mi 

$1.50  per  $75.00  per 
excess  hr.  wk,  plus 

15^  per  mi 


SPECIAL  DISCOUNTS: 


Discounts  are  ^iven  to  certain  allied  agencies   as  follows: 

Airport  Operators  Council,  American  Association  of  Airport  Executives, 
scheduled  airline  employees. 

Rate:     10%  per  mile  minimum  or  $5.00  per  day  or  10%  off  on  the  regular 
established  rates,  whichever  is  lower.     All  rates  include  gasoline,  oil 
and  insurance. 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 


* 


On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,    the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,132— 

RESOLVED'  That  this  Commission  approves  and  hereby  re- 
quests the  Director  of  Property  to  take  such  steps  as  are 
necessary  to  acquire  for  the  account  of  the  San  Francisco 
Water  Department,  that  certain  parcel,  20-A,  in  area  0,300 
acre,  more  or  less,  Country  Club  Park,  San  Mateo  County,  re- 
quired for  Crystal  Springs  Pipe  Line  No.  3,  as  delineated  on 
Drawing  X-1108. 

Vote:  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 

Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  HO.  16,133— 

RESOLVED'  That  pursuant  to  the  provisions  of  Section 
12  of  that  certain  lease,  dated  February  10,  195^,  between 
City  and  County  of  San  Francisco  and  Rick  Helicopters,  Inc., 
covering  occupancy  of  property  at  the  San  Francisco  Inter- 
national Airport,  this  Commission  approves  and  consents  to 
Rick  Helicopters,  Inc.,  sub-leasing,  for  a  one  year  period, 
portion  of  their  leashold,  to  Southwest  Airways  Company. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 

Rousseau 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  3,6,134— 

RESOLVED'  That  in  accordance  with  the  provisions  of 
Section  10,  Page  1,  this  Commission  approves  as  being  in  sub- 
stantial compliance  with  terms  of  lease,  Trade  Fixtures, 
installed  in  the  Terminal  Building,  San  Francisco  International 
Airport,    by  Cordon  B.  Carlton,  lessee  of  the  Candy  Shop,  per 
list  on  file  in  the  office  of  the  Public  Utilities  Com- 
mission. 

Vote:    Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,135— 

RESOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  funds,  as  follows: 

Water  Department: 

From:  Unappropriated  Balance  of  Funds  $115,260. 
To: 

57745. 111.000  Allwnce  for  Overtime  $  2,000, 

5.745.120.000  Temporary  Salaries  7,580. 

5.745.200.000  Contractual  Services  19/500. 
5. 745. 203.000  Allwnce  for  use  of  Emp. 

Cars  570. 

5.7^5.216.000  Mtce  &  Renair-Auto  Equip.  4,060. 

5.7^5.231.000  Light, Heat  and  Power  1,700. 

5.7^5.231.715                "  32,500. 

5.745.804.000  Injuries  &  Damages  5,000. 

5. 745. 855. 000  Fees,  Licenses, Permits  800. 

5.745.870.000  Taxes  41,550.  $115,260. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted  unanimously: 

— RESOLUTION  NO.  16,136— 

RESOLVED*  That  all  Departments  under  the  jurisdiction 
of  the  Commission  are  hereby  directed  tocharge  actual  costs, 
but  in  no  event  less  than  a  minimum  of  350. 00,  for  each  per- 
mit issued  from  which  the  Department  gets  no  other  revenue, 
r>nd  which  are  issued  to  persons  or  corporations  engaged  in  a 
business  for  profit. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,137— 


RESOLVED    That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  Water  Department  Revocable  Permit,  to 
Lorelei  Homes  Company,  Menlo  Park,  to  place  a  construction 
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office  (on  skids)  on  the  Hetch  Hetchy  right  of  way,  adjacent 
to  Harmon  Drive,  Menlo  Park,  subject  to  a  charge  of  $25.00 
per  month. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,138— 

RESOLVED*  That  this  Commission  approves  the  plans  sub- 
mitted by  American  Air  Lines,  providing,  for  construction  by 
said  American  Air  Lines,  of  ticket  counter  space,  leased  area, 
Terminal  Building,  San  Francisco  International  Airport. 

Reports: 

By  Manager  of  Utilities: 

Manager  of  Utilities  reported  on  the  opinion  of  the  City 
Attorney  in  the  matter  of  validity  of  the  contract  for  adver- 
tising on  the  Municipal  Railway.    It  was  the  opinion  of  the 
City  Attorney  that  the  contract  toexpire  in  December,  1961,  is 
a  valid  contract.    Investigation  of  the  contract  under  the 
committee  appointment  is  to  continue,  to  the  end  that  revenues 
accruing  to  the  City  may  be  increased. 

Manager  of  Utilities  reported  on  the  request  of  the  Republican 
National  Convention  Committee,  to  provide  special  Municipal 
Railway  charter  service  during  the  convention. 

Action:  Directed  to  be  placed  on  the  calendar  of  February  27, 
1956,  to  provide  for  revision  of  rates. 

Manager  of  Utilities  reported  on  the  memorandum  of  agreement 
with  the  Modesto  and  Turlock  Irrigation  Districts,  clarifying 
the  effect  of  certain  Public  Utilities  Commission  resolutions 
upon  the  basic  contract.. 

Action:  Directed  to  be  placed  on  the  calendar  of  February 
27,  1956. 

Manager  of  Utilities  reported  on  the  request  of  the  Director 
of  Property  in  the  matter  of  recision  of  Public  Utilities 
Commission  resolution,  said  resolution  requesting  the  Director 
to  sell  the  old  former  Municipal  Railway  Power  substation,  at 
Mi  librae. 

Action:  To  be  placed  on  the  calendar  of  February  27,  1956,  Com- 
missioner Cameron  to  review  and  report. 
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Manager  of  Utilities  reported  on  suggested  rates  for  use  of 
sewage  disposal  plant,  San  Francisco  International  Airport, 

Action:  To  be  considered  when  the  scheduled  public  hearing 

and  revision  of  Rates  and  Charges  for  Common  Facili- 
ties is  before  the  Commission,  at  the  meeting  of  February  27, 
1956. 

Manager  of  Utilities  reported  on  the  proposed  lease  for  space 
in  the  Airport  Terminal  Building  for  a  beauty  salon. 

Action:    Because  of  the  very  favorable  potential  use  of  the 

space,  other  than  for  a  beauty  salon,  the  Com- 
mission will  inspect  the  premises. 

Manager  of  Utilities  reported  on  proposed  capital  improve- 
ments by  United  Air  Lines,  Inc.,  to  Concourse  "C",  cost  to  be 
amortized  in  accordance  with  provisions  of  lease. 

Action:    Directed  placed  on  the  calendar  of  February  27, 

1956,  for  consideration  of  approval  of  plans  and 
of  amortization. 

Manager  of  Utilities  reported  on  a  form  relative  to  "conflict 
of  interests". 

Action:    Commission  directed  that  the  form  be  incorporated  in 
all  contracts. 

Equestrian  Permits:    The  Commission  directed  the  Manager  of 

Utilities,  for  and  on  behalf  of  the 
Commission  to  issue  said  permits. 

Commission  Reports: 

On  the  suggestion  of  Commissioner  Del  Carlo,  the  Director  of 
the  Bureau  of  Public  Service  is  to  furnish  the  Commission  a 
report  of  the  activities  of  the  Bureau,  with  particular  re- 
gard as  to  the  Bureau's  work  at  the  Airport  and  Municipal 
Railway. 

0-0-0-0-0-0-0-0 

Commissioner  Rousseau  brought  up  the  matter  of  the  proposed 
hotel  at  the  San  Francisco  International  Airport.  Com- 
missioners Cameron  and  Del  Carlo  will  review  the  matter  and 
report  to  the  Commission. 

0-0-0-0-0-0-0-0 

President  Joseph  Martin,  Jr.,  stated,  that  in  review  of  the 
budgets,  it  was  quite  noticeable  that  large  sums  are  required 
for  maintenance  of  automotive  equipment,  the  high  costs 
probably  reflecting  the  age  of  the  equipment.    He  directed 
that  a  report  of  these  costs  be  made  to  the  end  that  the 
matter  be  presented  to  the  Mayor  for  policy  declaration  as 
to  replacement  of  old  equipment. 


At  the  election  of  November  3,  1953*  Piopositlon  G  provided 
for  Charter  Amendment-Section  7^-" that  any  utility  budget 
where  expenditures  exceed  estimated  revenues  a  sum  not  to 
exceed  3/*+£    on  each  $100.00  valuation  of  property  may  be 
included  for  capital  costs".      President  Joseph  Martin,  Jr., 
directed  that  a  report  be  made  in  the  interest  of  Airport 
improvements  and  to  survey  the  possibility  of  referring  the 
matter  to  the  voters  for  approval*  (electorate  in  1953  failed 
to  approve). 

0-0-0-0-0-0-0-0-0-0 

In  the  matter  of  progress  on  cable  car  unification,  approved 
by  the  voters,  President  Joseph  Martin,  Jr«,  stated  that  it 
was  the  Commission's  wish  to  abide  by  the  expressed  wishes 
of  tie  electorate;  to  effect  the  necessary  consolidation  as 
soon  as  possible  and  directed  that  Municipal  Rpilway  Manage- 
ment furnish  a  i timetable"  for  the  plan  as  voted, 
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M  I  N  U  JT  E  S 
PUBLIC  UTILITIES  COMMISSION 


1,036th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  FEBRUARY 
27,  1956*  commencing  at  2:00  P.  M. 


Called  to  Order 

Present:    Commissioners  Joseph  Martin,  Jr.,  Daniel  F. 

Del  Carlo,  Edw.  B.  Baron,  Donald  A.  Cameron,  Oliver 
M.  Rousseau. 

Absent :  None 

Pledge  of  Allegiance  was  led  by  Vice  President  Daniel  F, 
Del  Carlo. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  minutes  of  the  1,035th  regular  meeting  of  the 
Commission  held  February  20,  1956,  were  approved . 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,139 — 

RESOLVED,  That  this  Commission  approves  and  hereby 
requests  the  Director  of  Property  to  prepare  necessary 
legislation,  for  submission  to  the  Board  of  Supervisors, 
authorizing  easement  for  street  purposes,  within  a  portion  of 
the  Hetch  Hetchy  •  ight  of  way,  at  the  junction  of  Alameda 
County  Road, No.  1038,  known  as  Driscoll  Roa.d,  in  the  vicinity 
of  Irvington,    said  easement  to  be  executed  in  favor  of  the 
City  of  Freemont,  subject  to  a  consideration  of  53/000.00  for 
said  easement  and  the  bearing  of  all  costs;  and 

BE  IT  FURTHER  RESOLVED'  That  Resolution  No.  15,993, 
adopted  December  19,  1955/    be  and  the  same  is  hereby 
rescinded. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Noes-Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION1  NO.  Ib,l40— 

RESOLVED'  That  this  Commission  authorizes  public  hearing 
commencing  at  3:00  P.  M. ,  Monday,  March  19,  1956/  to  con- 
sider revision  of  the  Schedule  of  Fares  Charged  by  the 
Municipal  Railway,  by  establishing  a  special  charter  service 
to  be  furnished  the  Republican  National  Convention,  held 
during  August ,  1956, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent-None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Cprlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  lb, lUl — 

RESOLVED'  That  this  Commission  approves  the  plans  sub- 
mitted by  United  Air  Lines,  Inc.,  "Ventilation  and  Acoustical 
Work,  Second  Floor,  Concourse  1 Cf,    Drawings  a-1  and  M-l" , 
to  be  constructed  by  said  United  Air  Lines,  Inc.,  in  leased 
area,  Terminal  Building,  San  Francisco  International  Air- 
port; and 

BE  IT  FURTHER  RESOLVED*  That  this  Commission  approves  in 
accordance  with  lease  provisions,  amortization  through  re- 
duced rentals,  of  the  above  quoted  work,  all  in  accordance  with 
an  appropriate  supplemental  agreement  to  be  entered  into  be- 
tween the  Public  Utilities  Commission  and  United  Air  Lines, Inc. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent-None 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.    16 #  142 — 

RESOLVED,  That  this  Commission  approves  estimated  expen- 
ses, in  amount  $150.00,  covering  expenses  of  the  City  Attorney's 
office,    in  the  taking  of  deposition  in  Salem,  Oregon,  on  or 
about  March  5>  1956,  in  the  action  of  Ashworth  v  City  and 
County  of  San  Francisco-Municipal  Railway,  Superior  Court 
Case  No.  45^564, 

Vote:   Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent-None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


--RESOLUTION  NO.  16,143— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Uti- 
lities, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  arid  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the  Municipal 
Railway,  as  follows: 


Claimant 

Non-litigated  settlements: 


Date  of  Accident 


Settlement 


Harry  Gin 

Golden  State  Meat  Co, 
Edward  S.  Clot 
Julius  Voss 

Kenneth  S.  Sokolowski,  minor 

Lucy  M.  Sanchez 

Robert  D.  Rodrigues 

Mildred  Guest 

Leonard  H.  Estupinian 

Viola  Metoyer 

Selma  Lindstrom 

Bernice  Wilcoxon 

Alvina  A,  Freeman 

Lillian  E.  Wall 

Gertrude  Herscovitz 

Curtis  and  Blanche  Be vans 

Martha  Boesch 

The  Travelers  Insurance 

Company 
Alta  Berger 

Litigated  settlements: 

Ida  Fong,  ale  a  Ida  Y.  Fong 
Leah  Myers 

Alice  Williams  aka  Alice  R. 

Williams 
Carl  A.  Parks,  Jr. 


January 

May  26, 

March  2, 

November 

November 

November 

December 

December 

January 

January 

Septembe 

November 

December 

December 

December 

January 

January 


23,  1956 
1954 
1955 

16,  1955 
1,  1955 

14,  1955 
12,  1955 
19,  1955 

17,  1956 
IB,  1956 
r  10,  1955 
4,  1955 
21,  1955 
27,  1955 

15,  1955 
11,  1956 
17,  1956 


April  9,  1955 
November  1,  1955 


January  12,  1954 
January  27,  1955 

April  12,  195^ 
November  25,  1951 


$  241.39 
167.66 

134.53 
997.50 
500.00 
200.00 
250.72 
104.87 
122.12 
650.00 

815.95 
875.00 
175.00 
150.00 
850.00 
550.00 
150.00 

284.92 
975.00 


200.00 
1,000.00 

250.00 
300.00 


Appropriation  5.735.804.000 


3  9,944.66 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent-None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,    the  following  resolution  was  adopted: 

— RESOLUTION  NO,  lb,l4U~ 

ftESOLVED'  That  this  Commission  approves  all  non-civil 
service  and  temporary  appointments  and  removals  made  by  the 
Manager  of  Utilities  for  the  month  of  January,  1956;  and 

BE  IT  FURTHER  RESOLVED'  That  a  report  of  said  appointments 
and  removals  be  transmitted ' to  the  Civil  Service  Commission  and 
to  the  Controller. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent-None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,,  the  following  resolution  was  adopted; 

— RESOLUTION  NO.  16,145 — 

RESOLVED'  That  on  recommendation  of  the  General  Manager 
and  Chief  Engineer  of  the  San  Francisco  Water  Department,  this 
Commission  approves  the  terms  and  conditions  and  authorizes 
issuance  of  Revocable  Permit  to  Pacific  Gas  and  Electric 
Company,  to  install  a  4  K.V.  pole  line  extension  within  a 
portion  of  Summit  Reservoir  Parcel  San  Francisco  for  the 
purpose  of  serving  American  Broadcasting  Station,  subject  to 
service  fee  of  (p50.00. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent-None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,146— 

RESOLVED'  That  on  recommendation  of  the  General  Manager 
and  Chief  Engineer  of  the  San  Francisco  Water  Department,  this 
Commission  approves  the  terms  and  conditions  and  authorizes 
issuance  of  Revocable  Permit  to  General  Electric  Company,  for 
a  pump  station  site  and  a  10-foot  width  right  of  way  for  the 
transmission  of  water  from  Hetch  Hetchy  Alameda  Creek  Siphon 
No.  2;  said  right  of  way  to  lead  northerly  across  the  Sunol- 
San  Antonio  property,  Alameda  County,  subject  to  a  service  fee 
of  $50.00. 

Vote:    Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent-None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,147— 

WHEREAS,  under  date  of  March  12,  19^5,  the  City  and 
County  of  San  Francisco,  acting  by  and  through  this  Commission, 
entered  into  a  contract  with  the  Modesto  and  Turlock  Irriga- 
tion Districts  for  the  sale  and  purchase  of  electric  energy, 
said  contract  to  be  and  remain  in  full  force  and  effect  until 
midnight  on  March  11,  195^;  and 

WHEREAS,  under  Resolution  No.  6S26  of  July  5,  19^5,  this 
Commission  approved  modification  of  the  said  contract  of 
March  12,  19^5  by  adding  the  following  language:  "The  Dis- 
tricts hereby  agree  that  no  power  and  energy  sold  to  the 
Districts  in  accordance  with  this  agreement  shall  be  substitu- 
ted for  power  and  energy  generated  by  the  Districts'  facilities 
whereby  the  latter  is  made  available  to  the  Pacific  Gas  and 
Electric  Company  and  no  electric  power  and  energy  sold  to 
the  Districts  in  accordance  with  "this  agreement  shall  be  sold 
to  any  private  corporation  which  is  in  the  business  of 
selling  power  and  energy";  and 

WHEREAS    under  date  of  June  1,  1953,  the  City  and  County 
of  San  Francisco  acting  by  and  through  this  Commission, 
entered  into  a  contract  with  the  Modesto  and  Turlock  Irriga- 
tion Districts  for  the  sale  and  purchase  of  electric  energy 
said  contract  to  be  and  remain  in  full  force  and  effect  from 
12:01  A.  M.  on  the  12th  day  of  March,  1951*,  until  midnight 
on  the  30th  da^y  of  April,  1962;  and 

WHEREAS    it  is  the  purpose  and  intent  of  this  Commission 
that  the  language  set  forth  in  Resolution  No.  6826,  modifying 
the  said  contract  of  March  12,  19^5,  shall  apply  with  equal 
force  and  effect  to  the  existing  contract: 

NOW,  THEREFORE,  BE  IT  RESOLVED'  That  that  certain  memo- 
randum agreement  between  the  City  and  County  of  San  Francisco 
and  the  Modesto  and  Turlock  Irrigation  Districts,  dated 
February  21,  1956,  modifying  the  said  existing  contract  of 
June  1,  1953,  by  adding  the  language  set  forth  in  Resolu- 
tion No.  6826,  be  signed  by  the  members  of  this  Commission. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent-None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— -RESOLUTION  NO,  l6,lUg— 

RESOLVED    That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for 

paying  of  6-Inch  and  8-Inch  Cast  Iron  Mains  in 
Montcalm,  Brewster,  Rut  ledge,  Macedonia  and 
Franconia  Streets-SFWD  Specification  No,  7^9 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related  specifi- 
cations for  the  Public  Utilities  Commission  of  the  City  and 
County  of  Sa.n  Francisco,  be  and  the  same  is  hereby  awarded  to 

Associated  Pipeline,  Inc* 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  311,675.00,  said  sum  being  the  total  price  for 
the  lowest  bid  submitted  on  the  basis  hereinabove  stated;  and 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends  and 
hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  the  certification  of  the  above 
contract;  and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Rousseau,    seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  l6,lU9— 

RESOLVED*  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

Electrical  Alterations-Peninsula  Division  Head- 
quarters, San  Francisco  Water  Department,  Mi  librae, 
SFWD  Specification  No.  738 

a  public  work  to  be  performed  on  the  basis  of  the  lump  sum 
prices  submitted  and  regularly  on  file  for  the  work  to  be 
performed  as  set  forth  in  the  related  specifications  for  the 
Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco,  be  and  the  same  is  hereby  awarded  to 

Mahoney  Electric  Co. 


-9995- 


they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  $9,898. 00,  being  the  total  price  for  the 
lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends  and 
hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract; and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioner  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,150— 

RESOLVED'  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

Automatic  Sprinkler  System  in  Basement  of 
San  Francisco  Water  Department  Building, 
SFWD  Specification  No*  75^ 

a  public  work  to  be  performed  on  the  basis  of  the  lump  sum 
prices  submitted  and  regularly  on  file  for  the  work  to  be 
performed  as  set  forth  in  the  related  specifications  for  the 
Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco,  be  and  the  same  is  hereby  awarded  to 

Allan  Automatic  Sprinkler  Corporation 

they  being  the  lowest  regular  and  responsible  bidder  for 
the  work  aforesaid  at  o>2, 485.00,  said  sum  being  the  total 
price  for  the  lowest  bid  submitted  on  the  basis  hereinabove 
stated. 

BE  IT  FURTHER  RESOLVED'  That  theCommission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  tie  above 
contract. 

And  all  other  bids  for  the  above  described  work  are  here- 
by rejected. 

Vote:    Ayes-Commissioners  Martin  ,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  MO.  16,151— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Bureau  of  Light,  Heat  and  Power  Request 
for  Funds,  transferring  the  sum  of  $5-30,  $32.5*+  and  $25.00, 
surpluses  in  various  appropriations,  to  credit  of  Appropria- 
tion No.  5.715»300fOOO,  to  provide  for  deficiency  in  Materials 
and  Supplies. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,152— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Public  Utilities  Commission-General 
Office  Request  for  Funds:    Surplus  in  Fidelity  Insurance 
in  amount  $27.56,  surplus  in  Memberships  in  amount  ^200*00, 
to  the  credit  of  Appropriation  No.  5.705*300.000,  to  cover 
deficit  in  the  appropriation  for  Materials  and  Supplies. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent-None 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO. 16 , 153 — 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Water  Department  Request  for  Funds,  in 
amount  $150.00,  to  allot  additional  funds  needed  in  Appropria- 
tion No.  5.7^5.203.000-Allowance  for  Use  of  Employees'  Cars. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Roussea.u 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,15^— 

BE  IT  RESOLVED,  That  this  Commission  heretey  approves  the 
form  of  lease  and  authorizes  and  directs  the  leasing  of  a 
parcel  of  l.l6l  acres,  more  or  less,  and  a  parcel  of  1.9^5 
acres,  more  or  less,  and  all  of  Pier  No,  3,  consisting  of 
0.101  acre,  more  or  less,  and  necessary  rights  of  way  or 
easements  in  connection    therewith  at  the  San  Francisco 
International  Airport,  San  Mateo  County,  California,  as  shown 
on  Airport  Drawings  No*  DA-10625,  revision  No.  1;  No.  CA-11613; 
No.  CA-11614;  No.  CA-11615,  revision  No.  1;  No.  8A-10640 
and  No.  AA- 107^6,  all  of  which  drawings  and  lease  form  are  on 
file  with  the  Secretary  of  this  Commission,  for  a  term  of 
25  years  and  for  an  annual  rental  of  4)3,^93.00,  plus  a  biddable 
sum  for  each  42-gallon  barrel,  or  portion,  or  equivalent  of 
petroleum  products  delivered  to  the  bulk  storage  tanklease 
area,  for  the  operation  of  a  petroleum  products  storage  and 
distribution  system;  and 

BE  IT  FURTHER  RESOLVED'  That  this  Commission  hereby 
requests  the  Director  of  Property  of  the  City  and  County  of 
San  Francisco  to  arrange  for  the  leasing  and  invitation  of 
public  bids  for  award  thereof.    Award  of  lease,  if  made  by 

the  Director  of  Property,  shall  be  subject  to  confirmation 
or  rejection  by  this  Commission. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,155-- 

RESOLVED'  That  this  Commission  approves  contract  payment 
recommendation  in  amount  $6,08U,35,  in  favor  of  Fred  T.Fairey, 
under  SFWD  Contract  No.  739-Laying  6", 8"  and  12"  Cast  Iron 
Mains  in  Panorama  Terrace  No.  1. 

Vote:  Ayes-Commissioners  Martin  ,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted  unanimously: 

—RESOLUTION  NO.  16,156— 

RESOLVED'  That  this  Commission  hereby  authorizes  call 
for  public  bids  for  the  work  of  SFWD  Contract  No.  751,  Laying 
of  8-Inch  Transite  Main  to  Palace  of  the  Legion  of  Honor. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent-None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,157 — 

RESOLVED*  That  this  Commission  hereby  grants  permission 
to  the  Elementary  School  Science  Association  and  the  Calif- 
ornia Aviation  Education  Association,  to  hold  a  Science  Air 
Fair,  at  the  San  Francisco  International  Airport,  on  Saturday, 
April  Ik,  I9k6,  subject  to  the  Fair  being  limited  to  static 
displays. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent -None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO. 16, 158 — 

RESOLVED'  That  this  Commission  hereby  grants  permission 
to  the  Art  Commission  of  the  City  and  County  of  San  Francisco, 
to  place  on  the  property  of  the  San  Francisco  International 
Airport,  the  statue,  entitled  "Peace",  subject  to  said  Ait 
Commission  bearing  all  costs  for  the  placement  thereon. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent-None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16, 159 — 

RESOLVED    That  because  of  the  possible  future  rapid 
transit  use,  this  Commission  hereby  rescinds  Resolution  No. 
16,023,  adopted  January  3,  1956,  which  requested  the  Director 
of  Property  to  arrange  to  sell,  the  old  Municipal  Railway 
Millbrae  Subs-station,  located  at  the  intersection  of  Linden 
Avenue  and  Railroad  Avenue,  Millbrae,  San  Mateo  County. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent-None 

Reports-Manager  of  Utilities 

Manager  of  Utilities  reported  on  letter  from  the  West  of  Twin 
Peaks  Council,  congratulating  the  Commission  on  the  institu- 
tion of  the  No.  17  Park  Merced  Express. 

Action:  Read,  noted  and  filed. 

Manager  of  Utilities  reported  on  the  approval  of  test  of  painted 


-9999- 


"spectaculars"  on  Municipal  Railway  buses,  vnder  the  adver- 
tising contract. 

Action:  Two  buses  authorized  to  be  painted  and  to  be  inspected 
by  the  Commission. 

Manager  of  Utilities  reported  on  draft  of  lease  for  inflight 
food  service  at  the  San  Francisco  International  Airport. 

Action:    Referred  to  President  Joseph  Martin,  Jr., before 
review  by  the  City  Attorney. 

Manager  of  Utilities  reported  on  the  matter  of  letter  to  the 
Pacific  Greyhound  Lines,  requesting  them  to  make  application 
to  the  Commission  for  permit  to  operate  over  lands  of  the 
San  Francisco  International  Airport. 

Action:  City  Attorney  reviewed  his  opinion  on  the  matter; 

Manager  of  Utilities  authorized  to  forward  letter  to 
Company.    Commissioner  Del  Carlo  stated  that  the  first  con- 
sideration in  matters  of  this  nature,  should  be  that  of 
service  to  the  traveling  public;  he  voiced  opposition  to  any 
plan,  wherein  the  smaller  communities  in  San  Mateo  County 
would  be  deprived  of  service  to  the  San  Francisco  International 
Airport* 

Manager  of  Utilities  reported  on  proposed  lease  of  space  in 
Terminal  Building,  San  Francisco  International  Airport  for 
beauty  salon  purposes. 

Action:  Over  one  week  for  inspection  of  premises. 

Manager  of  Utilities  reported  on  letter  from  Mayor  George 
Christopher  advising  that  both  the  Down  Town  Association  and 
the  Chamber  of  Commerce  a„re  willing  to  cooperate  and  lend 
assistance  in  event  the  city  needs  special  representation  in 
eastern  cities. 

Action:  Noted  and  filed;  Manager  of  Utilities  to  set  up 
procedure  and  refer  to  Commission. 

Reports  by  Commissioners: 

Railway  Advertising  Contract-committee-Commissioners  Baron 
and  Cameron.    Commissioner  Cameron  in  reporting  stated  that 
the  contract  had  been  declared  valid  by  the  City  Attorney; 
increased  revenues,  through  painted  buses,  suggests  a  po- 
tential increase  of  revenue,  and  that  objective  will  be 
pursued. 

President  Joseph  Martin,  Jr.,  started  that  under  the  terms  of 
the  contract,  that  the  contract,  to  the  end  that  revenues  may 
be  increased,  is  subject  to  renegotiations;  if  other  companies 
or  parties  questioned  the  legality  of  the  present  contract, 
their  recourse  is  through  the  Courts. 


-10,000- 


Commissioner  Cameron  in  visiting  properties  in  the  Peninsula 
area,  questioned  certain  occupancies;  the  Secretary  was 
directed  to  report. 

Airport  Development:  Committee-Commissioners  Del  Carlo  and 
Cameron;  Commissioner  Cameron  reporting  stated  that  Paul 
Opperman,  Direct  of  Planning,  Planning  Commission  had  ex- 
pert experience  in  laying  out  business  potentials  and  during 
the  week  would  confer  with  him  on  Airport  Business  Develop- 
ment. 

Commissioner  Del  Carlo  again  reviewed  the  inadequacies  and 
inconveniences  suffered  by  the  traveling  public,  to  and  from 
the  Airport,  because  of  a  central  station  and  no  stops 
at  major  hotels;  he  stated  that  his  concern  is  in  the  in- 
terest of  service  and  not  in  the  acquisition  of  additional  cab 
permits . 

Public  Hearing-Rates  and  Charges-San  Francisco  International 
Airport, 

Representatives  of  various  airlines  were  present;  they  have 
an  Airline  Policy  Committee  for  representation  before  City 
and  County  of  San  Francisco  on  Airport  matters;  B.  B. 
Williamson  of  United  Air  Lines,  and  Chairman  of  the  Com- 
mittee, urged  that  because  of  the  short  time  between  receipt 
of  Schedule  of  Charges  and  date  of  Public  Hearing,  that 
further  time  be  granted  for  study;  on  motion  of  Commissioner 
Del  Carlo,  the  hearing  was  continued  to  3:11  P.  M.,  Monday, 
March  26,  1956, 

w.  K.  Pearce  of  the  Standard  Oil  Co.,  expressed  a  wish  for 
re-writing  of  certain  language  in  the  proposed  Schedule,  for 
fear,  that  as  presently  written,  his  Company  may  be  ad- 
versely affected;  he  was  advised  to  submit  his  points  in 
writing. 

Mr.  Wm.  F.  O'Keeffe,  Jr.,  as  a  member  of  the  Aircraft  Owners 
?nd  Pilot  Association,  voiced  opposition  to  the  charge  of  a 
landing  fee;  it  was  his  contention  that  the  charge  as 
proposed  was  unique  in  the  State,  similar  charges  being  rare 
in  the  United  States  for  small  aircraft,  and  not  necessarily 
in  the  best  interests  of  the  San  Francisco  International 
Airport . 

U-Drive-San  Francisco  International  Airport, 

Frederic  B,  Butler,  Manager  reported.    He  reviewed  the  history 
of  U-Drive  operation  at  the  San  Francisco  International  Air- 
port,   It  was  noted  that  revenues  had  increased  from  $75/000. 
in  the  calendar  year  of  195^  to  an  estimate  for  the  current 
fiscal  year  of  $153,000,    A  review  of  other  airports  dis- 
closes that  a  number  have  but  one  U-Drive  operation,  some  have 
two  and  some  a.gain  have  three,    Mr.  Butler  recommended  that 
the  San  Francisco  International  Airport,  because  of  the 
national  advertising  possibilities,  have  three  operators; 
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noting  the  trend  of  the  national  picture,  he  further 
recommended  that  the  term  of  contracts  be  of  an  indefinite 
nature  and  be  reviewed  annually.    Long  term  contracts  create 
certain  values,  which  values  do  not  necessarily  accrue  to 
the  benefit  of  the  City  aid  County  of  San  Francisco.  Mr. 
Butler  reported  that  facilities  for  a  third  operator  were 
available  at  the  San  Francisco  International  Airport. 

Mr.  Farraher,  Attorney,  representing  the  interests  of  Barrett 
Garages,  Inc.,  stated  that  his  client  was  and  is  anxious  to 
operate  from  the  San  Francisco  International  Airport,  but  de- 
tails of  such  an  operation  and  facilities  for  such,  were  not 
familiar  to  him. 

Hearing  in  the  matter  will  be  again  considered  by  the  Com- 
mission at  its  meeting  of  March  12,  1955. 


THEREUPON  THE  MEETING-  ADJOURNED 


-10,002- 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 

1,037th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  2S2  -  CITY  HALL  -  MARCH  5, 
1956,  COMMENCING  AT  2:00  P.  M. 


Called  to  Order 

Present:    Commissioners  Joseph  Martin,  Jr.,  Daniel  F,  Del  Carlo, 
Edw,  B.  Baron,  Donald  A.  Ca.meron,  Oliver  M,  Rousseau. 

President  Joseph  Martin,  Jr.,  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Oliver  M. 
Rousseau. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,     the  minutes  of  the  1,036th  regular  meeting  of 
the  Commission  held  February  27,  1956,  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  I6,l60— 

RESOLVED'  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  concurrence  in  amending  Rules  and 
Regulations-Public  Utilities  Commission  Revolving  Funds,  as 
follows: 

Rule  7-Authorized  Signatures  Counter  Signature 

F-l-San  Francisco  Water  Department 
Consumers'  Adjustment  Account 

Delete  E.  J.  White 

Add  Zenas  H.  Taylor 

F-2-San  Francisco  Water  Department-Con- 
sumers' Guarantee  Deposit  Account 

Delete  E.  J.  White 

Add  Zenas  H.  Taylor 

F-3-San  Francisco  Water  Department 
General  Manager 

Delete  E.  J,  White 

Add  Zenas  H.  Taylor 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo, ;  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  l6,l6l  — 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  legally  available  in  payment  of  claims  against 
the  Municipal  Railway,  as  follows: 


Claimant: 


Non-litigated  settlements: 

Date  of  Accident 

Settlement 

Elmer  K.  Podoll 

December  9,  1955 

$  285.08 

Elizabeth  H,  Young 

January  16,  1956 

300.00 

Angelina  Fernandez 

November  10,  1956 

500.00 

Lincoln  K.  Chan 

September  16,  1955 

1,460.00 

Chin  Wun  Ong  for  Sherman 

Mar,  a  minor 

October  18,  1955 

250.00 

Department  of  Electricity 

December  21,  1955 

112.16 

Jimmy  Erwin 

April  1,  1955 

184.37 

Anna  Lamoureaux 

February  4,  1956 

250.00 

George  Seaman 

February  10,  1956 

227.35 

Sebra  J.  Rixon 

May  3,  1955 

150.00 

Angela  Maglio 

July  1  or  2,  1955 

600.00 

Alma  Men vi lie 

October  14,  1955 

1,250.00 

Katie  Margaret  Hagadorn 

October  28,  1955 

200.00 

Dorothy  Hansen 

November  25,  1955 

500.00 

Susan  F.  Mahoney 

December  17,  1955 

950.00 

Emily  Hollis 

January  13,  1956 

225.00 

Marie  Easile 

January  19,  1956 

165.00 

Mark  J.  Larner 

February  6,  1956 

300.00 

Litigated  settlements: 


Maxine  Phillips  (filed-not 

served)          August  17,  1955  215.00 

Louise  M.  Johnson                     July  19,  1951  600.00 
Martin  W.  Kuenstle,  Adminis- 
trator of  Estate  of  Harriett 

Emma  Kuenstle,  deceased         August  13,  1954  2,750.00 

Frank  Silvestri                        January  12,  1954  1,625.00 

Judgments : 

E,  Ruth  Jones                           Ocyober  13,  1955  75.38 

Joseph  A ,  Pagano                      October  17,  1955  34.85 

Appropriation  No.  5.735.804.000  $13,209.19 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent-None 


-10,004- 


On  motion  of  Commissioner  Ca.meron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16, 162 — 

WHEREAS,  the  City  and  County  of  San  Francisco,  through 
its  Public  Utilities  Commission,  owns  and  operates  the  San 
Francisco  International  Airport  provided  by  citizens  of 
San  Francisco  at  great  expense  in  order  that  they  may  enjoy 
the  finest  air  transportation  service  possible;  and 

WHEREAS,  the  City  and  County  of  San  Francisco  is  one 

of  the  largest  cities  in  the  West  and  is  the  nation's  largest 

port  on  the  Pacific  Coast,  being  the  hub  of  a  large  area 
lying  along  the  Pacific;  and 

WHEREAS'  the  Public  Utilities  Commission  deems  that 
the  public  interest  and  necessity  of  the  people  of  the  City 
and  County  of  San  Francisco  requires  that  they  be  provided 
with  all  possible  and  necessary  facilities  for  air  commerce 
between  San  Francisco  and  Dallas,  Texas,  and  other  cities; 
and 

'./HERE AS1  City  of  Dallas,  Texas  and  the  Dallas  Chamber 
of  Commerce  has  on  file  with  the  Civil  Aeronautics  Board 
an  application,  known  as  Docket  No,  759b,  requesting  es- 
tablishment of  one  new  one-carrier  service  between  San 
Francisco  and  Dallas,  Texas;  and 

WHEREAS'  the  Public  Utilities  Commission  has  a  civic, 
property  and  financial  interest  in  the  above  proceeding  which 
will  not  be  adequately  represented  by  interested  parties: 

NOW,  THEREFORE,  BE  IT  RESOLVED,  THAT  THE  City  and  County 
of  San  Francisco,    through  its  Public  Utilities  Commission 
is  hereby  empowered  to  petition  the  said  Civil  Aeronautics 
Board  for  leave  to  intervene  in  the  hearings  before  said 
Civil  Aeronautics  Board  in  the  belief  that  its  intervention 
will  not  unduly  broaden  the  issue  or  delay  the  proceedings; 
and 

BE  IT  FURTHER  RESOLVED,  That  the  City  and  County  of 
San  Francisco,  through  its  Public  Utilities  Commission,  by 
its  Manager  of  Utilities,  petition  the  Civil  Aeronautics 
Board  for  leave  to  intervene  in  the  matter  of  the  Applica- 
tion of  City  of  Dallas  and  Dallas  Chamber  of  Commerce. 


Vote:  ^yes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent-None 


-10,005- 


On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,163— 

RESOLVED    That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  the  hereinbelow  compromise  settlements 
for  damages  which  the  Municipal  Railway  has  against  the  fol- 
lowing: 

Amount  Compromise 
Debtor :  Billed  Settlement 

Evans  T.  V.  Service  $107,73  $  95.13 

Joseph  L.  Barnes  Ul.26  32.86 

John  M.  Henner  7^.70  66.30 

Pacific  Coast  Aggregates, Inc.  127. 88  108.98 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,164— 

RESOLVED    That  on  recommendation  of  the  Manager  of  Utili- 
ties,   this  Commission  hereby  authorizes  and  approves  the 
write— off,  in  amount  $59.53  of  San  Francisco  International 
Airport  uncollectible  accounts  receivable,  per  list  dated 
February  20,    1956,  which  are  more  than  90  days  past  due  and 
the  adjustment  of  accounts  receivable. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  a.dopted: 

— RESOLUTION  NO.  16,165— 

RES0LVED>  That  this  Commission  hereby  authorizes  call  for 
public  bids  for  the  following  contracts: 

SFWD  Contract  No.  752-Laying  of  6-Inch  and  8-Inch  Cast  Iron 
Mains  in  Lyon,  Broderick,  Divisadero,  Bay  Streets  and  Pacific 
Avenue 

SFWD  Contract  No.  753~Replacement  of  lin  and  2"  Mains  with  4" 
and  6"  Cast  Iron  Mains  in  San  Benito  Way,  4th  and  4lst 
Avenues. 

Vote:    Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent-None 

-10,006- 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,166— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Water  Department  Request  for  Funds, 
in  amount  -33,000.00,  under  Appropriation  No.  5.7^6.019.000, 
to  provide  additional  funds  needed  for  the  work  of  Revamping 
Electrical  Installations  at  the  Mi  librae  Yard  and  Alameda 
Division  Headquarters, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent -None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,167— 

RESOLVED'  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Hetch  Hetchy  Project  Request  for 
Funds,  in  amount  $7,850.00,  under  appropriation  No.  5.755.216. 
000,  to  allot  balance  of  funds  under  the  appropriation  of 
Maintenance  of  Automotive  Equipment, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,168— 

RESOLVED'  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Municipal  Railway  Request  for  Funds, 
in  amount  $2,200.00,  under  Appropriation  No,  5.735.814.000, 
to  provide  for  certification  of  Purchase  Order  for  insurance 
on  389  trolley  coaches  to  June  30,  1958. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent-None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,169— 

RESOLVED'  That  this  Commission  approves  plans  submitted  by 
United  Air  Lines,  Inc.,  Drawings  8-1561  and  1-1151,  providing 
for  expansion  by  said  United  Air  Lines,  Inc.,  of  Telephone  Dial 
Equipment  Room,  Administration  Building  No.  7,  leased  area 
Sam  Francisco  International  Airport, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau. 
Absent:  None 

-10,007- 


On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

--RESOLUTION  NO.  16,170— 

RESOLVED/  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Municipal  Railway  Request  for  Funds, 
in  amount  $1,350.00,  under  Appropriation  No.  £53-510-017,  to 
provide  for  purchase  and  installation  of  impulse  coils  and 
tripping  relays  to  the  existing  feeders  at  the  Outer  Mission 
Substation,  similar  to  those  that  are  now  in  operation  at 
the  West  Portal  Substation. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.     16,171  — 

resolved'  That  this  Commission  hereby  requests  the 
Controller's  approval  of  .Airport  Request  for  Funds: 

Allotting  $5,000.00,  under  Appropriation  N0.  857-910-056 
Allotting  $5,000.00,  under  Appropriation  No.  857-910-057 
Allotting  $155/000.00,  under  Appropriation  No.  857-360-000 

to  transfer  from  15*4-9  Sari  Francisco  International  Airport 
Bond  Fund,  to  Federal  Airport  Project,  estimated  requirements 
for  office  engineering,  field  engineering  and  construction 
expenditures,  re  Federal  Airport  Project  9-04-0314-6lO,  Exten- 
sion of  Aircraft  Parking  Apron. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,172— 

RESOLVED'  That  this  Commission  hereby  requests  the 
Controller's  approve:  1  of  Airport  Request  for  Funds: 

Allotting  $10,000.00,  under  Appropriation  No. 857-911-056 
Allotting  ^10,000.00,  under  Appropriation  No.  857-911-057 

to  transfer  from  19^-9  San  Francisco  International  Airport  Bond 
Fund,  to  Federal  Airport  Project  Fund  estimated  preliminary 
office  and  field  engineering  expenditures  re  proposed  Federal 
Airport  Project  9-04-03^-611,  for 

Reconstruction  of  Taxiways 
Construction  of  Apron  Additions 
Construction  of  Warm  up  pads 

Vote:  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 

Absent:  None  -10,008- 


On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  lb,  173— 

RESOLVED'  That  this  Commission  approves  and  hereby 
authorizes  the  Manager  of  Utilities,  for  and  on  behalf  of  the 
City  and  County  of  San  Francisco,  Public  Utilities  Commission, 
to  execute  that  certain  Cooperative  Agreement,  submitted  to 
the  Commission,  under  the  general  provisions  of  which,  the 
United  States  Department  of  Agriculture,  Forest  Service,  Calif- 
ornia Region,  for  the  period  ending  December  31,  1956,  will 
supply  its  fire  protection  organization  in  the  Cherry  Valley 
Reservoir  Project  area,  because  of  the  potential  damage  which 
can  be  done  to  the  interests  of  both  parties  by  uncontrolled 
forest  fires;  City  and  County  agrees  to  contribute  a  sum  not 
to  exceed  $5,000,00  as  its  share  of  the  increased  fire 
protection  costs. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  16,17**— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Hetch  Hetchy  Project  Request  for 
Funds,  in  amount  $662.84,  under  Appropriation  No,  2>55»06l.OOO, 
to  provide  for  increased  fire  protection  costs  on  Cherry 
Valley  Reservoir  Project  area  for  the  fire  season  ending 
December  31,  1956,  per  annual  agreement  to  be  executed  between 
Federal  Government  and  City  and  County  of  Sen  Francisco. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Beron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.l6,175~ 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  Hetch  Ketchy  Project  Revocable  Permit  to  the  United  States 
Department  of  Commerce-Coast  and  G-eodetic  Survey,  to  establish 
at  the  Croveland  Maintenance  Yard  and  Garage  Building,  Base 
Headquarters  during  the  operation  of  the  cooperative  triangu- 
lation  and  leveling  project,  as  Der  Memorandum  of  Understand- 
ing dated  February  7,  1956,  executed  with  said  United  States 
Department  of  Commerce, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent-None 

-10,009- 


On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,176-- 

RESOLVED'  That  this  Commission  approves  the  following 
Contract  Payments: 

Contract  Payment  in  amount  ^9, 624. 00,  in  favor  of  Payne  Con- 
struction Co.,  under  Municipal  Railway  Contract  No.  kkO, 
Constructing  Turntable  and  Appurtenances  at  Hyde  and  Beach 
Streets. 

Contract  Payment  in  amount  $10,970.01,  in  favor  of  S  &  Q  Con- 
struction Co.,  under  Airport  Contract  No.  175-Constructing 
Sewage  Treatment  Plant  and  Related  Work. 

Contract  Payment  in  amount  ^20,117.33,  in  favor  of  Lowrie 
Paving  Co.,  under  Airport  Contract  No.  158-Grading,  Paving 
and  Utility  Extensions. 

Contract  Payment  in  amount  $16,588.80,  in  favor  of  Roy  Madsen, 
under  SFWD  Contract  No.  7^0-Roof ing  and  Fencing  Francisco 
Street  Reservoir. 

Contract  Payment  in  amount  $36,885.60,  in  favor  of  Peter 
Kiewit  Sons  Co.,  under  SFWD  Contract  No.  73^-Construction  of 
Crystal  Springs  and  Sunset  Supply  Lines,  Hillsborough  Tunnel. 

Contract  Payment  in  amount  $38,769.^2,  in  favor  of  Pipe 
Linings,  Inc.,  under  SFWD  Contract  No.  7^1-Reconditioning 
.Portions  of  Bay  Division  Pipe  Line  No.  1,  San  Mateo  County. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,177— 

RESOLVED,  That  this  Commission  approves  entering  into 
agreement  with  Air  Express  International  Corporation,  under 
the  general  provisions  of  which,  said  Air  Express  International 
Corporation,  is  permitted  to  make  certain  permanent  improve- 
ments to  Room  102, Air  Mail  and  Cargo  Building,  San  Francisco 
International  Airport,  at  a  cost  of  $1,399.84,  said  cost  to  be 
amortized  in  accordance  with  lease  provisions,  by  said  Air 
Express  International  Corporation,    through  deferred  rental 
for  a  twelve  month  period. 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No.  15,531, 
adopted  June  27,  1955,  be  and  the  same  is  hereby  rescinded. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 

-10,010— 


On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,178— 

RESOLVED'  That  this  Commission  approves  Traveling  Expense 
Voucher  in  amount  $103.^5^  expenses  of  Virgil  L.  Elliott  and 
Expense  Voucher  in  amount  $103 #00,  expenses  of  Geo,  Wf  Pracy, 
attending  the  Annual  Conference  of  the  California  Municipal 
Utilities  Association,  Los  Angeles,  California,  February  14- 
15-16,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,179— 

RESOLVED'  That  this  Commission  approves  the  terms  and 
conditions  and  hereby  requests  the  Director  of  Property  to 
arrange  to  issue  call  for  public  bids,  for  leasing  certain 
property  at  the  San  Francisco  International  Airport,  for  a 
Fixed  Base  Operator,  all  in  accordance  with  the  terms  set 
forth  in  said  proposed  lease;  and 

BE  IT  FURTHER  RESOLVED'  That  award  of  lease,  if  made  by 
the  Director  of  Property  is  subject  to  confirmation  or  re- 
jection by  the  Public  Utilities  Commission. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  none 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,180— 

RESOLVED'  That  this  Commission  approves  and  hereby  re- 
quests the  Director  of  Property  to  take  such  steps  as  are 
necessary,  for  the  sale  of  that  certain  building,  known  as  the 
old  Municipal  Railway  substation  building,  Mi  librae,  San 
Mateo  County,  the  property  being  left  neat  and  clean  upon  re- 
moval of  said  building. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 


-10,011- 


On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,181— 

RESOLVED*  That  this  Commi  sion  hereby  requests  the 
Board  of  Supervisors  to  adopt  resolution,  granting  permission 
to  Geo,  W.  Pra.cy,  Geo.  Burr  and  H.  C.  Medbery,  all  of  the 
San  Francisco  Water  Department,  to  attend  the  Annual  Con- 
ference of  the  American  Water  Works  Association,  to  be  held  in 
St.  Louis,  Missouri,  May  6-11,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Earon,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,182— 

RESOLVED,  That  the  term  period  of  the  Memorandum  of 
Agreement,  authorized  under  Resolution  No.  15*061,  providing 
for  the  operation  of  parking  meters  at  the  San  Francisco 
International  Airport  and  extended  to  April  10,  1956  and  the 
term  period  of  the  Memorandum  of  Agreement,  authorized  under 
Resolution  No.  15*310  for  12  additional  meters,  be  and  the 
same  are  hereby  extended  for  a  period  of  one  year,  commencing 
.April  11,  1956,  subject  to  all  the  terms  and  conditions  as  set 
forth    in  said  Memorandums  of  Agreement,  as  hereinabove 
referenced. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16, 183 — 

RESOLVED'  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  adopt  resolution,  granting  permission  to 
Frederic  B.  Butler,  to  attend  the  Airport  Operators  Council  Con- 
ference in  Philadelphia,  Pa.,  April  15-19*  1956  and  to  attend 
for  one  day,  the  American  Association  of  Airport  Executives 
Conference  in  Cleveland,  Ohio,  April  22,  1956;  granting  per- 
mission to  H.  S.  Messersmith,  to  attend  the  balance  of  the 
Conference  of  Airport  Executives  in  Cleveland,  April  23-25* 
1956;  granting  permission  to  a  member  of  the  Public  Utilities 
Commission  to  attend  one  or  both  of  said  conferences. 

Vote:  Ayes-Commissioners  Mtrtin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 


-10,012- 


REPORTS: 


Manager  of  Utilities  reported  on  the  proposed  relocation  and 
reconstruction  of  the  City  Distribution  Corporation  Yard  for 
the  Water  Department. 

Action:  President  Joseph  Martin,  Jr.,  appointed  Commissioners 
Baron  and  Cameron  to  confer  with  Mr.  Pracy. 

Manager  of  Utilities  reported  on  request  of  the  Stoneson 
Development  Corporation  for  a  quitclaim  deed  to  a  portion  of  the 
San  Andreas  College  Hill  Pipe  Line  right  of  way  through 
Westview  Terrace,  South  San  Francisco. 

Action:  Over  for  one  week 

Manager  of  Utilities  reported  on  offer  made  by  C.  F.  Lane  for 
certain  Water  Department  property,  in  Redwood  City,  being  a 
portion  of  the  old  Alameda  Pipe  Line  right  of  way,  known  as 
Spring  Valley  Lane. 

Action:  Referred  to  Commission  Cameron  for  review  and  report. 

Manager  of  Utilities  reported  on  the  matter  of  proposed  peti- 
tion for  writ  of  mandate,  compelling  the  State  Board  of 
Equalization  to  hear  City  and  County  of  San  Francisco's  pe- 
tition to  review,  equalize  and  adjust  assessed  valuations  of 
Airport  property  in  San  Mateo  County. 

Action:  City  Attorney  directed  to  file  writ  of  mandate* 

Manager  of  Utilities  reported  on  matter  of  leasing  second 
floor  space,  new  Terminal  Building,  San  Francisco  International 
Airport,  for  beauty  salon  purposes. 

Action:  Over  to  review  premises* 

Manager  of  Utilities  reported  on  estimates  of  cost  for 
erecting  for  the  .Art  Commission,  statue  entitled  "Peace",  at 
the  San  Francisco  International  Airport. 

Action:  Noted 

Manager  of  Utilities  reported  on  the  matter  of  proposed  reloca- 
tion of  the  ferry  trolley  coach  terminal  loop,  by  the  State  of 
California,  relocation  being  necessitated  by  construction  of 
freeway.    State  will  acquire  necessary  property,  construct 
and  dedicate  to  City  as  public  street;  Municipal  Railway1 s  costs 
will  amount  to  $30,000.00  for  relocation  of  its  trolley 
overhead. 

Action:  Noted* 
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Manager  of  Utilities  reported  on  the  forthcoming  Annual 
Pacific  Coast  Regional  Conference,  American  Transit  Associa- 
tion, to  be  held  in  San  Francisco,  April  16-17-18,  1956; 

Action:  Manager  of  Utilities  directed  to  designate  certain 
staff  members  to  attend  the  conference. 

Manager  of  Utilities  reported  on  proposed  letter  to  the 
Chamber  of  Commerce,  Downtown  Association,  Labor  Council,  and 
others,  in  the  matter  of  special  representation  in  eastern 
cities  on  matters  pertaining  to  Cityfs  interests. 

Action:  Directed  to  forward  letter* 

Manager  of  Utilities  reported  on  proposed  schedule  of  the 
Grand  Jury,  re  inspection  of  properties* 

Action:  Noted.* 

Manager  of  Utilities  reported  on  the  proposed  hotel  at  the 
San  Francisco  International  Airport.    Mr.  Turner  noted  that 
hotels  on  major  airport  properties  is  a  "must";  it  was  his 
recommendation  that  such  a  hotel  be  constructed  on  the  San 
Francisco  International  Airport.    Previous  bids  for  a  hotel 
were  unsuccessful  because  of  "tight"  conditions;  it  was  his 
suggestion  that  the  area  of  a  hotel  be  increased  to  approxi- 
mately 10  acres  and  that  a  larger  capacity  hotel  be  provided 
for  in  lease  arrangements f 

In  declaration  of  policy  re  hotel  on  Airport  property,  the 
Commission  approved,  Commissioner  Del  Carlo  dissenting* 

President  Joseph  Martin,  Jr.,  reviewed  briefly  the  report  of 
Virgil  Elliott  in  the  matter  of  the  Bureau  of  Public  Service; 
he  appointed  Commissioners  Del  Carlo  and  Rousseau  as  a  com- 
mittee to  study  the  functions  of  the  Bureau. 

Commissioner  Cameron  reported  on  the  matter  of  development  of 
commercial  aspects  of  the  Airport;  he  will  confer  with  Paul 
Opperman,  Director  of  Planning,  Planning  Commission. 

Airport  Development 

President  Joseph  Martin,  Jr.,  stated  that  aviation  is  developing 
at  such  a  pace,  that  to  keep  abreast  of  it,  all  those  charged 
with  the  operation  of  airports,  must  be  cognizant  of  the  needs 
and  requirements  of  jet  aircraft  and  the  adaptation  of  such 
craft  to  function  efficiently  from  airports.    To  the  end  that 
the  San  Francisco  International  Airport  may  have  its  rightful 
place  in  the  jet  aircraft  age,  he  proposed  an  Advisory  Com- 
mittee to  fctudy  the  problems  associated  with  jet  operations; 
the  Committee  to  be  composed  of  major  airline  operators,  major 
manufacturers  of  such  aircraft,  Federal  Officials,  Officials  of 
the  University  of  California,  and  others  in  a  position  to 
furnish  the  Commission  with  the  technical  talent  and  informa- 
tion needed. 
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President  Joseph  Martin,  Jr.,  directed  engineering  staff  to 
make  a  study  and  report  of  plans  for  expansion  of  the  Terminal 
Building  of  the  San  Francisco  International  Airport, 

He  directed  that  copies  of  Mr.  Butler fs  Potential  New  Carriers 
Services  Report,  be  forwarded  to  Chambers  of  Commerce;  News- 
papers and  the  Labor  Council, 

President  Joseph  Martin,  Jr.,  stated,  that  rumors  to  the  con- 
trary, it  was  not  the  intention  of  the  Commission  to  replace 
present  members  of  management. 

Capital  Improvements: 

At  the  general  election  of  November  3,  1953/  there  was  sub- 
mitted to  the  voters,  Proposition  "C",  Amending  Charter  Section 
74,  to  provide  that  any  utility  budget,  where  expenditures 
exceed  estimated  revenues,  a  sum  not  to  exceed  3/^<£  per  $100, 
valuation  of  property,  may  be  included  for  capital  costs. 

The  Commission  directed  that  steps  be  taken  to  re-submit  the 
proposition  to  the  voters. 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,038th  REGULAR  MEETING-  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282-CITY  HALL  -  MARCH  12, 
1956,  COMMENCING  AT  2:00  P.  M. 


Called  to  Order 

Present:   Commissioners  Joseph  Martin,  Jr.,  Daniel  F.  Del  Carlo, 
Edw.  B.  Baron, Donald  A.Cameron,  Oliver  M.  Rousseau 

President  Joseph  Martin,  Jr.,  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Donald  A. 
Cameron, 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  minutes  of  the  1,037th  regular  meeting  of  the 
Commission  held  March  5,  1356  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,184— 

RESOLVED,  That  this  Commission  approves  the  sum  of 
i7,500.00,  for  one  Faithful  Performance  Bond,  to  be  furnished 
by  Southwest  Airways  Co.,  as  being  adequate  to  meet  the  re- 
quirements for  faithful  performance  bonds,  under  the  following 
lease  and  space  or  use  permits,  covering  occupancy  of  property 
at  the  San  Francisco  International  Airport. 

Lease  agreement  under  authority  of  Resolution  No. 
14,458,  and 

SDace  or  Use  Permits  issued  under  authority  of  Reso- 
lutions 14,808,  16,051,  16,030  and  16,084 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,185— 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are  or 
will  be  legally  available  in  paym  ent  of  claims  against  the 
Municipal  Railway,  as  follows: 


Claimant 

Non-litigated  settlements 

Jennie  Hiltunen 

W.  P.  Fuller  &  Co. 

Pacific  Indemnity  Company  and 

Joe  R.  Brown 
Mary  Joelson 
Bruce  Tripp,  minor 
Goldie  Williams 
Marietta  Hum burg 
Louise  Alvik 

Litigated  settlements 
Dora  Baerwald 
Margaret  Has let t 
Else  Juras 


eraldine  Lorenz  aka  Mrs. 


Geraldine  Charlotte  Lorenz 

Selit eneit 
Ora  Mae  Scott 
Mary  S.  Sinex 


Appropriation  No.  5. 735. SOU. 000 


Date  of  Accident 

January  26,  1956 
December  19,  1955 

March  13,  1955 
January  16,  1956 
December  1^,  1955 
April  21,  1955 
September  16,  1955 
September  4,  1955 


January  12,  1954 
November  26,  1953 
August  3,  195*+ 


January  12,  1954 
October  15,  1951 
August  IS,  1953 


Settlement 

$  166.96 
253. S9 

262.76 
400.00 
590.00 
750.00 
1,350.00 
4, gOO. 00 


625,00 
250.00 
12,500.00 


2,600.00 
350.00 
250.00 


25,148,61 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  -None 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16, 186  — 

RSSOLVED'  That  this  Commission  hereby  requests  the  Board  of 
Supervisors  to  adopt  a  resolution, granting  permission  to  staff 
members  of  the  Public  Utilities  Commission,  as  designated  by 
the  Manager  of  Utilities,  to  attend  theAnnual  Pacific  Coast 
regional  Conference  of  the  American  Transit  Association,  to  be 
held  in  San  Francisco,  California,  April  16  to  April  18,1956. 

Vote:    Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 

Absent:  None  017- 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted:" 

— RESOLUTION    NO.  16,187— 

WHEREAS,  by  the  terms  of  SfIA  Contract  No..  189-Improve- 
ments  to  Control  Tower  and  Related  Work,  San  Francisco 
International  Airport,  Wm,  Mc  Intosh  and  Son,    contractor,  was 
to  complete  all  work  under  the  contract  on  January  5,  1956; 
and 

WHEREAS'    all  work  under  the  contract  was  completed  on 
January  5,  1956,  with  the  exception  of  painting,  which  is 
properly  the  last  phase  of  the  contract  work;  and 

* 

WHEREAS    according  to  the  paint  manufacturer,  three  dry 
days  should  precede  the  application  of  the  waterproof  paint 
required  under  the  contra.ct;  and 

WHEREAS*  due  to  the  very  severe  weather  conditions 
existing  during  the  period  of  the  contract,  three  consecutive 
drying  days  did  not  occur  until  January  31,  1956,  whereupon 
the  contractor  commenced  the  painting  and  did  complete  all  work 
on  February  3,  1956: 

THEREFORE,  3E  IT  RESOLVED^  That  the  time  allowed  for 
completion  of  SFIA  Contract  No  I  189,  be  and  the  same  is  hereby 
extended  29  calendar  days  to  February  3,  1956,  and  that 
liquidated  damages  be  waived  for  the  period  of  such  extension; 
and 

3E  IT  FURTHER  RESOLVED,  That  the  work  of  said  S*'lA  Con- 
tract No.  139  is  accepted  as  being  satisfactorily  completed 
in  accordance  with  plans  and  specifications  and  that  Certifi- 
cate of  Acceptance  and  Authorization  for  Final  Payment  is 
approved  in  the  amount  $10,332.00  in  favor  of  Wm.  Mc  Intosh 
and  Son. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,188— 

RESOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  supplemental 
appropriation  of  funds,  from  Municipal  Railway  Unappropriated 
balance  of  Funds,  in  amount  .^30,000.00,  to  credit  of  Appropria- 
tion No.  5.736.100.004,  to  provide  for  relocation  of  overhead 
facilities  at  Market  and  Embarcadero  Streets,  to  accommodate 
construction  of  Freeway  by  State  of  California. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

-10,018- 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,189— 

RESOLVED'  That  this  Commission  approves  the  following 
Contract  Payments: 

Contract  Payment  in  amount  $77,924.65,  in  favor  of  Rothschild, 
Raffin  a.nd  Weirick,  under  HHWS  Contract  No.  274-Cherry  River 
Project-Spillway  and  Outlet  Works. 

Contract  Payment  in  amount  $9,376.85,  in  favor  of  M  &  K  Cor- 
poration, under  SFWD  Contract  No.  672-Relocation  of  Crystal 
Springs  60"  and  44"  Pipe  Line. 

Contract  Payment  in  amount  $9,705.61,  in  favor  of  Chicago 
Bridge  and  Iron  Works,  under  SFWD  Contract  No,  71g-Con- 
struction  of  Standpipe  in  Mo  Laren  Park. 

Contract  Payment  in  amount  $9,963.63,  in  favor  of  C.  J.  Collins 
Co.,  under  SFWD  Contract  No.  7l6-Construction  of  Mc  Laren  Park 
and  Crocker  Amazon  Pump  Stations, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.    16, 190 — 

WHEREAS,  prior  to  the  design  and  construction  of  large  hydro- 
electric developments, such  as  is  to  be  constructed  by  the 
Public  Utilities  Commission  under  the  1955  Hetch  Hetchy  Bond 
Fund,  it  is  desirable  to  have  an  engineering-economic  study 
made  of  the  project  and  of  the  various  alternative  plans  of 
development  by  an  independent  engineering  firm  specialized  in 
such  studies;  and 

WHEREAS'  the  Utilities  Engineering  Bureau  and  its  Board  of 
Consultant  Engineers  have  reviewed  the  capabilities  of  the 
several  engineering  firms  which  have  submitted  their  qualifi- 
cations to  perform  such  services;  and 

WHEREAS'  the  Bechtel  Corporation  has  offered  to  perform  re- 
quired services  and  is  eminently  qualified  to  perform  such 
services  for  the  Public  Utilities  Commission: 

THEREFORE,  BE  IT  RESOLVED'  That  to  adequately  protect  the  in- 
terests of  the  City  and  County  of  San  Francisco  by  insuring  the 
best  engineering-economic  solution  of  the  technical  problems 
of  the  project  under  the  1955  Hetch  Hetchy  Bond  Fund,  this  Com- 
mission appoints  the  Bechtel  Corporation  for  the  required  ser- 
vices, at  a  fee  of  $48,500.00,  all  in  accordance  with  the  terras 
and  conditions  of  an  appropriate  form  of  agreement  to  be  entered 
into  by  and  between  ^he  Public  Utilities  Commission  and  the 
Bechtel  Corporation. 

Vote :  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Rousseau 
Absent-None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,191  — 

RESOLVED'  That  that  certain  lease,  executed  under 
authority  of  Resolution  No.  8563,  adopted  November  10,  19^7, 
with  Department  of  Commerce,  United  States  of  America,  cover- 
ing  occupancy  of  space  in  southeast  corner  of  the  San 
Francisco  International  Airport  Field  Lighting  Terminal 
Building,  be  and  the  same  is  terminated  as  of  June  30,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,192-- 

RSSOLVED'  That  that  certain  San  Francisco  International 
Airport  Space  of  Use  Permit,  issued  under  authority  of 
Resolution  1^.14, S46,  adopted  October  25,  195^,  in  favor  of 
Airport  Sales  Corporation  of  California,  for  operation  of  a 
Western  Union  Agency,  be  and  the  same  is  hereby  revoked, 
effective  as  of  July  31,  1955* 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  3aron,  Cameron, 
Rousseau 
Absent:  none 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,193— 

RESOLVED'  That  this  Commission  approves  construction  by 
United  Air  Lines,  Inc.,  in  their  leased  area,  San  Fran- 
cisco International  Airport,  said  construction  or  installa- 
tion to  provide  for  Secondary  Electrical  Connection  between 
Hangar  No.  10  and  Building  No.  7^  and  Installation  of 
Supplementary  Main  Telephone  Feeder  Cable. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16, 194 — 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Requests  for  Funds,  as  follows; 

Bureau  of  Light,  Heat  and  Power 

No.  13-Request  in  amount  $2,500.00,  under  Appropriation 
No.  5.715.214.000,  to  provide  for  repair  of  City-owned 
street  lighting  installations. 

No.  l4~Request  in  amount  $500,00,  under  Appropriation 
No.  5.715.231 .662  and  in  amount  £1,850.00,  under 
Appropriation  No.  5.715.231.681,  allotting  balance  in 
unallotted  to  provide  for  gas  and  electricity  for  Child 
Care  Centers  and  Street  Repair. 

No. 15-Request  in  amount  $50.00,  under  Appropriation  No. 
5.313.206.OOO,  to  provide  additional  funds  (for  Purchasing 
Department)  reproduction  of  blue  prints. 

Hetch  Hetchy  Project: 

No.  24, -Request  in  amount  $2, 582.00,  under  Appropriation 
No.  5.755.200.000,  to  allot  funds  for  Contractual  Services 
for  balance  of  fiscal  year. 

No.  25-Request  in  amount  $5,000.00,  under  Appropriation 
No.  5.755.216.000,  to  transfer  to  the  Maintenance  of 
Automotive  Equipment  appropriation,  sufficient  funds  to 
complete  the  fiscal  year. 

^ater  Department: 

No.  8^— Request  in  amount  £850.00,  under  Appropriation 
No.  5.7^6.023.001-57,  to  provide  additional  funds  for 
field  inspection  in  connection  with  Contract  No.  7^1, 
Reconditioning  portions  of  Bay  Division  Pipe  Line  No. 
1,  San  Mateo  County, 

Vote;  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution    was  adopted: 

—RESOLUTION  NO.  16,195— 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  the  following  Water  Department  Revocable  Permits: 

To:  The  Stoneson  Development  Corporation: 

Permit  to  use  haul  road  and  two  directional  "V"  shaped 
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signs ,  on  portion  of  Parcel  30,  Silva  Tract,  San  Mateo  County, 
as  outlined  on  Drawing  C-726,  effective,  December  1,  1955, 
subject  to  monthly  payment  of  ^250.00,  payable  in  advance; 
revoking  permit  issued  under  authority  of  Resolution  Mo. 
15#1^2>j  adopted  February  lU,  1955  and  revoking  permit  issued 
under  authority  of  Resolution  No,  16,123,  adopted  February 
20,  1956,  revocations  being  effective  as  of  December  1,  1955. 

To:    Trousdale  Construction  Co. 

Permit  to  install  temporarily  a  pump  and  pump  foundation 
adjacent  to  the  Crystal  Springs  Canal  for  water  for  con- 
struction purposes  on  the  former  Mills  Estate,  subject  to 
service  fee  of  $50.00,  plus  metered  rates  for  water  used. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,196— 

RESOLVED'  That  this  Commission  hereby  confirms  the  award 
of  lease  made  by  the  Director  of  Property  to  Shell  Oil  Company, 
a  corporation,  as  the  only  and  highest  responsible  bidder,  to 
lease  for  fuel  line  facilities  at  the  San  Francisco  Inter- 
national Airport,  San  Mateo  County,  California,  certain  par- 
cels of  land  and  easements,  for  a  period  of  25  years,  at  an 
annual  rental  to  be  paid  City  of  ^3,^93.00  and  2\<b  per  k2 
gallon  barrel,  or  equivalent,  of  petroleum  products  de- 
livered to  the  Tank  Farm  Area  through  the  pipe  line  or  lines 
from  the  Wharf  Area. 

The  location  of  said  parcels  of  land  and  easements  are 
shown  on  Airport  Drawings  Nos.  DA-10625,  Ca-11613,  CA-ll6l4, 
CA-II615,  BA-10640  and  Aa- 107^6. 

Said  award  was  made  pursuant  to  a  Call  for  Bids  authorized 
by  Resolution  No.  1615^,  adopted  by  this  Commission  on 
February  27,  1956. 

The  members  of  this  Commission  shall  execute  said  lease  on 
behalf  of  the  City  and  County  of  San  Francisco,  a  municipal 
corporation,  as  Lessor. 

Reports : 

Manager  of  Utilities  reported  on  report  of  the  Manager  and 
Chief  Engineer  of  the  Water  Department  re  relocation  and  con- 
struction of  new  corporation  yard. 

Action:  Committee,  composed  of  Commissioners  Baron  and 
Cameron  will  confer  with  Mr.  Pracy. 
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Manager  of  Utilities  reported  on  the  reqeust  of  tie  Stoneson 
Development  Corporation  for  a  quitclaim  deed  to  a  portion  of 
the  San  Andres-College  Hill  pipe  line  right  of  way  through 
Westview  Terrace,  South  San  Francisco, 

Action:  Commissioner  Cameron  reported  that  the  matter  is  being 
reviewed  by  himself  and  Pracy  of  the  Water  Department; 
a  study  of  the  whole  right  of  way  will  be  made  to  the 
end  that  proper  charges,  in  relation  to  the  whole,  be 
given  consideration,  and  not  necessarily  on  a  lot 
basis. 

Manager  of  Utilities  reported  on  offer  of  $10, 500.00,  made  by 
Mr.  C.  F.  Lane  for  certain  Vater  Department  property  known  as 
Spring  Valley  Lane,  in  Redwood  City,  being  a  portion  of  the  old 
Alameda  Pipe  Line  right  o  f  way. 

Action:  Over  for  one  week. 

Manager  of  Utilities  reported  on  report  of  Mr.  Pracy  in  the 
matter  of  permission  to  build  entrance  structure  on  Skyline 
Boulevard,  identifying  road  to  a  subdivision. 

Action:  Manager  of  Utilities  directed  to  proceed  with  nego-  . 
tiations  as  to  rentals,  conditions,  etc. 

Manager  of  Utilities  reported  on  proposed  lease  of  second  floor 
space,  Airport  Terminal  Building,  for  beauty  salon  purposes. 

Action:    Manager  of  Utilities  directed  to  prepare  formal  lease 
for  submission  to  the  Commission. 

Manager  of  Utilities  reported  on  the  visit  of  members  of  the 
San  Francisco  G-rand  Jury  to  the  San  Francisco  International 
Airport. 

Commissioner  Del  Carlo  reported  on  the  matter  of  solicitation 
of  aid  of  insurance  companies  re  insurance  requirements  of 
Departments.    Several  letters  have  been  received  by  Com- 
missioners Martin  and  Del  Carlo;  letters  will  be  transmitted 
to  the  companies  accepting  the  offered  aid  in  a  thorough 
review  of  insurance  requirements. 

President  Joseph  Martin,  Jr.,  designated  Commissioner  Del 
Carlo  to  attend  the  American  Association  of  Airport  Execu- 
tives1 Conference  to  be  held  in  Cleveland,  Ohio,  during  April, 
1956. 

U-Drive  Operations  at  the  San  Francisco  International  Airport, 
being  a  continued  hearing  from  meeting  of  February  27,  1956. 

A  letter  from  Morgan  J.  Doyle,  representing  Hertz  Stations  was 
reviewed  by  the  Manager  of  Utilities,    The  Company  stated  that 
the  number  of  operators  at  the  San  Francisco  International 
Airport,  was  a  matter  within  the  province  of  the  Commission. 
The  company  expressed  a  desire  for  a  new  contract  under  cer- 
tain conditions — term  for  a  minimum  of  five  years;  this  period 
to  enable  company  to  amoritize  investments  of  approximately 
^725,000.00;  that  proper  restrictions  be  incorporated  in 
new  agreement  that    "cut  throat"  and  "war  rates"  practices  be 
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eliminated  or  minimized;  that  under  a  new  contract,  that 
additional  areas  be  furnished  to  permit  a  larger  storage 
capacity, 

Mr.  Farraher,  representing  the  interests  of  Barrett  Garages, 
Inc.,  stated  his  client  desires  to  operate  from  the  San 
Francisco  International  Airport,  under  prevailing  conditions 
as  respects  the  operations  of  Kertz  Stations  and  Airport 
Limousine  Go.  i.e.  same  inside  space  under  ramps  (only  two 
are  available);  equal  favorable  space  for  sales  office  and 
under  same  charges  as  for  others;  minimum  term  of  five  years, 
with  option  of  renewal. 

Mr.  Turner,  Manager  of  Utilities  outlined  in  detail  space 
available  for  U-Brive  operations;  adequate  space  for  sales 
offices,  close-in  parking,  and  back-up  storage,  exists  for 
a  number  of  operators,  but  there  are  only  two  ramp  indoor  areas, 
and  to  make  this  type  of  space  available  for  three  operators 
constitutes  a  problem  difficult  to  resolve. 

Mr.  Lloyd  Ackerman, Representing  Airport  Limousine  Co.,  re- 
viewed the  history  of  U-Drive  operations  at  the  Airport. 
Like  the  others,  his  client  desires  a  new  contract  for  a 
five  year  period;  in  reply  to  query  by  President  Joseph 
Martin,  Jr.,  he  stated  that  U-Drive  Operations  at  the  Airport 
should  be  limited  to  three  in  number;  he  stated,  that  it  is 
only  through  the  media  of  national  advertising  and  national 
organizations,  that  U-Drive  operations  can  be  carried  on  a 
scale  that  would  accrue  to  the  benefit  of  the  San  Francisco 
International  Airport. 

Inasmuch  as  present  contracts  expire  shortly,  President  Joseph 
Martin,  Jr.,  suggested  that  interested  companies  file  their 
applications  with  the  Commission;  the  applications,  ifdesired, 
can  be  submitted  conditionally  with  respect  to  space  occu- 
pancies.   It  was  the  expressed  hope  of  President  Joseph  Martin, 
Jr.,  that  the  interested  companies  attempt  amongst  themselves 
to  resolve  the  matter  of  ramp  occupancy. 


THEREUPON  THE  MEETING  ADJOURNED. 
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M  I  N  U  T  ES 


PUBLIC  UTILITIES  COMMISSION 


1,039th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HaLL  -  MARCH  19, 
1956,  COMMENCING  AT  2:00  P.  M. 


Called  to  Order 

Present:    Commissioners  Joseph  Martin,  Jr.,  Daniel  F.  Del  Carlo, 
Edw.  B.  Baron,  Donald  A.  Cameron 

Absent:      Commissioner  Oliver  M.  Rousseau 

President  Joseph  Martin,  Jr.,  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Edw.  B.  Baron 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  minutes  of  the  1,038th  regular  meeting  of  the 
Commission  held  March  12,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,    the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,197— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Board  of  Supervisors  to  submit  to  the  voters,  an  amendment 
to  Section  Jk  of  the  Charter  of  the  City  and  County  of  San 
Francisco,  under  which,  additions,  betterments,  extensions 
or  other  capital  costs  not  in  excess  of  three  quarters  of 
one  cent  (.0075)  on  each  One  Hundred  Dollars  ($100.00)  valua- 
tion of  the  property  assessed  in  and  subject  to  taxation  by 
the  City  and  County,  may  be  approved,  notwithstanding  that  a 
budget  of  any  utility  may  exceed  the  estimated  revenue  of  such 
utility. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron. 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— 'RESOLUTION  NO.  16,198-- 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are  or 
will  be  legally  available  in  payment  of  claims  against  the 
Municipal  Railway,  as  follows: 

Claimant 

Non-litigated  settlements  Date  of  Accident  Settlement 
Loretta  M.  Collins  September  lb,  1955     J  5b9.00 

Gerald  Leo  and  Charles  Robinson 
and  Farmers  Insurance  Ex- 
change 

California  State  Automobile 
Association,  for  Wallace 
F.  Quon 
Maria  Brown 

Frederic  L.  Harvey,  Jr. 

Mary  Gardner 

Ardemis  Hovsepian 

Mary  Houdek 

Julius  Komonyi 

Marinette  Robertson 

Jesse  Carson 

Manning  and  Whi taker, 
Division  of  Coopman  Elec- 
tric Company 

Litigated  settlements 
Viola  Cole  aka  Viola  M.Cole 
Josephine  de  Martini 
Aresia  Morrison  and  Willette 

Caldwell  November  3,  1954  500.00 

L.  Daniel  Won  January  12,  1954  350.00 
Appropriation  No.  5. 735.304. 000  $  18,538.38 

Vote:  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent.  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,     the  following  resolution  was  adopted: 


December  21,  1955  666.49 

December  21,  1955  108.33 

December  9,  1955  7,500.00 

February  18,  1956  229.80 

October  10,  1955  2,500.00 

November  14,  1955  500.00 

December  9,  1955  150.00 

October  24,  1955  550.00 

December  17,  1955  323.76 

December  30,  1955  650.00 

January  18,  1956  191.00 

May  17,  1952  1,250.00 

February  13,  1953  2,500.00 


—RESOLUTION  NO.  16,199— 

RESOLVED,  That  that  portion  of  Resolution  N0. 14,992, 
adopted  December  20,  1954,  establishing  San  Francisco  Inter- 
national Airport  amount  of  reasonable  annual  depreciation  ex- 
pense for  the  fiscal  year  1954-55,  be  and  the  same  is  amended 
to  read  $730,489.68  in  lieu  of  $689,998. 59* 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

"RESOLUTION  NO,  16,200— 

WHEREAS,  the  California  State  Legislature  has  under  con- 
sideration proposed  legislation  contemplating  the  consolida- 
tion of  all  agencies  having  to  do  with  the  administration  of 
matters  pertaining  to  the  full  development  of  California s 
water  resources;  and 

WHEREAS '  there  has  been  introduced  in  the  California 
Legislature  1956-lst  Extraordinary  Session  Bill  No.  4,  pro- 
viding for  the  creation  of  a  Department  of  Water  Resources 
and  a  State  Water  Rights  Board;  and 

WHEREAS'  Bill  No.  4  has  been  submitted  by  the  Assembly 
Interim  Committee  on  Government  Organization  after  extensive 
public  hearing;  and 

WHEREAS'  the  City  and  County  of  San  Francisco  has  a  vital 
interest  in  the  proposed  legislation: 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities 
Commission  approves  in  principle  the  express  purpose  of  the 
Bill  to  provide  for  the  reorganization  of  the  Executive 
Branch  of  the  Government  with  respect  to  administration  of 
statutory  and  constitutional  provisions  relating  to  water  re- 
sources by  consolidation  of  the  powers  and  functions  of  various 
state  agencies  into  one  department  of  the  state  government ; and 

BE  IT  FURTHER  RESOLVED' That  the  staff  of  tie  Public 
Utilities  Commission  be  authorized  and  directed  to  advise  the 
Commission,  concerning  the  provisions  of  the  Bill,  both  as 
introduced  and  hereafter  as  it  may  be  amended,  and  to  partici- 
pate in  the  ena.ctment  of  such  legislation  as  the  Commission 
deems  in  the  best  interest  of  the  state  and  of  the  City  and 
County  of  San  Francisco  through  San  Francisco's  established 
representationin  Sacramento  for  the  accomplishment  of  the 
purposes  expressed  in  the  Bill;  and 

BE  IT  FURTHER  RESOLVED'  That  the  Mayor  and  the  Board  of 
Supervisors  of  the  City  and  County  of  San  Francisco  be  re- 
quested to  express  concurrence  in  the  policy  herein  by 
appropriate  action  on  their  part  and  that  representatives  of 
the  City  and  County  of  San  Francisco  at  Sacramento  be  so 
informed. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron. 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,201  — 

WHEREAS'  the  Feather  River  Project,  as  now  constituted, 
provides  among  other  things  for  the  furnishing  of  waters  to 
the  San  Francisco  Bay  Area,  as  such  area  is  delineated  in 
Bulletin  No.  1  of  the  State  Resources  Boards, dated  1951;  and 
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WHEREAS    the  City  and  County  of  San  Francisco  is  vitally 
interested  in  the  development  of  its  contiguous  area  by  the 
introduction  of  Feather  River  water  to  said  area: 

THEREFORE,  BE  IT  RESOLVED'  That  the  policy  of  the  San 
Francisco  Public  Utilities  Commission  shall  be  to  support 
appropriate  legislation  concerning  the  Feather  River  Project; 
and 

BS  IT  FURTHER  RESOLVED,  That  as  an  initial  action  the 
Legislature  be  urged  to  appropriate  monies  to  acquire  the 
Oroville  and  San  Luis  Dam  and  reservoir  sites,  to  initiate 
construction  studies  in  connection  with  the  Feather  River 
Project;  anc1 

BE  IT  FURTHER  RESOLVED >  That  the  San  Francisco  Public 
Utilities  Commission  expresses  this  policy  on  the  condition 
that  an  equitable  share  of  the  water  from  said  Project  be 
allocated  to  the  Bay  i-irea  as  above  defined;  and 

BE  IT  FURTHER  RESOLVED'  That  the  Mayor  and  the  Board  of 
Supervisors  of  the  City  and  County  of  San  Francisco  be  re- 
quested to  express  concurrence  in  this  policy  by  appropriate 
action  on  their  part,  and  that  representatives  of  the  City 
and  County  of  San  Francisco  at  Sacramento,  be  so  informed. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron. 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  HO,  16,202-- 

RESOLVED'  That  this  Commission  hereby  authorizes  and 
directs  the  Manager  of  Utilities,  for  and  on  behalf  of  the 
Commission  to  serve  on  the  Board  of  Directors-Feather  Rivbr 
Project  Association;  and 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  respectfully 
requests  the  Board  of  Supervisors  of  the  City  and  County 
of  San  Francisco,  to  confirm  the  Manager  of  Utilities  to 
serve  on  said  Board  of  Directors-Feather  River  Project 
Association,  for  and  on  behalf  of  said  City  and  County  of 
San  Francisco;  and 

BE  IT  FURTHER  RESOLVED'  That  necessary  expenses  are 
deemed  contracted  in  the  performance  of  routine  duties, 
payable  from  such  funds  as  are  or  will  be  legally  available. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron. 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,203— 

WHEREAS,  the  primary  purpose  of  the  San  Francisco  Water 
Department  in  bidding  water  main  extension  jobs  is  first,  to 
insure  obtaining  a  fair  and  reasonable  price  for  the  work  and 
second,  to  provide  employment  for  a  normal  yard  crew  to  be 
available  for  emergencies;  and 

WHEREAS'  the  Sen  Francisco  Water  Department  at  the  present 
time  has  ample  work  to  keep  its  pipe  crews  busy  and  has 
effected  its  purpose  in  securing  a  reasonable  bid  by  outside 
contractors  under  SFWD  Contract  No.  75b: 

THEREFORE,  BE  IT  RESOLVED'  That  the  public  interest  would 
be  best  served  by  accepting  other  than  the  bid  submitted  by 
said  San  Francisco  Water  Department  in  that  work  of  said  con- 
tract would  be    f j  nished  more  rapidly  and  in  accordance  with 
the  recommendation  of  the  Manager  of  Utilities  for  the  exten- 
sion of  water  mains  and  services,  the  contract  for  the  follow- 
ing work  to  be  performed  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  in  pursuance  of  the 
provisions  of  the  charter  of  the  said  City  and  County,  to-wit: 

The  Laying  of  4- Inch  and  S-Inch  Cast 
Iron  Mains  in  Greenwich,  Lombard  and 
Hyde  Streets  (Sutro  Project)  SFWD 
Specifications  No.  756 

a  public  work  to  be  performed  on  the  ba.sis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related 
specifications  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  be  and  the  same  is  hereby  awarded 
to 

Fred  T.  Fairey 

for  the  work  aforesaid  at  t>  1 3 >  130.00,  said  sum  being  the 
total  price  for  the  bid  submitted  on  the  basis  hereinabove 
stated. 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  docu- 
ments necessary  to  provide  funds  for  certification  of  the 
above  contract. 

And  all  other  bids  for  the  above  dexcribed  work  are 
hereby  rejected. 

Vote:  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron. (ayes ) 
Absent*  Commissioner  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  N0f  16,204— 


RESOLVED,  That  pursuant  to  notice  of  intention  to 
revise  existing  rates  of  fares  charged  by  the  Municipal 
Railway,  heretofore  published  as  is  required  by  the  Charter 
of  the  City  and  County  of  San  Francisco,  and  after  public 
hearing  being  held  in  accordance  with  the  aforesaid  notice, 
the  existing  schedule  of  rates  and  fares  of  the  said 
Municipal  Railway  is  hereby  amended  by  the  Public  Utilities 
Commission,  as  follows: 

Special  Charter  Service  to  be  furnished 
the  Republican  National  Convention  being  held 
in  August,  1956. 

Special  Charter  Service 

45  passenger  coach    -    4>50.50  plus  &4.50  per  hr.  over  7  hrs, 

4S  passenger  coach    -    $55.00  plus  $5.00  per  hr,  over  7  hrs. 

BE  IT  FURTHER  RESOLVED'  That  the  foregoing  amendment  of 
rates  and  fares  be  submitted  to  the  Board  of  Supervisors  as 
required  by  Section  130  of  the  Charter;  and 

BE  IT  FURTHER  RESOLVED'  That  in  accordance  with  File 
No,  £§32,  Ordinance  No.  7384,  this  Commission  approves  and 
hereby  submits  to  the  Board  of  Supervisors  a  report  of  the 
anticipated  effect  of  the  foregoing  amendment  of  rates  and 
fares  upon  the  budget  of  the  Municipal  Railway  for  the 
current  fiscal  year,  together  with  all  the  data  supporting 
such  conclusions  and  a  statement  of  the  anticipated  tax 
subsidy,  if  any,  for  such  year. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron  ,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,205— 

RESOLVED,  That  this  Commission  hereby  authorizes  call 
for  public  bids  for  the  following  contracts: 

SFWD  Contract  No.  758-Laying  of  6-Inch  Cast  Iron  Mains  in 
Drake  Street,  between  Prague  Street  and  Baltimore  Way. 

SFWD  Contract  No.  755-Laying  of  6-Inch  Cast  Iron  Mains  in 
Euclid  and  Ninth  Avenues, 

Vote:    Commissioners  Martin,  Del  Carlo,  Baron,  Cameron. (ayes ) 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Baron,  Seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  16,206— 

RESOLVED'  That  that  certain  San  Franisco  International 
Airport  Space  or  Use  Permit,  issued  in  favor  of  United  Air 
Lines,  Inc.,  under  authority  of  Resolution  No,  15,529  &n<3 
amended  under  Resolution  No.  15,661,  covering  occupancy  of 
Room  1A,  Concourse  B,  be  and  the  same  is  hereby  revoked  as 
of  January, 1,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,207— 

RESOLVED'  That  this  Commission  approves  Traveling  Expense 
Voucher  in  amount  $186,91,  covering  expenses  of  H,  E.  Lloyd, 
attending  the  conference  of  California  Municipal  Utilities 
Association  in  Los  Angeles,  California,  February  15-19,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO. 16,208— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  the  following  Requests  for  Funds: 

Municipal  Railway  Request  in  amount  $19,282.78,  transferring 
from  Appropriation  No.  5.735.500,000,  unallotted,  to  credit  of 
Appropriation  No.  5.735-500.056,  to  make  available  funds  for 
the  certification  of  encumbrances  and  expenditures  for  plans 
and  specifications  and  office  engineering  inconnection  with 
rearrangement  of  cable  car  lines. 

Municipal  Railway  Request  in  amount  $875*00,  from  Appropria- 
tion No,  5.735.862.000,  Social  Security  Payments,  to  credit 
of  Appropriation  Mo.  5.735.112.000,  Holiday  Pay. 

Vote:  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner 
Del  Carlo,    the  following 


Cameron,  seconded  by  Commissioner 
resolution  was  adopted: 


— RESOLUTION  NO.  16,209— 

RESOLVED^  That  in  accordance  with  lease  provisions, 
this  Commission  approves  in  amount  3435/000.00  and  in  amount 
^10,000.00,  Fire  Insurance  policies,  submitted  by  The  Inter- 
state Company,  covering  lease  for  operation  of  Cafeteria, 
Coffee  Shop,  Bars  and  Restaurant,  also,  lease  for  Toiletries, 
Cosmetics,  and  Sundries,  Terminal  Euilding,  San  Francisco 
International  Airport. 

Vote:  Ayes-Commissioners  Martin,  Del  Oarlo,  Baron,  Cameron, 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,210-- 

RESOLVED'  That  this  Commission  approves  the  plans  sub- 
mitted by  United  Air  Lines,  Inc.,  Drawing  No.  24-409,  pro- 
viding for  installation  by  said  United  Air  Lines,  Inc.,  of 
additional  sprinklers  in  tool  crib  in  Hangar  No.  11  and  in 
the  Ramp  Office  Building,  Plot  A,  Leased  Area,  San  Francisco 
International  Airport. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron. 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,211  — 

RESOLVED    That  this  Commission  approves  the  terms  and 
conditions  arid  authorizes  issuance  of  San  Francisco  Inter- 
national Airport  Space  or  Use  Permit,  as  follows: 

To:  Don  R.  Efting 
Effective:  March  20,  1956 

Permit  to  occupy  approximately  160  sq.  ft.,  adjacent 
Rooms  103  and  C-l,  Former  Domestic  Terminal  Building,  for  the 
purpose  of  operating  a  Link  Trainer  Instrument  Pilot  Ground 
School,  paying  an  annual  consideration  of  $384.00,  or  S#  of 
the  gross  receipts,  whichever  is  the  greater,  payments  being 
made  monthly  by  prorating  the  annual  consideration  and  recon- 
ciliation accomplished  at  the  end  of  each  year. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron. 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  MO.  16,212— 

RESOLVED*  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  adopt  a  resolution,  granting  permission  to 
the  Director  of  the  Bureau  of  Accounts,  Public  Utilities 
Commission,  to  attend  the  50th  Anniversary  Conference  of  the 
Municipal  Finance  Officers  Association  of  the  United  States 
and  Canada,  to  be  held  in  Washington,  D.  C,  June  3-7,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron. 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,213— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  tecommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  funds,  as  follows: 

San  Francisco  International  Airport: 

From:  5.725.199.000  Compensation  Reserve  $875.00 

To:      5^.725. 110.000  Permanent  Salaries  875.00 

to  provide  for  an  amendment  of  1955-56  Annual  Salary  Ordi- 
nance, reallocation  of  1-058  Gardener  to  1-060  Sub-foreman 
Gardener. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron. 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  l6,2l4— 

RESOLVED'  That  in  accordance  with  lease  provisions, 
this  Commission  approves  in  amount  $4,000.00,  fire  insurance 
policy,  submitted  by  Samuel  A.  Burruto,  lessee  of  the  San 
Francisco  International  Airport  Book  Store. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron. 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


RESOLVED'  That  this  Commission  approves  the  plans  sub- 
mitted by  J.  M.  Richardson,  lessee  of  that  certain  3an  Fran- 
cisco International  Airport  property,  to  be  developed  by  said 
J.  M.  Richardson  as  the  San  Francisco  Airport  Golf  Driving 
Range. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron. 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


RESOLVED'  That  on  the  recommendation  of  the  General 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water  De- 
partment, this  Comm  ission  approves  the  terms  and  conditions 
and  authorizes  issuance  of  Revocable  Permit,  covering  use  and 
occupancy  of  property,  as  follows: 

To:  Thomas  R.  and  Jean  S.  Mc  Kinley,  Los  Altos* 

Permit  for  gardening  purposes  on  a  portion  of  Bay 
Division  Pipe  Line  No.  3  right  of  way;  said  portion  being  ad- 
jacent to  and  westerly  of  Los  Altos  Avenue,  Los  Altos  (no  fee) 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 

Absent:  (for  this  item  Commissioner  Del  Carlo)  from 
meeting,  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,    seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


WHEREAS,  the  Public  Utilities  Commission  for  some  time 
has  been  studying  the  matter  of  U-Drive  operations  at  the 
San  Francisco  International  Airport;  and 

WHEREAS,  representations  by  interested  parties  have 
been  made  to  the  Commission  as  respects  U-Drive  operations, 
with  particular  reference  to  number  of  operators,  length  of 
term,  space  availability,  enlargement  of  facilities  and 
rat e  s ;  .  ; 


— RESOLUTION  NO.  16,21^— 
'■  "  "      inn  >  i     '  in*  i 


—RESOLUTION  NO.  16, 


—RESOLUTION  NO.  lG,2&~/ 
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THEREFORE,  BE  IT  RESOLVED,  That  it  is  the  considered 
opinion  of  this  Commission,  that  the  potential  operation  of 
U-Drive  at  the  San  Francisco  International  Airport  justifies 
said  operation  with  three  operators:  and 

BE  IT  FURTHER  RESOLVED'  That  this  Commission  authorizes 
entering  into  agreements  with  three  operators,  for  a  three  year 
period,  at  fees  as  established  in  the  proposed  revision  of 
Rates  and  Charges  for  Common  Use  Facilities,  or  as  amended,  all 
in  accordance  with  the  terms  of  appropriate  agreements,  to  be 
executed  between  U-Drive  Operators  and  the  Commission 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

o-o-o-o-o-o-o-o-o-o-o-o-o 

REPORTS 

Manager  of  Utilities  reported  on  offer  of  s>10, 500,00,  made 
by  Mr.  C,  F,  Lane,  for  surplus  land  of  the  Water  Department, 
being  portion  of  the  old  Alameda  pipe  line  right  of  way,  Red- 
wood City, 

Action:  Directed  placed  on  calendar  for  formal  action  at  meeting 
of  March  26,  1956, 

Manager  of  Utilities  reported  on  recommendation  of 
Water  Department  Management,  that  the  Clarendon  Heights  and 
Presidio  Heights  tank  sites  be  declared  surplus  and  sold. 

Action:  Over,  pending  an  appraisal  of  the  property. 

Manager  of  Utilities  reported  on  resolution  of  the  San  Mateo 
City  Council  re  raising  of  the  Crystal  Springs  Dam. 

Action:  Over  one  week,  to  prepare  reply. 

Manager  of  Utilities  reported  on  compromise  and  settlements  of 
claims  of  the  Water  Department  against  certain  contractors 
arising  out  of  damages  to  Water  Department  facilities. 

Action:  Over  for  one  week,  for  report  from  City  Attorney 

Manager  of  Utilities  reported  on  report  of  Management  of  the 
Hetch  Hetchy  Project,  re  meals  served  at  the  Of Shaughnessy 
guest  cottage. 

Action:    Over  for  one  week 

Manager  of  Utilities  reported  on  application  of  certain  U-Driva 
Operators  at  the  San  Francisco  International  Airport, 

Action:  Directed  placed  on  calendar  of  this  meeting-See  Reso- 
lution No,  16,214. 

Manager  of  Utilities  reported  on  letters  received  from  various 
parties,  relative  to  plan  for  improvement  of  the  San  Francisco 
International  Airport. 


Action:  Noted 
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Manager  of  Utilities  reported  on  application  of  Avis  (Airport 
Limousine  Go.)  re  revision  of  rate  for  "Fly-Drive"  promotion. 

Action:    Referred  to  Commissioners  Baron  and  Cameron. 


Transit  Adveritising  on  Vehicles  of  the  Municipal  Railway- 
Mr.  James  D.  Adams  of  Sa.n  Francisco  introduced  Mr,  John 
Downey ,  President  of  Transport-Ads  of  Milwaukee,  Inc. 

Mr.  Downey  presented  a  number  of  charts  and  statistics;  Mr. 
Downey  stated,    that  despite  the  tremendous  upsurge  of  adver- 
tising in  the  United  States  (grand  total  of  39, 029, 000. 000 ,00 
in  1955)  the  Municipal  Railway  was  not  getting  the  fair  market 
value  for  its  sales.    It  was  Mr.  Downeyfs  belief  that  the  ab- 
sence of  fair  market  valuefor  sales  was  the  result  of  in- 
adequate rates,  diversified  interests  and  lack  of  forceful 
and  agreesive  selling  on  part  of  the  present  agency.    He  pro- 
posed and  offered  to  City,  an  organization  devoted  100%  to  the 
Municipal  Railway  and  guaranteeing  $245,000.00  per  year,  for  a 
five  year  period* 

The  present  contract  according  to  the  City  Attorney  is  a 
valid  contract;  it  was  stated  by  Mr.  James  D.  Adams,  that  a 
review  of  the  present  contract,  with  respect  to  renegotiation, 
opened  up  an  avenue,  under  which  additional  revenues  could  be 
obtained,  and  in  event  of  negotiations  failing,  arbitration 
could  be  resorted  to,  the  end  result  of  which,  could  in  failure 
of  arbitration,  cancel  out  present  contract. 

The  matter  was  taken  under  submission  by  the  Commission  and 
to  be  reviewed  by  Commissioners  Baron  and  Cameron. 

Commissioner  Del  Carlo  brought  up  the  matter  of  City  leasing 
for  housing  or  other  purposes,  properties  of  the  Water  Depart- 
ment, over  and  above  the  reservoirs;  to  ascertain  possible 
profitable  uses  of  properties,  President  Joseph  Martin,  Jr., 
appointed  Commissioners  Del  Carlo  and  Cameron  to  study  the 
matter. 

THEREUPON  THE  MEETING  ADJOURNED. 


-10,036- 


/ 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,040th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MARCH  26, 
1956,  COMMENCING  AT  2:00  P.  M. 


Called  to  Order 

Present:      Commissioners  Joseph  Martin,  Jr.,  Daniel  F,  DelCarlo, 
Edw.  B.  Baron,  Oliver  M.  Rousseau 

Absent:       Commissioner  Cameron 

Pledge  of  Allegiance  was  led  by  Commissioner  Daniel  F.Del 
Carlo. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  minutes  of  the  1,039th  regular  meeting  of  the 
Commission  held  March  19,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,218— 

RESOLVED'  That  this  Commission  approves  the  settlement 
and  hereby  authorizes  Geo,  P.  Negri,    Director  of  the  Bureau 
of  Accounts  of  the  Commission,  to  execute  for  and  on  behalf 
of  the  Commission,  proof  of  loss,  arising  out  of  fire  at  the 
San  Francisco  International  Airport,  December  29,  1955/ 
occupied  by  Southwest  Airways  Co.,  said  proof  of  loss  totaling 
$71 ,259* 13,  of  which  amount  $61,216.17  is  immediately  payable 
and  the  sum  of  310,042.98,  being  payable  if  and  when  actual 
replacement  of  the  facilities  has  been  made  within  a  two  year 
period.  (Commission  to  be  advised  at  periodic  times  on  the 
proposed  use  of  the  funds) 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,219— 

RESOLVED'  That  on  recommendation  of  the  Manager 
of  Utilities,  the  General  Manager  of  the  Municipal  Railway, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney, 
this  Commission  approves  and  hereby  requests  the  Controller 
to  allot  funds  and  to  draw  warrants  against  such  funds  as 
are  or  will  be  legally  available  in  payment  of  claims 
against  the  Municipal  Railway,  as  follows: 


Claimant; 

Non-litigated  settlements 

Date  of  Accident 

Settlement 

CC 

Dolores  Moorhatch 

December  g,  1955 

$  1,300.00 

SC 

Ernest  Fisher 

August  24,  1955 

500.00 

sc 

Anne  F.  Brandon 

January  10,  1956 

250.00 

TC 

Helen  Rose 

July  13,  1955 

150.00 

TC 

Rev.  Henry  Carter 

September  g,  1955 

400.00 

TC 

Paula  Reusser 

January  31,  1956 

177.50 

MC 

Round  California  Chain 

Company 

March  31,  1954 

215.00 

MC 

Emma  Fuchs 

September  10,  1955 

125.00 

MC 

Bessie  Mee  and  Wilbur  C. 

Palmer 

December  12,  1955 

597. 04 

Mc 

Velma  Brown 

December  5,  1955 

779.20 

MC 

Mirai  (Carl in)  Monte leone 

December  23,  1955 

350.00 

MC 

F.  E.  Joseph 

March  13,  1956 
March  10,  1956 

224.63 

TC 

Arnold  Weiss 

254.34 

Litigated  settlements: 

SC  Grace  Shaw  August  1,  1955  500.00 

MC  JoseDhine  Denfeld  July  14,  1954  1,750.00 

CC  Ellen  Kuball  January  12,  1954  800.00 

Judgments : 

MC  Edmund  Rycerski  September  3,  1952  5,014.50 
MC  Lawrence  Frigi liana  aka 

Lawrence  a.  Frigillana  December  15,  1955   26.00 

Appropriation  Nn,  5.735.804.000  $  BtyllPMMP 

$  13,663.21 

Vote:  Ayes  Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  16,220— 

RESOLVED'  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for 

The  Laying  of  S-Inch  Transite  Mains  to  Palace 
of  the  Legion  of  Honor-SFVD  Specification  No*751 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related  speci- 
fications for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Michael  Murphy,  Jr. 

he  being  the  lowest  regular  and  responsible  bidder  for  the 
work  afcresaid  at  ^7,984.00,  said  sum  being  the  total  price  for 
the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necasary  to  arcvide  for  the  certification  of  the  above  con- 
tract; and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Roussea/u 
Absent:  Commissioner  Cameron 

On  motion  of  Commissioner  Baron,  seconded  b  y  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  NO .    16,221 — 

RESOLVED'  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  necessary  legislation  for 
submission  to  the  Board  of  Supervisors,  authorizing  sale  at 
public  auction,  in  an  amount  not  less  than  $10,500.00,  that 
certain  San  Francisco  Water  Department  property,  in  area  1,98 
a.cres,  more  or  less,  known  as  Spring  Valley  Lane,  being  a 
portion  of  the  old  Alameda  Pipe  Line,  North  Fair  Oaks  Sub- 
division No.  3,  Redwood  City,  San  Mateo  County,  San  Francisco 
Water  Department  Drawing  No.  D-1220. 

Vote:  Ayes- Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron 


-10,039- 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  ,16,222-- 

RESOLVED    That  this  Commission  approves  dismissal  of 
Condemnation  Proceedings  (Action  566 16  in  the  Superior  Court 
of  San  Mateo  County)  brought  by  the  City  and  County  of  San 
Francisco  against  0.  D.  Hamlin,  Jr.,  et  al,  for  condemnation 
for  Municipal  Railway  purposes;  said  purposes  being  the  widen- 
ing of  the  existing  railway  right-of-way;  upon  the  recommenda- 
tion of  the  G-eneral  Manager  of  the  Municipal  Railway,  the 
subject  property  is  no  longer  required. 

IT  IS  FURTHER  RESOLVED'  That  Mr.  Frank  B.  Blum,  attorney 
for  defendants,  be  paid  the  sura  of  $200, 00  pursuant  to  Section 
1255a  of  the  Code  of  Civil  Procedure  of  the  State  of  California 
from  such  funds  as  are  legally  available. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


—RESOLUTION  IMP.  16,223— 

RESOLVED    That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Modification  of  Contract  in  amount 
$1,601.50;  approves  Certificate  of  Acceptance  and  Authoriza- 
tion for  Final  Payment,  in  amount       5^2.55/  in  favor  of  Pipe 
Linings,  Inc.,  under  SFWD  Contract  No.  7^1-Reconditioning 
Portion  of  Bay  Division  Pipe  Line  No.  1,  in  San  Mateo  County. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  16,224— 

RESOLVED    That  in  accordance  with  Section  151  and  151.1 
of  the  Charter,  this  Commission  approves  inclusion  in  the 
1956~57  Public  Utilities  Commission  budget  estimates,  salary 
schedules  adopted  by  the  Board  of  Supervisors  and  the  rates  of 
compensation  for  construction  employees  engaged  outside  of  the 
City  and  County,  as  fixed  by  Department  Head  in  charge  thereof. 

Vote:  Ayes  -Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  110.  l6,225~- 

RESOLVED    That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  requests  for  funds,  as  follows: 

Wa ter  Department : 

Request  in  amount  $93,324.00,  under  Appropriation  No.  5.747. 
001*000,  to  provide  for  installation  of  Normal  Main  Extensions. 
Request  in  amount  35*000.00,  under  Appropriation  No.  5,747. 
000.000,  to  provide  for  cutting  in  of  Gate  Valves 
Request  in  amount  $268,000.00,  under  Appropriation  No.  5.747. 
528.000,  to  provide  for  construction  of  the  Sunset  Supply 
Line,  Burlingame  to  ElCerrito  Avenue,  8900'  of  60"  pipe. 

Request  in  amount  $2,821.00,  under  Appropriation  No.  5.747. 

529.000,  to  provide  additional  funds  needed  for  replacing 
4U  and  smaller  mains  with  6n  and  8"  Mains. 

Request  in  amount  $12,000.00,  under  Appropriation  No.  5.747. 
004. 001. 57*  to  provide  for  field  inspection  in  connection 
with  Contract  No.  672-Replacement  of  60"  and  44"  Pipe  Lines 
in  Guadalupe  Valley. 

Request  in  amount  $600.00,  under  Appropriation  No.  5.746.019. 
021,57/  to  provide  funds  for  field  inspection  in  connection 
with  Contract  No.  738,  Electrical  Alterations,  Millbrae  Head- 
quarters. 

Request  in  amount  $17,500.00,  under  Appropriation  No.  5.747. 
505.001.57,  to  provide  for  field  inspection,  Contract  No.  734, 
Construction  of  Hillsborough  Tunnel. 

Request  in  amount  $2,000.00,  under  Appropriation  No.  5.747. 
505.001.59,  to  provide  additional  funds  for  rights  of  way  and 
easements,  Hillsborough  Bridge  Tunnel, 

San  Francisco  International  Airport 

Request  in  amount  $30.06,    under  Appropriation  No.  5.725. 
400,099,  to  provide  additional  funds  for  purchase  of  one 
dump  truck. 

Ketch  Hetchy  Project: 

Request  in  amount  $100,000.00,  under  Appropriation  No.  5.755. 

231.001,  to  allot  funds  for  fourth  quarter  of  fiscal  year 
for  Purchase  of  Power  for  Resale  Outside  of  San  Francisco, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  3aron,  Rousseau 
Absent:  Commissioner  Cameron 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  16,226— 

RESOLVED*  That  this  Commission  approves  the  terms  and  con- 
ditions and  hereby  authorizes  issuance  of  San  Francisco  Inter- 
na tional  Airport  Space  or  Use  Permit,  as  follows: 


To:  Hertz  Drivurself  Stations,  Inc. 
Effective  Date-April  1,  1956. 


New  Terminal  Building: 

Ground  Floor 

Room  23E-Approx. 

82, 

sq. 

ft. 

Room  13 

5780 

sq. 

ft. 

NW  Official  Area 

2720 

sq. 

ft. 

Lot  No.  4 

5440 

sq. 

ft. 

Room  14 

2490 

sq. 

ft. 

Lot  No.  4 

SS60 

sq. 

ft. 

Per  Year 


33,480.40 
1,245.00 
1,063.20 

$5,738.60 


This  permit  supersedes  permit  issued  under 
authority  of  Resolution  No.  14,654,  as  of  the  above 
effective  Date: 


3E  IT  FURTHER  RESOLVED'  That  permission  is  granted  to  said 
Hertz  Drivurself  Stations,  Inc.,  to  make  certain  improvements  in 
Rooms  13  and  14,  at  the  sole  expense  of  said  Hertz  Drivurself 
Stations,  Inc. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,227— 

RESOLVED'  That  this  Commission  approves  the  terms  and 
conditions  and  hereby  authorizes  issuanceof  San  Francisco  In- 
ternational Airport  Space  or  Use  Permit,  as  follows: 


To:    Airport  Limousine 

Company 

Effective  Date:  -  April 

1,  1956 

New  Terminal  Building 

Ground  Floor 

Room  23A-Approx. 

82 

sq.ft. 

Room  36 

5729 

-800 

49^0 

sq.ft. 

SE  Official  Area 

2720 

sq.ft. 

Lot  5 

5440 

sq. f t. 

Room  37 

2490 

sq.ft. 

Lot  5 

4560 

sq.ft. 

Per  Year 


$3,080.40 
1,245.00 
547*60 
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This  permit  supersedes  permit  issued  under  authority 
of  Resolution  14659  and  amended  by  Resolution  No* 
1587S,  as  of  the  above  effective  date. 

BE  IT  FURTHER  RESOLVED    That  permission  is  granted  to  said 
Airport  Limousine  Company,  to  make  certain  improvements  in 
Room  36  and  37,  at  the  sole  expense  of  said  Airport  Limousine 
Company, 

Vote:  Ayes-Commissioner  Martin,  Del  Carlo,  Baron,  Roussea.u 
Absent:  Commissioner  Cameron. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  MO.  16,228— 

RESOLVED j  That  this  Commission  approves  the  form  of  lease 
and  hereby  requests  the  Director  of  Property  to  arrange  to 
issue  call  for  public  bids  for  leasing  for  Beauty  Salon 
purposes,  Rooms  223,  224  and  225,  Terminal  Building,  San  Fran- 
cisco International  Airport,  for  a  period  of  ten  years,  at  a 
minimum  annual  rental  of  $1, 800,00,  or  certain  percentages, 
whichever  is  the  greater.    Award  of  lease,  if  made  by  the 
Director  of  Property  is  subject  to  confirmation  or  rejection 
by  this  Commission. 

Vote:  Ayes-Commissioner  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,229— 

RESOLVED    That  this  Commission  approves  all  non-civil 
service  and  tSmporaru  appointments  and  removals  made  by  the 
Manager  of  Utilities  for  the  month  of  February,  1556;  and 

BE  IT  FURTHER  RESOLVED'  That  a  report  of  said  appoint- 
ments and  removals  be  transmitted  to  the  Civil  Service  Com- 
mission and  to  the  Controller, 

Vote:  Ayes  -Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,230— 

RE30LVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors 
that  1956-57  Budget  Estimates  be  amended,  as  follows: 

Index 

F.705~Public  Utilities  Commission-General  Office 


111.000  Overtime  $  66. 

266.000  Legal  Services-City  Attorney  27, 265. 

269.000  Management  Consultant  50,000. 

298.000  Legislative  Expense-Mayor  7,150. 

400.000  Equipment  1,537. 

360.000  Retirement  Allowance  1,133. 

860.001  Retirement  Allowance-City  Attorney   3,423. 

$  90,574. 


Vote:  Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau  (ayes) 
Absent:  Commissioner  Cameron 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.   16,231  — 

RESOLVED'  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors 
that  1956-57  Budget  Estimates  be  amended,  as  follows: 

Index 

6 .715  ~  Bureau  of  Li&ht,  Heat  and  Power 

360.000  Retirement  Allowance  $ 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO .  16,232— 

RESOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  that  1956-57  Budget 
Estimates  be  amended,  as  follows: 
Index 

6. 745  -  Vater  Department 

110.000  Permanent  Salaries  $  -24,780. 

130.000  Wages  -38,142. 
200.000  Contractual  Services  -3,500. 
216.000  Mtce.  &  Repair  of  Automotive  Equip.  -4,147. 
300.000  Materials  and  Supplies  -15,100. 
360.000  Pension  &  Retirement  Allowance  -!,315» 
400.000  Equipment  -15,145. 
900.705  Services  of  Pub.Uti lities  Commission  72,002. 
900.000  Provsn  for  Sur.Fd-Charter  Sec. 127  30,127* 

1  ^~0. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,233— 

RESOLVED'  That  this  Commission  approves  end  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors,  that 
1956-57  Budget  Estimates  be  amended,  as  follows: 

Index. 

6.735-Municipal  Railway 


110,000  Permanent  Salaries  $  -6,510. 

130.002-itfages-Misc.  Employees  -10,452. 

200.000  Contractual  Services  -7/900. 

304.000  Passenger  &  Damage  Claims  -100,000. 

860.000  Pension  &  Retirement  Allowance  10,136. 

862.000  Social  Security  2,201. 

900.117  City  Attorney  7,380. 

900.311  Purchaser  5  908. 

90o!705  Pub. Utilities  Comm'n. General  Office  2^087! 

900,765  Pub. Utilities  Cornrn 1  n.Engng.  Bureau  4,213. 


500.000  Rearrangement  of  Cable  Car  Lines   2,35Q. 

$-90: 58?. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,234— 

RESOLVED,,  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors, 
that  1956-57  Budget  Estimates  be  amended,  as  follows: 

Index 

6. 725-3--. n  Francisco  International  Airport 


110.000  Permanent  Salaries  $  2,852. 

111.000  Allowance  for  Overtime  100. 

112.000  Allowance  for  Holidays  1,225. 

120.000  Temporary  Salaries  1,024. 

860.000  Retirement  Allowance  6,612. 

900.311  Services  of  Purchaser  89. 

900.705  Services  of  Pub. Utilities  Comm'n.  -6,328. 

900.765  Srvce.of  Pub. Ut Its  Cornrn' n-Engng.  Bureau  1,944. 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,235— 


RESOLVED    That  this  Commission  approves  and  hereby  requests 
the  Mayor  to' recommend  to  the  Board  of  Supervisors,  that  1956- 
57  Budget  Estimates  be  amended,  as  follows: 

Index 

"57755  Hatch  Hetchy  Project 

130.000  Wages  $  1,462. 

855.000  Fee  to  U.  S.  Government-Raker  Act  -30,000. 
860,000  Pension  &  Retirement  Allowance  2,761. 
900.705  Srvcs.  of  Public  Utilities  Comm'n.  22,813. 
900.765  Srvcs.  of  Pub. Utilities  Commf n. -Engng.Bur.  10,045. 

%  7,081 • 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron. 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Del  Carlo,    the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,236— 

RESOLVED'  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors, 
that  1956-57  Budget  Estimates  be  amended,  as  follows: 

Index 

6.76$-Utilities  Engineering  Bureau 

860.000  Pension  &  Retirement  Allowance  $  1,807. 

860.001  Pension  &  Retirement  Allowance  4,252. 

$  6,6$9. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,237— 

RESOLVED    That  this  Commission  approves  and  hereby  re- 
quests the  Ma^or  to  recommend  to  the  Boa.rd  of  Supervisors, 
that  1956-57  Budget  Estimates  be  amended,  as  follows: 

Index 

858-1955  Hetch  Hetchy  Power  Bond  Fund 

85s. 054  Adminainistrative  Expenses  $  1,137. 

858.056  Plans  and  Specifications  33,824. 

858.057  Inspctn.Spvsn  &  Field  Engng.  15,540.. 

$  50,501. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,238— 

RESOLVED*  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors  that 
1556-57  Budget  Estimates  be  amended,  as  follows: 

Index 

855-19^9  Cherry  Valley  Dam  Bond  Fund 

855-056  Plans  and  Specifications  $  -57. 

855-  057  Inspection, Supervision  &  Field  Engng.  1,920. 

$  1,863. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,239" 

RESOLVED'  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors  that 
1956-57  Budget  Estimates  be  amended,    as  follows: 

Index 

^56-19^9  San  Francisco  Airport  Bond  Fund 

856-  000  Unallocated  £3,268. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  l6,2U0— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Hetch  Hetchy  Project  Request  for  Funds, 
in  amount  5791.65,  under  Appropriation  No.  5.755*6lO^OOO,  to 
provide  for  payment  of  assessment  on  Parcels  Nos.  2877and  2876, 
Reese  Subdivision,  Redwood  City. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted! 

— RESOLUTION  NO.   16,241  — 

RESOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  funds,  in  amount  #6,250.00,  from  San  Francisco 
international  Airport  Special  Avaiation    Fund,  to  credit  of 
Appropriation  No.  5.725.^00.999,  to  provide  for  purchase  of 
equipment . 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,242— 

RESOLVED    That  the  consent  for  a  period  of  six  months 
beginning  October  1,  1955,  to  charges  to  be  made  by  Kertz 
System,  Inc.,  in  the  matter  of  "special  package"  passenger 
car  rates  for  U-Drive,  under  Resolution  No.  15,350,  adopted 
October  31,  1955,  be  and  the  same  is  hereby  extended  for  an 
additional  two  months,  up  to  and  including  May  31,  1956. 
(Geo..  Negri  directed  to  review  company's  books) 
Vote:  Ayes-Commissioner  Martin,  Del  Carlo,  Rousseau 

Noes-Commissioner  Baron 

Absent:  Commissioner  Cameron 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,243— 

RESOLVED'  That  this  Commission  hereby  authorizes  the 
Manager  of  Utilities,  for  and  on  behalf  of  the  Commission  to 
execute  that  certain  United  States  of  America,  Department 
of  Commerce,  Civil  Aeronautics  Administration  Lease  Contract 
No.  C4ca-2099-A,  covering  the  Glide  Path,  Localizer,  Approach 
Light  Lane  of  the  Instrument  Landing  System,  San  Francisco 
International  Airport,  effective  July  I,  1956,  remaining  in 
force  until  June  30,  1957,  renewable  annually,  but  no  renewal 
beyond  June  30,  1976,  at  an  annual  rental  of  ^1.00. 

Vote:  Ayes-Commissioner  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  l6,2UU— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
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of  San  Francisco  Water  Department  Revocable  Permits,  as 
follows: 

To:  Stephen  Arata,  Redwood  City-Permit  for  a  20 f  width  driveway 
within  a  portion  of  Hetch  Hetchy  right  of  way,  extending 
from  Sdgewood  Road  westerly  to  the  property  of  the  per- 
mittee; (no  fee) 

To:  California  Water  Service  Company-Permit  to  install  an  8" 
pipe  connection  with  appurtenant  line  and  check  valves 
within  the  San  Andreas  5^$  PiPe  line  right  of  way  and  to 
cross  same  including  the  Baden-Merced,  the  Sunset  Supply, 
?nd  the  College  Hill  pipe  lines,  subject  to  service  fee 
of  .>50.00. 

To:  K.  L.  Mc  Donald,  Menlo  Park-Permit  to  occupy  a  portion  of 
Ketch  Hetchy  right  of  way  being  a  portion  of  Lots  1-2-3 
of  Block  22,  (area  6Stx^9tx7Sf ),  Dumbarton  Tract,  Redwood 
City,  for  a  storage  yard,  subject  to  a  rental  of  p20.00 
per  month. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  Commissioner  Cameron. 


Reports : 

Manager  of  Utilities  reported  on  application  of  Quality 
Foods,     Inc.,  requesting  quitclaim  deed  to  portion  of  the  old 
College  Hill  pipe  line  in  South  San  Francisco. 

Action:  Directed  to  be  placed  on  calendar  of  meeting  of  April 
2,  1356, 

Manager  of  Utilities  reported  on  offer  of  Trousdale  Cor- 
poration for  right  to  pave  a  1.06  acre  portion  of  the  Sunset 
Supply  pipe  line,  for  street  purposes* 

Action:  Referred  to  Commissioner  Cameron 

Manager  of  Utilities  reported  on  report  of  the  Manager  and 
Chief  Engineer,  Hetch  Hetchy  Project,  re  costs  of  meals  served 
at  0  Shaughnessy  Dam. 

Action:  Approved  that  costs  be  specific  in  the  Annual  Salary 
Ordinance. 

Public  Hearing: 

Rates  and  Charges  for  Common  Use  Facilities 
at  the  San  Francisco  International  Airport  (continued 
from  meeting  of  February  27,  1956) 

Mr,  Win.  O'Keeffe,  as  spokesman  for  the  Aircraft  Owners  and  Pi- 
lots Association  voiced  opposition  to  charges  for  take  off, 
as  it  affects  operators  of  small  aircraft;  he  contended  that  the 
imposition  of  such  a  charge  would  be  unique,  no  other  airport  in 
the  State  of  California  making  such  a  charge;  he  questioned  the 
legality  of  such  charges,  inasmuch  as  facilities  available  at 
the  airport,  are  facilities  installed  by  the  Federal  Government; 
counsel  for  the  Commission  advised  that  charges  for  commercial 
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aircraft  using  carport  facilities  are  legal,  similar  charges 
for  private  aircraft  were  also  legal.    Commissioner  Del  Carlo 
stated  that  he  was  opposed  to  take-off  charges  for  small  air- 
craft, 

Mr.  Rockwell  of  United  Air  Lines,  Mr,  Dyer  of  Standard  Oil  Co. 
and  Mr.  Smith  of  American  Airlines  all  stated  that  their 
respective  companies  were  not  opposed  to  the  proposed  schedule; 
they  did  request  that  language  in  a  sentence  of  Section  2,  Page 
6,  Delivery  of  Aviation  Fuels,  be  clarified;  through  a  letter 
from  the  City  Attorney,  this  had  already  been  cleared. 

The  matter  of  Rates  and  Charges  was  then  taken  under  advisement 
by  the  Commission, 

o-o-o-o-o-o-o-o-o-o-o-o 

At  the  meeting  of  March  5/  1956,  President  Joseph  Martin,  Jr., 
proposed  an  Advisory  Committee  to  study  the  problems  and 
requirements  of  jet  aircraft  and  the  adaptation  of  such  craft 
to  function  efficiently  from  airports,    A  numberof  invitations 
were  addressed  to  commercial  airline  operators,  manufacturers, 
Federal  Officials  and  Officials  of  the  University  of  California, 
requesting  that  they  lend  their  services  to  consider  these 
problems,    a  number  of  replies  have  been  received,  and  President 
Joseph  Martin,  Jr.,  designated  Tuesday,  April  1,  1956,  at  the 
San  Francisco  International  Airport,  as  the  initial  meeting,  to 
form  committees,  set  up  organization  and  make  assignments. 


President  Joseph  Martin,  Jr.,  reviewed  letter  received  from  the 
Russian  Hill  Improvement  Co.,  opposing  construction  on  the  Bay 
and  Francisco  Reservoir  property.    The  Commission  is  making  a 
study  of  all  Water  Department  properties  that  could  be  com- 
mercially developed,  and  before  any  positive  action  is  taken, 
all  interested  parties  will  be  given  an  opportunity  to  be 
heard  on  the  matter. 


President  Joseph  Martin,  Jr.,  directed  that  copies  of  the  Vehe 
Report  (a  study  of  Hetch  Hetchy  power  rates)  be  transmitted 
to  the  Mayor,  Board  of  Supervisors,  Chambers  of  Commerce,  Down- 
town Association  and  the  San  Francisco  Labor  Council* 

Commissioner  Del  Carlo  brought  up  the  matter  of  greater  safety 
in  the  operation  of  cable  cars  on  Powell  Street,  particularly 
the  hilly  section  immediately  north  of  Sutter  Street*    Many  and 
sometimes,  serious  accidents  occur  in  this  section,  occasioned 
by  motor  vehicles  being  on  the  tracks,  for  want  of  passing 
roo!n;  he  proposed  that  steps  be  taken  to  eliminate  parking  of 
jars  to  the  end  that  thae  be  ample  room  for  passing;  President 
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Joseph  Martin,  Jr.,  appointed  a  committee  of  himself  and 
Commissioner  Del  C?rlo#  to  confer  with  the  Police  Commission. 


George  Negri,  Director  of  the  Bureau  of  Accounts  was  instructed 
to  study  the  matter  of  providing  insurance  for  the  Commission 
when  Commissioners  are  traveling  on  business  of  the  City. 


THEREUPON  THE  MEETING  ADJOURNED 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


l,04lst  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  ~  CITY  HaLL  -  APRIL  2, 
1956,  COMMENCING  aT  2:00  P.  M. 


Called  to  Order 

Present:      Commissioners  Joseph  Martin,  Daniel  F.  Del  Carlo, 
Edw.  B.  Baron,  Donald  a.  Cameron* 

Absent:    Commissioner  Rousseau 

Pledge  of  Allegiance  was  led  by  Commissioner  Cameron. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  minutes  of  the  1,040th  regular  meeting  of  the 
Commission  held  March  26,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  l6,245~ 

RESOLVED    That  this  Commission  hereby  requests  the 
Board  of  Supervisors  to  adopt  resolution,  authorizing  the 
Mayor,  the  Manager  of  Utilities  and  the  Manager  and  Chief 
Engineer  of  the  Hetch  Hetchy  Water  Supply,  Power  and  Utili- 
ties Engineering  Bureau,  to  execute  and  deliver  to  the 
United  States  Department  of  the  Interior,  national  Park 
Service,  those  certain  written  stipulations  on  file  with 
and  submitted  to  this  Commission,  required  by  said  United 
States  Department  of  the  Interior,  National  Park  Service 
for  Amendment  of  Rights  of  Way  for  Cherry  River  Power  Project 
Filed  July  30,  1920  in  U.  S.  Land  Office  at  Sacramento, 
California,  Sacramento  Serial  Numbers  013246  and  0132U7. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Caxlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,246— 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  legally  available  in  payment  of  claims  against  the 
Municipal  Railway,  as  follows: 


CLAIMANT 

lion-litigated  settlements 

SC  Marine  Bruken 

MC  Laura  Melton 

TC  Hilda  Goldsmith 

TC  Phyliss  Updike 

TC  Marguerite  Ellis 

TC  Laura  Osborne 

TC  Charles  Bloom 

TC  Joseph  &  Merle  Borruso 

TC  Richard  F.  Whitley 


Date  of  Accident 


February 
December 
Septembe 
December 
Septembe 
February 
February 
February 
March  14 


17,  1956 

12,  1955 
r  15,  1955 

10,  1955 
r  27,  1955 
10,  1956 

13,  1956 
26,  1956 

,  1956 


Settlement ; 


$ 


276.50 
750.00 
200.00 
300.00 
500.00 
300.00 
250.00 
200.5^ 
159.5S 


Litigated  settlements: 

CC    Dorothy  Zoe  Kernick 
TC    Mary  E.  Bechler 
MC    Exieulue  Webster 
TC    Jack  ¥.  Tupper 
TC    Christina  Herra.iz  aka 
Christina  Wilson 


January  12,  1954  250.00 

June  11,  1955  10,500.00 

September  16,  1955  500.00 

December  26,  1951  500.00 

January  15,  1955  250.00 


Judgments : 

MC    Barrett  Construction  Co.  May  11,  1955  346.05 

APPROPRIATION  NO.  5. 735. 804.000  $15,282.67 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,    Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,247- 

RESOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  Airport  Funds,  in  amount  ii>l,  100.00,  to  credit  of 
Appropriation  No.  5. 725. 112.000,  to  provide  for  deficiency 
in  Holiday  Relief  for  remainder  of  the  fiscal  year. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  l6,2U8— 

RESOLVED    That  this  Commission  approves  and  hereby 
requests  the  Controller's  concurrence  in  amendment  of  Rules 
and  Regulations,  Public  Utilities  Commission  Revolving  Funds, 
as  follows: 

Rule  6-Section  B-San  Francisco  International  Airport,  is  amended 

as  follows: 

B-San  Francisco  International  Airport 


Cash  change  entrusted  to  Crew  Chief-Field  Service  $  50. 

Cash  change  entrusted  to  Supervisor-Commctns. Div.  550. 

Petty  cash  entrusted  to  Bookkeeper-Acctng.  Divn.  100. 

Petty  cash  entrusted  to  Supvsr.  of  Mtce. Apt. Grounds  150. 

Bank  of  America,  San  Bruno  1,650. 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  l6,2*+9— 

RESOLVED'  That  Resolution  No.  15,728,  adopted  September 
6<  1955,  authorizing  issuance  of  Space  or  Use  Permit  to  Zoe 
Matthews  to  occupy  Room  217F,  San  Francisco  International 
Airport  Terminal  Building,  at  a  monthly  charge  of  $  106.00,  be 
?nd  the  same  is  amended  to  read,  monthly  char  ge  01  <+>  106.80. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

--RESOLUTION  NO.  16,250— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Space  or  Use  Permits, 
as  follows: 

To:    Flying  Tiger  Line,  Inc. 

Effective  Date  -  April  2,  1956 

Permit  to  occupy,  per  Drawing  SFA-50 

Paved  area  98,678  sq.  ft. 

Unpaved  area  11,004  sq.  ft. 

Euilding,  as  is  960  sq.  ft. 

Monthly  rental  -  '.>7^6.67 

Supersedes  permit  issued  under  Resolution  No.  15,953, 
effective  as  of  new  permit. 

To:    Slick  Airways,  Inc. 

Effective  Date  -  April  2,  1956 

Permit  to  occupy,  per  Drawing  SFA-51 

Paved  area  75,005  sq.  ft* 

Unpaved  area  3,938  sq.  ft. 

Building,  as  is  960  sq,  ft. 

Monthly  rental  -  $477.74 

Supersedes  permit  issued  under  Resolution  Mo.  15/789* 
effective  as  of  new  permit. 

To:    Friedkin  Aeronautics,  Inc.,  dba  Pacific  Southwest  Airlines 
Effective  Date  -  April  2,  1956 

Permit  to  occupy,  per  Drawing  SFA-52 

Paved  area  6, SOU  sq.  ft. 

Unpaved  area  3,348  sq,  ft. 

Monthly  rental  -  ^50.00 

Supersedes  permit  issued  under  Resolution  No.  15,787, 
effective  as  of  new  permit 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,    the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,251— 

RESOLVED'  That  on  recommendation  of  the  General  Manager 
and  Chief  Engineer  of  the  San  Francisco  Water  Department,  this 
Commission  approves  the  terms  and  conditions  and  authorizes 
issuance  of  Revocable  Permit  covering  use  and  occupancy  of 
lands,  as  follows: 

To:  Eichler  Homes,  2001  El  Camino  Real,  Palo  Alto 

Permit  to  construct  a  "V"  shaped  directional  sign  at  the 
entrance  road  from  Skyline  Boulevard  to  The  Highlands  sub- 
division, San  Mateo  County,  subject  to  a  consideration  of 

$500. 00. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  110,16,252— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  the  following: 

Municipal  Railway  Request  for  Funds,  in  amount  360,000.00, 
under  Appropriation  No.  5.735.799.500,  to  buy  track  special 
work  and  yokes  for  installation  under  contracts  in  connection 
with  rearrangement  of  cable  car  lines. 

Bureau  of  Light,  Heat  and  Power  Request  for  Funds,  in  amount 
$2,500,00,  under  Appropriation  No,  5.715.214,000,  to  provide 
for  encumbrance  of  Work  Orders  for  repair  of  City-owned  street 
lighting  installations. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,253— 

RESOLVED'  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  Municipal  Railway  Funds,  in  amount  4>940.00, 
to  provide  for  the  payment  of  wages  for  one  Jk  Laborer,  re- 
flecting reclassification  of  position  of  one  J152  Trackman 
to  one  J4  Laborer, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO .16 ,25*+— 

WHEREAS,  the  Manager  and  Chief  Engineer  of  the  Hetch 
Hetchy  Water  Supply,  Power  and  Utilities  Engineering  Bureau  of 
this  Commission  has  recommended  the  granting  of  a  certain 
revocable  permit  for  use  and  occupancy  of  land  and  property 
under  control  of  that  bureau,  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

To:    Martin  Murphy  -  Permit  to  use  for  residential  purpose  only 
a  two-room  frame  cottage  in  its  present  "as  is"  condition, 
known  as  Cottage  No.  1,  Camp  Mather,  Tuolumne  County,  Calif- 
ornia, at  a  rental  of  $25.00  per  month  including  water  and 
electricity. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,255— 

RESOLVED'  That  this  Commission  hereby  authorizes 
issuance  of  San  Francisco  International  Airport  Space  of  Use 
Permits,  as  follows: 

To:  Japan  Air  Lines  Co.  Ltd. -Effective  Date-April  1,  1956 

Permit  to  occupy  Room  13,  Concourse  D,  New  Terminal 
Building,  at  a  monthly  consideration  of  $211,60. 

To:  United  Jet  Institute-Effective  Date-May  1,  1956. 

Permit  to  occupy  Rooms  211a,  211,  213,  213a,  213B  in 
the  former  Domestic  Terminal  Building,  at  a  monthly 
consideration  of  ^172. 60,  to  conduct  activities  re- 
lated to  permittee's  home  study  course  "Turbojet 
Specialist". 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Oarlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  wa^  adopted: 

—RESOLUTION  HQ.  16,  256— 

WHEREAS,     the  following  employee b  have  retired  from  the 
service  of  the  City  and  County  of  Sar  Francisco  having  served 
in  the  Market  Street  Railway  and/or  the  Municipal  Railway, 
for  a  period  of  twenty-five  years  anc  more;  and 

WHEREAS'  the  Public  Utilities  Commission  recognizes  the 
valuable  service  these  employees  have  rendered  the  people  of 
the  City  and  County  of  San  Francisco  while  employed  in  said 
Market  Street  Railway  and/or  the  Municipal  Railway: 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities 
Commission,  on  behalf  of  the  people  of  the  City  and  County  of 
San  Francisco,  in  recognition  of  their  long  and  faithful 
service,  by  this  resolution,  expresse  \  to  these  employees, 
its  best  wishes  for  a  long  and  happy  ;ife  and  the  assurance 
of  its  appreciation  of  work  well  performed;  and 

BE  IT  FURTHER  RESOLVED'  That  the  Secretary  be  and  he  is 
directed  to  prepare  a  copy  of  resolution  for  presentation  to 
each  of  the  following  employees: 


Employee 

Service 

Giuseppe  J.  Bordin 

3b  years 

Samuel  T.  Butler 

27  years 

John  P.  Nola-n 

49  years 

Roland  K.  Stark 

33  years 

Harry  B#  Cohn 

45  years 

Thomas  George  Kapelos 

3&  years 

Stanley  Edwqrd  Bush 

33  years 

Vancesioa  Ra„gone 

32  years 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  AO.  l6,256A~ 

RESOLVED'  That  this  Commission  hereby  authorizes  call  for 
public  bids  for  the  work  of  3ureau  of  Light,  Heat  and  Power 
Contract  No.  144-Maintenance  and  Repair  of  City-owned  Street 
Lighting  System. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,257— 

RESOLVED'  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for  the 

Replacement  of  li-Inch  and  2-Inch  Mains  with 
4-Inch  and  6-Inch  Cast  Iron  Mains  in  San  Benito 
Way,  4th  and  4lst  Avenues,  SFWD  Contract  No.  753 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related  speci- 
fications for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  be  and  the  same  is  hereby  awarded 
to 

Michael  Murphy,  Jr. 

he  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  ^15,976.00,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED*  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  the  certification  of  the  above 
contract;  and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,258— 

RESOLVED'  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  specifi- 
cations; approves  Credit  Modification  of  Contract  in  amount 
$4o0.54;  approves  Certificate  of  Acceptance  and  Authorization 
for  Final  Payment,  in  amount  $5,231.46,  in  favor  of  Fred  T. 
Fairey,  under  SFWD  Contract  No.  748-Laying  of  6-Inch  Cast 
Iron  Mains  in  Larkin  Street,  Chestnut  to  Filbert. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,259— 

RESOLVED'  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  necessary  legislation  for 
submission  to  the  Eoard  of  Supervisors,  authorizing  quitclaim 
deeds,  as  follows: 

To:  Stoneson  Development  Corporation-Quitlclaim  deed  to 

portion  of  thb  Old  San  Andreas-College  Hill  30" 
Pipe  Line  right  of  way,  through  Lots  19-26-27-28,  Block  1,  West 
view  Terrace,  South  San  Francisco^  for  a  consideration  of 
$750.00. 

To:  Richmond  Wholesale  Grocery  Co, -Quitclaim  deed  to  portion 

of  the  old  San  Andreas-College  Hill  30"  Pipe 
Line  right  of  way,  through  property  owned  by  said  Richmond 
wholesale  Grocery  Co,,  South  San  Francisco,  for  a  considera- 
tion of  $720.00. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,260— 

RESOLVED'  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certification  of  Modification  of 
Contract  No.  158-Grading,  Paving  and  Utility  Extensions  at 
the  San  Francisco  International  Airport,  contractor,  Lowrie 
Paving  Co.,  covering  the  following: 

Increase  estimated  quantities  of  work  in  estimated 
total  amount  of  Si, 877. 00,  as  detailed  on  Drwing  No. 
Ba-10653. 

This  modif cation  is  necessary toconstruct  a  small  portion 
of  service  roadway  to  allow  for  the  diverting  of  auto- 
mobile traffic  off  the  Old  Eay  Shore  Highway. 
It  is  necessary  to  close  a  portion  of  Old  Bay  Shore 
Highway  to  be  used  as  an  access  for  aircraft  from  the 
airfield  to  Taxiway  R. 

Reports : 

Manager  of  Utilities  reported  on  proposed  extensions  and 
abandonments  of  the  No.  28,  No,  26  and  No,  50  Lines  of  the 
Municipal  Railway,  the  extensions  a,nd  abandonments  to  provide 
for  crosstown  service  from  the  Richmond,  Sunset  and  Parkside 
districts  to  Geneva  and  Mission  and  points  east;  request  for 
-•aid  extensions  and  abandonments  eminate  from  manufacturers 
and  industrialists  in  the  Bayshore,  Bayview  and  Hunters  Point 
districts  and  from  the  Central  Council  of  Civic  Clubs. 

Action:  To  be  placed  on  calendar  of  April  9,  1956. 
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Manager  of  Utilities  reported  on  proposed  extension  of  the 
No.  30  Express  Service  of  the  Municipal  Railway,  pursuant  to 
requests  from  Silver  Terrace  Improvement  Club,  Mc  Laren  Park 
Improvement  Club,  Reis  and  Paul  Improvement  Club,  and  manu- 
facturers and  industrialists  in  the  area  of  Bayshore  Boule- 
vard, between  Silver  Avenue  and  Arleta. 

Action:  Approved. 

Manager  of  Utilities  reported  on  the  request  of  the  Telegraph 
Hill  dwellers  for  a  five-cent  fare  on  the  No.  39  Line  of  the 
Municipal  Railway. 

Action:  Denied 

Manager  of  Utilities  reported  on  request  of  the  Sheriff,  re 
deputy  sheriffs  of  the  City  and  County  of  San  Francisco  being 
allowed  free  transportation  on  the  Municipal  Railway. 

Action:  Denied,  Commissioner  Del  Carlo  voting  in  favor. 

Manager  of  Utilities  reported  on  proposed  leasing  of  electric 
street  cars  for  the  Municipal  Railway. 

Action:    Studies  on  part  of  City  hare  developed  to  the  point 
that  there  will  be  submitted  to  the  Commission  in 
the  next  week  or  ten  days,  a  supplemetal  appropriation  of 
funds  to  provide  for  such  leasing. 

Manager  of  Utilities  reported  on  proposed  form  of  lease  for 
in-flight  food  service  at  the  San  Francisco  International 
Airport, 

Action:  For  formal  approval  of  form  and  request  to  Director 

of  Property  to  call  for  bids,  ordered  placed  on 
calendar  of  April  9,  1956. 

Manager  of  Utilities  reported  on  proposed  agreement  for 
operation  of  U-Drive  at  the  San  Francisco  International  Air- 
port. 

Action:    Noted;  agreements  to  be  signed. 

New  Corporation  Yard  for  tht.  Water  Department:  -  Commissioners 
Baron  and  Cameron  reporting.    Up  to  the  present  time,  the 
Planning  Commission  has  refused  the  approval  of  the  University 
Mound  property  of  the  Department,  stating  that  its  develop- 
ment did  not  comply  with  the  Master  Plan.    It  was  the 
recommendation  of  Commissioners  Baron  and  Cameron,  concurred 
in  by  Commissioners  Martin  and  Del  Carlo,  that  every  effort 
be  made  toward  securing  the  approval  of  the  Planning  Com- 
mission for  developing  University  Mound  property  as  a  Corpora- 
tion Yard,  thus  saving  the  Water  Department  the  cost  of  ac- 
quiring, at  great  expense,  new  lands.    Commissioners  Baron 
and  Cameron  were  thanked  by  President  Joseph  Martin,  Jr.,  for 
their  thorough  and  comprehensive  approach  to  the  problem. 
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Commissioners  Martin  and  Del  Carlo,  and  Paul  J.  Fanning  of 
the  Bureau  of  Personnel  and  Safety,  will  confer  with  the  Police 
Commission  in  an  endeavor  to  eliminate  parking  on  Powell 
Street,  between  California  and  Sutter  Streets  to  the  end,  that 
the  numerous  accidents  involving  cable  cars  and  automotive 
vehicles  may  be  reduced  or  eliminated. 

The  Commission  is  cognizant  of  the  many  lands  undbr  its  juris- 
diction and  to  stimulate  and  develop  the  potential  values  of 
these  lands,  President  Joseph  Martin,  Jr.  appointed  Com- 
missioners Baron  and  Cameron,  as  a  committee,  to  study  these 
land  possibilities;  it  is  believed  that  in  the  interest  of 
public  service,  some  real  estate  experts  would  be  willing  to 
assist  the  Commission  in  a  study  of  these  lands. 

Mr.  Wm.  O'Keeffe,  in  the  interest  of  a  Fixed  Ease  Operator 
at  the  San  Francisco  International  Airport  suggested  certain 
changes  in  the  proposed  lease,  with  particular  reference  to 
insurance  requirements,  the  co-ordination  by  endorsements; 
clarification  of  the  Motor  Fuel  Distributors  Bond;  collection 
of  taJce-off  fees,  the  short  time  of  amortization  of  hangar 
that  may  be  built  under  the  lease. 

Letter  from  Frank  Hinman,    Jr.  M.  D.,  addressed  to  Commissioner 
Del  Crrlo  was  read  and  noted;  the  doctor  expressed  opposition 
to  building  of  apartment  building  on  Water  Department  property 
known  as  the  Francisco  Reservoir,  at  Hyde  and  Larkin  Streets. 


THEREUPON  THE  MEETING-  ADJOURNED. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,042nd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HaLL  -  APRIL  % 
1956,  COMMENCING  aT  2:00  P.  M. 


Called  to  Order 

Present:  Commissioners  Joseph  Martin,  Jr.,  Daniel  F.  Del  Carlo, 
Edw.  B.  Baron,  Donald  A.  Cameron,  Oliver  M.  Rousseau 

Absent:  None 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  minutes  of  the  1,041st  regular  meeting  of 
the  Commission  held  April  2,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  l6,26l— 

RESOLVED *  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  that  1956-57 
Budget  Estimates  be  amended,  as  follows: 

Index 

"6.735  -  Municipal  Railway 

913-000  Reconstruction  and  Replacement  $289,884. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,262— 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,    and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are  or 
will  be  legally  available  in  payment  of  claims  against  the 
Municipal  Railway,  as  follows: 


Claimant 

Non-litigated  settlements  Date  of  Accident  Settlement 

SC*  Anne  Racanelli  October  28,  1955  $  131.48 

SC    Francis  P.  Dunning  October  27,  1955  135.00 

CC    Endicott  J.  King  December  21,  1955  2,500.00 

CC    Metropolitan  Life  Ins.  Co  December  21,  1955  514.58 

CC    Geo.  0.  Strohecker  December  21,  1955  250.00 

TC    Helen  Hudson  November  2,  1955  1,250.00 

TC    Angela  Pecchioni  November  12,  1955  450.00 

TC    Celia  Meyer  February  15,  1956  584.20 

MC    Adeline  Schindler  January  11,  1956  300.00 

MC    Carlo  Sica  March  13,  1956  108.75 


Litigated  Settlements : 
MC    Gladys  Y.  Rashid 
MC    Fannie  Kleis 
TC    Maria  C.  Arias 
MC    Mary  Steffens 

Judgment : 

MC    Bonnie  Blanchard  aka 
Bonnie  Blanchard,  Sr. 


February  14,  1955 
February  8,  1955 
May  21,  1954 
September  14,  1954 


May  21,  1954 
Appropriation  No.  5.735.804.000 


1,250.00 
1,100.00 
250.00 
200.00 


18,817.00 
plus  interest 
$27,841.01 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 


On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,263— 

RESOLVED'  That  this  Commission  approves  Traveling  Expense 
Voucher  in  amount  $133.45,  covering  expenses  of  Joseph  F. 
Murphy,  Deputy  City  Attorney,  taking  deposition  in  Salem, 
Oregon,  March  16-17-18,  1956,  in  action  of  Ashwroth  v  City  and 
County  of  San  Francisco,  Superior  Court  No.  454564. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,264— 

WHEREAS,  SFWD  Contract  No.  7^3-Laying  of  6"  and  g"  C.I. 
Mains  in  Dalewood  Way  east  of  Lansdale,  and  in    Marin  Street, 
Michican  to  Maryland,  contractor,  Fred  T.  Fairey,  should,  in 
accordance  with  the  time  limit  set  forth  in  said  contract,  be 
completed  on  or  before  January  2k,  1956;  and 

WHEREAS,  contractor  experienced  fifty  (50)  working  days 
of  unavoidable  delay  due  to  streets  not  being  brought  to 
grade  by  other  contractors;  and 

WHEREAS,  contractor  prosecuted  the  work  of  the  contract 
diligently: 

THEREFORE ,  BE  IT  RESOLVED*  That  this  Commission  hereby 
grants  an  extension  of  33  working  days,  for  which  liquidated 
damages  are  hereby  waived;  and 

BE  IT  FURTHER  RESOLVED*  That  the  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans 
and  specifications;  approves  credit  modification  of  contract 
in  amount  ^419.70;  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment  in  amount  j>3,175»00,  in 
favor  of  said  Fred  T.  Fairey,  under  said  SFWD  Contract  No. 7^3. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron^  Cameron, 
Rousseau 
Absent :  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,265"- 

RESOLVED    That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  that  1956-57 
Budget  Estimates  be  amended,  as  follows: 

Index 

6.7^5~San  Francisco  Water  Department 

860.000  Retirement  Allowance  $32,804.00 
900.000  Provision  for  Surplus  Fund, Charter 

Section  127  *+7, 196.00 
7^7.000  Capital  Improvement  Project,  Ad- 
ditions and  Betterments  -80,000.00 

$  oT5o 

Vote:  Ayes    Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,266 — 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  theCity  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrant  in  amount  $673.37,  against 
such  funds  as  are  or  will  be  legally  available,  in  payment 
of  the  claim  of  Tommie  and  Frank  Roberts,  for  accident  of  March 
30,  1956. 

Appropriation  No.  5. 735. 804.000 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  wa.s  adopted: 

— RESOLUTION  NO.  16,267— 

WHEREAS,  SFWD  Contract  No.  740-Roofing  and  Fencing  of 
Francisco  Street  Reservoir,  contractor,  Roy  Madsen,  should, 
in  accordance  with  the  time  limit  set  forth  in  said  contract 
be  completed  on  or  before  March  12,  1356;  and 

WHEREAS'  contractor  experienced  five  working  days  of 
unavoidable  delay  waiting  for  the  San  Francisco  Water 
Department  to  empty  the  reservoir;  and 

WHEREAS'  contractor  prosecuted  the  work  of  the  contract 
diligently: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  hereby 
grants  an  extension  of  one  working  day,  for  which  liquidated 
damages  are  hereby  waived. 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans 
and  specifications;  approves  Credit  Modification  of  Contract 
in  amount  $84.00;  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment  in  amount  $6,660.20,  in  favor 
of  Roy  Madsen,  under  said  SFWD  Contract  No.  740. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  16,268— 

i 

RESOLVED    That  this  Commission  approves  the  following 
Contract  Payments: 

Contract  Payment  in  amount  $47,084.68,  in  favor  of  Lowrie 
Paving  Co.,  under  SFIA  Contract  No.  153,  Grading,  Paving  and 
Utility  Extensions. 

Contract  Payment  in  amount  $3,781.57,  in  favor  of  Arthur 
Brothers,  under  SfIA  Contract  No.  193-Additional  Gateroom 
Facilities  and  Curbs  for  Concourses. 

Contract  Payment  in  amount  $6,477.05,  in  favor  of  M&K  Corpora- 
tion, under  SFWD  Contract  No.672-Relocation  of  Crystal  Springs 
60"  and  44"  Pipe  Lines. 

Contract  Payment  in  amount  $59,57U34,  in  favor  of  Peter 
Kiewit  Sons  Co.,  under  SFWD  Contract  No.  734-Construction  of 
Crystal  Springs  and  Sunset  Supply  Lines,  Hillsborough  Tunnel. 

Contract  Payment  in  amount  $21,4-56.00,  in  favor  of  Payne 
Construction  Co.-,  under  Municipal  Railway  Contract  No.  440, 
Constructing  Turntable  and  Appurtenances  at  Hyde  and  Beach 
Streets. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  HO.  16,269— 

RESOLVED*  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  the  following: 
Hetch  Hetchy  Request  for  Funds,  in  amount  $1,500.00,  under 
Appropriation  No.  5.911.815.000,  to  provide  for  deficiency 
in  the  appropriation  for  Accident  Compensation. 

Hetch  Hetchy  Project  Request  for  Funds,  in  amount  $1,200.00, 
under  Appropriation  No.  855-550.005,  to  provide  for  con- 
struction of  staff  gage  in  connection  with  hydrography  phase 
of  Cherry  Valley  Reservoir. 

Water  Department  Request  for  Funds,  in  amount    $41,550, 00 A 
under  Appropriation  No.  5,745*870.000,  to  provide  for  payment 
of  taxes. 

In  amount  $150.00,  under  Appropriation  No.  5.745.815.000,  to 
provide  for  payment  of  3-year  policy  on  Comprehensive  Plate 
Class  Policy. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,270— 

RESOLVED'  That  Resolution  No.  16,006,  adopted  December 
27,  1955/  entering  into  supplemental  agreement  with  the  United 
States  Post  Office,  under  the  provisions  of  which,  the  exist- 
ing agreement  between  City  and  County  of  San  Francisco  and  said 
United  States  Post  Office,  providing  for  transportation  of 
postal  employees  by  the  Municipal  Railway  for  the  sum  of 
•i75, 000, 00  per  year,  was  amended  to  provide,  effective  Julyl, 
1955/  for  payment  of  $7^,250.00,  be  and  the  same  is  amended,  to 
have  the  effective  date  read,  July  1,  1954, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,271  — 

RESOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation,  in  amount  $40,000.00,  to  create  a  Stores  Re- 
volving Fund,  for  the  San  Francisco  International  Airport. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,272— 

RESOLVED^  That  this  Commission  hereby  requests  the 
Board  of  Supervisors  to  adopt  a  resolution,  authorizing  ac- 
ceptance of  an  easement  deed  from  W#  Orris  Williams  and  Doris 
W.  Williams,  his  wife.,  said  easement  in  area  0,057  acre,  needed 
jfor  placing  excavated  material  from  the  Hillsborough  Aqueduct 
Tunnel,  situated  in  the  City  of  Hillsborough,  San  Mateo  County, 
and  that  the  sum  of  $100,00  be  paid  therefor  from  Appropria- 
tion No.  5.7^7.507.000. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

RESOLUTION  NO.  16,273— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  this  Commission  hereby  authorizes  and  approves 
the  following  write-offs  of  uncollectible  accounts  receivable, 
which  are  more  than  90  days  past  due  and  theadjustment  of 
accounts  receivable: 

San  Francisco  Water  Department: 

Per  list  dated  March  6,  1956,  in  amount  $487.48 
Per  list  dated  April  3,  1956,  in  amount  4^97.92 

San  Francisco  International  Airport: 

Per  list  dated  April  2,  1956,  in  amount  $  19.78 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,274— 

RESOLVED^  That  the  Manager  of  Utilities,  for  and  on  behalf 
of  the  Commission,  is  hereby  authorized  to  execute  General 
Release  to  Liberty  Mutual  Insurance  Co.,  involving  the  payment 
by  said  Company  in  the  sum  of  $225,05,  to  Cleveland  Wrecking 
Co.,  for  effecting  certain  repairs  to  a  portion  of  the  old 
Terminal  Building,  San  Francisco  International  Airport,  damaged 
by  said  Cleveland  Wrecking  Co.,  in  the  performance  of  Airport 
Contract  No*  171* 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,275— 

RESOLVED'  That  this  Commission  hereby  authorizes  call 
for  public  bids  for  the  work  of  SFWD  Contract  No.  759,  For 
Reroofing  Potrero  Heights  Reservoir, 

Vote:  Ayes  -Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,276-- 

RESOLVED^  That  this  Commission  hereby  requests  the  Con- 
trollers approval  of  San  Francisco  International  Airport 
Request  for  Funds,  as  follows: 

Transferring  from  Allotted-Appropriation  Mo.  5.715.231.725, 
to  credit  of  the  following  appropriations,  for  the  balance  of 
the  fiscal  year: 

In  amount  $7,250.00,  Appropriation  No.  5.725.200.000, 
Contractual  Services. 

In  amount  $900.00,  Appropriation  No.  5.725.216.000, 
Maintenance  of  Automotive  Equipment 
In  amount  $3,500.00,  Appropriation  No.  5.725.300.000, 
Materials  and  Supplies. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,277— 

i 

RESOLVED    That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  the  hereinbelow  compromise  settlements  for 
damages  which  the  Municipal  Railway  has  against  the  following: 


Amount 

Compromise 

Debtor 

Billed 

Settlement 

Highway  Transport,  Inc. 

$123.25 

$  103.30 

C-erald  C.  Miner 

28.93 

22.63 

Mc  Kesson  &  Robbins,  Inc. 

29.50 

26.35 

Peninsula  Truck  Rental 

172.01 

156.26 

J.  A.  Folger  &  Co. 

159. 41 

137.36 

L.  A,  Weatherford 

54. SI 

49.56 

A.  G,  Rietdorf 

62.48 

50.93 

Jack  S.  Clawson 

56.28 

47.88 

Aubrey  C.  Davis,  Jr. 

115.53 

97.15 

Western  Truck  Lines,  Ltd. 

60.23 

47.63 

Pac.  Motor  Trucking  Co. 

34.96 

32.86 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16 f 278— 

RESOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for 

The  Laying  of  6-Inch  and  S-Inch  Cast  Iron  Mains  in 
Lyon,  Broderick,  Divisadero,Bay  Streets  and  Pacific 
Avenue  (replacement  of  existing  2"  and  smaller  mains) 

a.  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related 
specifications  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  be  and  the  same  is  hereby 
awarded  to 

San  Francisco  Water  Department 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  $42,87&.00,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated* 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  docu- 
ments necessary  to  provide  funds  for  certification  of  the 
above  contra.ct;  and  all  other  bids  for  the  above  described 
work  are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,279— 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Space  cX  Use  Permit, 
aq  follows: 

To:  Michael  E.  Coutches-Ef f ective  Date-May  1,  1956, 

Permit  to  occupy  Rooms  206A  and  206B,  approximately  266  sq, 
ft.,  former  Domestic  Terminal  Building;  payment  monthly  of 
$66.50,  plus  3-percent  of  the  gross  Brokerage  Commission  re- 
ceived each  month  for  Brokerage  transactions  involving  air- 
craft sales  and  1/2  of  1-percent  of  the  gross  revenue  received 
each  month  for  aircraft  sales. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,    seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,280— 

RESOLVED    That  pursuant  to  notice  of  intention  to 
adopt  Schedule  of  Rates  and  Charges  to  be  charged  for  Common 
Use  Facilities  of  the  San  Francisco  International  Airport, 
heretofore  published  as  is  required  by  the  Charter  of  the 
City  and  County  of  San  Francisco,  and  after  public  hearing 
being  held  in  accordance  with  the  aforesaid  notice,  the 
Schedule  of  Rates  and  Charges  for  Common  Use  Facilities  at 
the  San  Francisco  International  Airport,  submitted  by  the 
Manager  of  Utilities  to  this  Commission,  be  and  the  same  is 
hereby  approved,  a  copy  of  which  schedule  of  rates  and  charges 
is  hereby  annexted  and  made  a  part  hereof;  and 

BE  IT  FURTHER  RESOLVED'  That  the  said  Schedule  of  Rates 
and  Charges  for  Common  Use  Facilities  be  submitted  to  the 
Board  of  Supervisors  for  approval  as  required  by  Section 
130  of  the  Charter,  the  effective  date  for  such  schedule  to 
be  designated  by  the  Public  Utilities  Commission  following 
consideration  by  said  Board  of  Supervisors: 

BE  IT  FURTHER  RESOLVED'  That  in  accordance  with  File  No. 
S232,  Ordinance  73£^ ,  this  Commission  approves  and  hereby 
submits  to  the  Board  of  Supervisors  a  report  of  the  anticipated 
effect  of  the  foregoing  schedule  of  rates  and  charges  upon  the 
budget  of  the  San  Francisco  International  Airport  of  the 
current  and  ensuing  fiscal  year,  together  with  all  the  data 
supporting  such  conclusions,  and  a  statement  of  the  anticipated 
tax  subsidy,  if  any,  for  such  years. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,281  — 

RESOLVED*  That  San  Francisco  International  Airport  Porter 
Service  Permit  issued  in  favor  of  Thaddeus  Johnson  Porter 
Service,  be  and  the  sa.me  is  hereby  transferred  to  Thaddeus 
Johnson  Porter  Service,  Inc. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,282— 

RESOLVED^  That  this  Commission  approves  entering  into 
supplemental  agreement,  under  the  provisions  of  which,  that 
certain  lease  executed  with  Mercury  International  Sales  and 
Service  Corporation,  for  public  service  and  insurance  counter 
and  office,  San  Francisco  International  Airport,  is  amended 
to  cover  occupancy  of  Rooms  203  A-B-C  (493  scl«  ft.)  in  lieu 
of  Room  203E  (335  sq.  ft.)  presently  occupied  by  said  Corpora- 
tion, and  the  adjustment  of  rental  accordingly  at  rate  of 
50<£  per  sq.  ft,  per  month. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  HO.  16,283— 

RESOLVED^  That  the  United  Jet  Institute  occupying  office 
space  in  the  former  Domestic  Terminal  Building,  San  Francisco 
International  Airport,  is  hereby  granted  permission  to  place 
on  display  in  the  lobby  of  said  building,  a  jet  aircraft 
engine,  subject  to  liability  and  property  damage  insurance  of 
the  permittee  being  adequate  to  cover  the  situation. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,284— 

RESOLVED'  That  on  recommendation  of  the  General  Manager 
and  Chief  Engineer  of  the  San  Francisco  Water  Department,  this 
Commission  approves  the  terms  and  conditions  and  authorizes 
issuance  of  Revocable  Permit  covering  use  and  occupancy  of 
lands,  as  follows: 

To:  County  of  San  Mateo-Redwood  City 

Permit  to  install  a  drainage  culvert  across  a  portion  of 
the  Alameda  and  Hetch  Hetchy  rights  of  way  near  12th  Avenue 
and  Edison  Way,  near  Redwood  City,  to  alleviate  flooding  of 
Edison  Way  (no  fee) 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 


-10,073- 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— -RESOLUTION  MO.  16,283— 

RESOLVED'  That  on  the  recommendation  of  the  General 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water  Depart- 
ment, this  Commission  approves  the  terms  and  conditions  and 
authorizes  issuance  of  Revocable  Permit  covering  use  and 
occupancy  of  property,  as  follows: 

To:  Robert  Venturini,  South  San  Francisco 

Permit  for  the  growing  of  flowers  within  the  fenced  area 
of  the  Baden  Pump  Lot,  Orange  Avenue  and  El  Camino  Real,  South 
San  Francisco,  subject  to  a  consideration  of  $100.00  per  year. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,286— 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Space  or  Use  Permit, 
as  follows: 


To:  Barrett  National  Car  Rental  System,  Inc. 

Effective  Date:  Effective  with  inauguration  of  U-Drive  oper- 

tions  as  contemplated  by  Barrett  National  Car 

Rental  System,  Inc. 

Annual 

New  Terminal  Building:  Rental 

Room  23D,    approximately  82  sq.  ft. 

NW  Official  Area  2720  sq.  ft. 

Lot  No.  5  5^0  sq.  ft.    $  590.40 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
No:    Commissioner  Cameron 
Absent :  None 

Note:  Mr.  Frank  Barrett  appeared  before  the  Commission  in  con- 
nection with  aforesaid  permit;  he  requested  the  Com- 
mission to  give  consideration  to  the  necessity  of  the  Barrett 
interests  to  have  sales  office,  or  booth  in  a  more  proximate 
space  to  their  valet  area,  to  serve  their  valet  operation, 
U-Drive  and  selling  of  bus  tickets.    Commissioners  Del  Carlo 
and  Baron  will  inspect  the  premises  to  the  end  that  the  afore- 
said space  or  use  permit  may  be  modified  as  to  location  of 
booth. 
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Reports: 


Manager  of  Utilities  reported  on  attendance  of  the  General 
Manager  of  the  Municipal  Railway  of  the  Parking  Section  of  the 
Chamber  of  Commerce.    At  this  meeting,  Manager  of  the  Municipal 
Railway  brought  up  the  matter  of  parking  on  Powell  Street, 
between  California  and  Sutter  Streets.    In  connection  with 
this  parking  problem,  Commissioner  Del  Carlo  reported  on  his 
and  Commissioner  Martin's  appearing  at  a  meeting  of  the  Police 
Commission;  the  Police  Commission  through  its  Director  of 
Traffic,,  Mr.  Otto  Meyer  will  confer  with  Railway  Management 
in  an  endeavor  to  work  out  a  suitable  program  to  lessen  the 
great  number  of  accidents  involving  cable  cars  and  automotive 
vehicles. 

President  Joseph  Martin  ,  Jr.,  called  the  Commission's  attention 
to  a  deplorable    condition  affecting  operation  of  the  Municipal 
Railway  on  Clay  Street,  east  of  Kearny  Street;  attention  of 
the  Police  Commission  will  be  called  to  this  problem. 

The  matter  of  request  of  the  California  Pacific  Title  In- 
surance Company,  re  quitclaim  deed  to  the  old  College  Hill 
Pipe  Line  right  of  way,  Lot  k3,  Block  59,  Vista  Grande  Sub- 
division, Daly  City,  was  referred  to  Manager  and  Chief  Engineer 
of  the  Water  Department. 

The  Commission  directed  further  negotiation  re  request  of  a 
parking  lot  operator  for  use  of  portion  of  the  former  Municipal 
Railway  right  of  way,  at  rear  of  Tanforan  Race  Track. 

Submitted  to  the  Commission  for  consideration  was  the  disposal 
of  small  Hetch  Hetchy  parcels  in  Dumbarton  Tract,  Redwood  City; 
it  was  referred  to  Commissioner  Rousseau  for  study  and  report. 

Manager  of  Utilities  reported  on  Airport  Hotel;  draft  of  lease 
has  been  prepared  and  is  now  ready  for  submission  to  bidders. 
Commissioners  Baron  and  Rousseau  were  requested  to  review  the 
proposed  lease,  and  a  public  hearing  ordered  held  April  30, 
1956,  at  which  time,  all  interested  parties,  for  and  against, 
may  be  heard. 

In  response  to  query,  the  Commission  issued  a  statement,  re 
preparation  of  charter  amendments  relating  to  fixing  of  basic 
hours  and  days  of  work  and  providing  method  of  fixing  rates  of 
pay  for  platform  employees,  coach  and  bus  operators,  of  the 
Mun  i  c  i  pal  Ra  i 1 way . 

In  this  statement,  the  Commission  declared  that  the  basic  work 
day  for  operators  should  be  eight  hours,  to  be  completed  within 
ten  consecutive  hours;  basic  work  for  operators  should  be  five 
days  of  labor;  wage  fixing  formula  in  the  Charter  should  be 
reviewed  with  view  to  adjustments  consistent  with  an  eight  hour 
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work  day  and  five  day  work  week;  other  charter  sections  relative 
to  operators*  working  conditions  should  be  analyzed  with  a  view 
to  making  other  revisions  which  may  appear  necessary. 

The  statement  of  policy  is  of  necessity,  general  in  nature  and 
not  to  be  construed  as  applying  to  any  specific  legislation. 
When  legislation  has  been  prepared,  the  Coramissil  will  give 
it  consideration  and  will  offer  its  full  co-operation  with  the 
Mayor's  Committee  toward  the  end  that  charter  amendments  which 
will  improve  working  conditions  of  the  Municipal  Railway,  and 
at  the  same  time  be  acceptable  to  the  citizens  of  San  Francisco, 
may  be  recommended  to  the  electorate. 


THEREUPON  THE  MEETING-  ADJOURNED 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,042nd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  APRIL  16, 
1956,  COMMENCING  aT    2:00  P.  M. 


Called  to  Order 

Present:     Commissioners  Joseph  Martin,  Jr.,  Edw.  B#  Baron, 
Donald  A.  Cameron,  Oliver  M#  Rousseau 

Absent:      Commissioner  Daniel  F.  Del  Carlo  (on  behalf  of  the 
Commission,  attending  the  Annual  Meeting  of  the 
Airport  Operators  Council  in  Philadelphia,  Pa. ) 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Cameron 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  minutes  of  the  1,042nd  regular  meeting  of  the 
Commission  held  April  3,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO'  16,287— 

RESOLVED    That  this  Commission  approves  the  plans,  sub- 
mitted by  United  Air  Lines,  Inc.,  providing  for  construction 
by  said  United  Air  Lines,  Inc.,  in  their  leased  area,  New 
Terminal  Building,  San  Francisco  International  Airport,  new 
baggage  elevator  and  remodeling  of  chutes  and  counter. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,288-- 


RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  legally  available  in  payment  of  claims  against  the 
Municipal  Railway,  as  follows: 


Claimant 

Non-litigated  settlements 

?C  Maria  Perez 

SC  Lillian  Nunan 

kC  Dorothy  Hudson 

Mo  Liberty  Mutual  Ins.  Co. 

and  Jane  Rae  Lytle 
TC  Edward  N.  Arieta 
TC  Kiyo  Hirano 
TC  Seako  Hirano  and  Tom  S. 

Hirano 
TC  Vincent  L.  Durkee 

Litigated  Settlements: 


Date  of  Accident 

March  5,  1956 
March  22,  1956 
January  3,  1956 

January  17>  1956 
July  8,  1955 
November  2,  1955 

November  2,  1955 
January  26,  1956 


April  12,  195^ 


TC  Florence  T.  Coonon 
MC  Catherine  Treglown  aka 

Catherine  H.  Treglown,  now 

known  as  Catherine  Curran-August  31,  195^ 


MC  Ruth  P.  Horgan 
Mc  Gilbert  Schaper 
SC  Frank  Aveilhe  aka  Bob 

Aladdin 
TC  Menefee  Williams 
GO  " 

CC  Anna  L.  Mc  Kinney 

Judgment : 

MC  Emil  Hoffman 


August  11,  1953 
November  26,  1953 

July  3,  195^ 
December  14,  1954) 
December  20,  1954) 
May  22,  1952 


January  10,  1956 


Appropriation  No*  5.735.804.000 


Settlement 

$  146.32 
150.00 
1,100.00 

102.00 
800.00 
1,850.00 

1,278.64 
359.70 


4,000.00 


4,750.00 
11,000.00 
9,500.00 

750.00 

275.00 
2,000.00 


68.00 
$  38,129.66 


Vote:  Ayes-    Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,289— 

RESOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  the  contract  for  the 

Laying  of  6-Inch  Cast  Iron  Mains  in  Euclid  and 
Ninth  Avenues  (Replacement  of  Existing  li"  and  2" 
Mains)  SFWD  Specification  No.  755 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related  speci- 
fications for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Michael  Murphy,  Jr. 

he  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  $15,370.00,  said  sura  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED^  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract; and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  C^rlo 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,290— 

* 

RESOLVED    That  this  Commission  hereby  requests  the 
Controller's  certification  of  Modification  of  Contract  in 
amount  $450.00,  under  HHWS  Contract  No.  280-Gaging  Station 
at  Cherry  Diversion  Dam,  contractor,  Chas.  I,  Cunningham  Co., 
covering  the  following: 

Modify  and  relocate  North  Anchor  as  shown  on 
HHWS  Drawing  No.  A-960 

BE  IT  FURTHER  RESOLVED'  That  because  of  above  modifica- 
tion, contract  time  is  hereby  extended  from  December  1,  1955 
uo  January  21,  1956. 

Vote:  Ayes- Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the-  following  resolution  was  adopted: 

— RESOLUTION  NO,   16,291  — 

WHEREAS,  by  the  terms  of  SFIA  Contract  No,  156-Improve- 
ments  to  Power  Supply  for  North  Field  Area,  San  Francisco 
International  Airport,  Manning  and  Whitaker,  contractors,  were 
to  complete  all  work  under  the  contract  on  October  18,  l§55;and 

WHEREAS    the  Contractor  placed  orders  for  the  electrical 
materials  and  equipment  before  the  official  date  of  the  con- 
tract, and  was  promised  delivery  of  the  equipment  by  the 
several  vendors  to  allow  sufficient  time  to  perform  the 
necessary  field  installations  within  the  contract  period;  and 

WHEREAS*  the  Contractor  experienced  extensive  unavoidable 
delays  in  the  delivery  of  the  required  materials  and  equipment 
beyond  the  scheduled  delivery  dates,  amounting  to  236  calendar 
days : 

THEREFORE,  EE  IT  RESOLVED,  That  the  time  allowed  for  com- 
pletion of  SflA  Contract  No,  156,  be  and  the  same  is  hereby 
extended  115  calendar  days  to  February  10,  1956,  the  actual 
date  of  completion  and  that  liquidated  damages  be  waived  for 
the  period  of  such  extension;  and 

BE  IT  FURTHER  RESOLVED'  that  the  work  of  said  SFIA  Con- 
tract No.  156  is  accepted  as  being  a,tisfactory  as  completed  in 
accordance  with  plans  and  specifications  and  that  Certificate 
of  Acceptance  and  Authorization  for  Final  Payment  is  approved 
inthe  amount  of  $10,663*33>  in  favor  of  Manning  and  Whitaker, 

Vote:  Ayes — Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,292— 

RESOLVED'  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  specifi- 
cations; approves  Credit  Modification  of  Contract  in  amount 
J  3,271.29;  approves  Certificate  of  Acceptance  and  Authoriza- 
■~:on  for  Final  Payment  in  amount  $4l, 207,83,  in  favor  of 
S,  &  Q,  Construction  Company,  under  SFIA  Contract  No,  175, 
Constructing  Sewage  Treatment  Plant. 

Vote:  Ayes-Commissioners  Martin,  B^ron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO. 16,293 — 

RESOLVED'  That  this  Commission  approves  the  following 
Contract  Payment  Authorizations: 

Contract  Payment  in  amount  $70,236,90,  in  favor  of  Rothschild, 
Raff in  and  Weirick,  under  HHWS  Contract  Wo.  274-Cherry  River 
Project-Spillway  and  Outlet  Works. 

Contract  Paiyment  in  amount  $8,425.46,  in  favor  of  Wixson 
and  Crowe,  Inc.,  under  HKWS  Contract  No.  272R,  Cherry  River 
Project-Cherry  Valley  Dam  Reservoir  Clearing. 

Contract  Payment  in  amount  $125.00,  in  favor  of  Walter  L. 
Huber,  under  agreement  for  services  as  consultant  engineer, 
Cherry  Valley  Dam  Project, 

Contract  Payment  in  amount  $125*00,  in  favor  of  Walter  L. 
Huber,  under  agreement  for  services  as  consultant  engineer, 
Ketch  Hetchy  Power  Plants. 

Contract  Payment  in  amount  $3,449.07,  in  favor  of  Fred  T, 
Fairey,  under  SFWD  Contract  No,  739-Laying  6-Inch,  8-Inch 
and  12-Inch  Cast  Iron  Mains  in  Panorama  Terrace  Wo.  1. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo, 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,294— 

RESOLVED'  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in    accordance  with  plans  and  speci- 
fications; approves  Credit  Modification  of  Contract  in 
amount  $961.50;  approves  Certificate  of  Acceptance  and  Authori- 
zation for  Final  Payment,  in  amount  $2,850,47,  in  favor  of 
0,  J.  Collins  Co.,  under  SFWD  Contract  No.  7l6-Construction 
cf  Mc  Laren  Park  and  Crocker  Amazon  Pump  Stations. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,295— 

RESOLVED'  That  this  Commission  hereby  authorizes  call  for 
public  bids  for  the  work  of  SFIA  Contract  No.  194-Extension  of 
Aircraft  Parking  Apron  and  Related  Work. 

Vote:  Ayes-   Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,296— 

RESOLVED'  That  this  Commission  requests  the  Controller's 
approval  of  the  following  Request  for  Funds: 

Bureau  of  Light,  Heat  and  Power  Request  for  Funds: 

In  amount  $50.00,  to  cover  deficiency  in  appropriation 
5.715*200.000,  Contractual  Services. 

In  amount  $100,00,  to  cover  deficiency  in  appropriation 
No.  5.715*300,000,  Materials  and  Supplies. 
In  amount  $600.00,  under  Appropriation  No.  5.715.231 ,000, 
Lighting  of  Public  Buildings. 

In  amount  $8^5.00,  under  Appropriation  No.  5*911. 815*715, 
Retirement  Allowance. 

Municipal  Railway  Request  for  Funds,  in  amount  $1,500.00, 
under  Appropriation  No.  853.510.001,  to  provide  for 
replacement  of  waiting  station  at  Euclid  and  Collins 
Streets. 

Municipal  Railway  Request  for  Funds,  in  amount  $19,780.00, 
transferring  from  5.735t301.0C0-Tires  and  Tubes*  to 
credit  of  Appropriation  No-„  5.735.300^000,  Materials  and 
Supplies. 

Water  Department  Request  for  Funds: 

In  amount  $42,878.00,  under  Appropriation  N0.  5.7^7.529. 
030,  to  provide  for  certification  of  San  Francisco  Water 
Department  Contract  No.  752-Laying  of  6-Inch  and  8-Inch 
Cast  Iron  Mains  in  Lyon,  Broderick,  Divisadero,  Bay  and 
Pacific  Streets. 

In  amount  $10,000,00,  under  Appropriation  No.  5.7^7.524. 
000.59,  to  provide  for  purchasing  land  required  for 
Crystal  Springs  Pipe  Line  No.  3. 

Hetch  Hetchy  Project  Request  for  Funds: 

In  amount  $800.00,  under  Appropriation  No.  5.755.200,000, 
Contractual  Services. 

In  amount  $2,500,00,  under  Appropriation  No.  5.755.251.000, 
Subsistence  and  Care  of  Persons. 

Vote:  Ayes- Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,297-- 

RESOLVED'  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for  the 

Laying  of  6-Inch  Cast  Iron  Main  in  Drake  Street 
between  Prague  Street  and  Baltimore  Way  (Sutro 
Project),  SFWD  Specification  No.  758 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in    the  related 
specifications  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  be  and  the  same  is  hereby  awarded 
to 

Fred  Tf  Fairey 

he  being  the  lowest  regular  and  responsible  bidder  for  the  work 
aforesaid  at  ;p8, 65^.50,  said  sum  being  the  total  price  for 
the  lowest  bid  submitted  on  the  basis  hereinabove  stated, 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  the  certification  of  the  above 
contract;  and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  RO.  16,298— 

RESOLVED'  That  Dion  R.  Holm,  City  Attorney  for  the  City 
nd  County  of  San  Francisco,  is  hereby  authorized  to  accept  the 
sum  of  $600,00  in  settlement  of  the  case  of  City  and  County  of 
San  Francisco  vs  Milton  S,  Clark  and  David  Rodriquez,  Municipal 
Court  No.  3^8562  and  to  execute  releases  in  favor  of  said 
Milton  S,  Clark  and  David  Rodriquez  only. 

Vote:  Ayes-  Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,299- 

RESOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  Hetch  Hetchy  Project  funds,  in  amount  $706,961.50 
under  the  19^9  Cherry  Valley  Dam  Bond  Fund,  to  provide  for 
construction,  inspection,  supervision  and  field  engineering 
for  the  Cherry  Valley  Project-Eleanor-Cherry  Tunnel,  diverting 
water  of  Lake  Eleanor  into  Cherry  Valley  Reservoir,  at  an  es- 
timated cost  of  $1,000,000.00. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO. 16,300- 

RESOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  funds,  in  amount  $62,450.00,  from  such  funds  as 
□re  available,  to  credit  of  Appropriation  No.  5.715. 503. 000, 
to  provide  additional  funds  required  for  installation  of 
Street  Lighting  in  Western  Addition,  declared  underground. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,301- 

RESOLVED    That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental 
approDriation  of  Hetch  Hetchy  Project  funds,  in  amount 
0,500.00,  to  provide  for  deficiency  in  the  appropriation 
for  temporary  salaries. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo. 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,302— 

RESOLVED,  That, that  portion  of  Resolution  N  .  16,250, 
adopted  April  2,  1956,  in  the  matter  of  San  Francisco  Inter- 
national Airport  Space  or  Use  Permit,  issued  to  Slick  Airways, 
covering  occupancy  of  paved  area  of  75,005  sq.  ft.,  be  and  the 
same  is  amended  to  read  70,005  sq.  ft. 

Vote:  Ayes- Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,303-- 

WHEREAS,  SFWD  Contract  No.  729,  for  the  Laying  of  6-Inch 
and  S-Inch  Cast  Iron  Mains  in  Dwight,  Bright  and  Hudson 
Streets,  contractor,  San  Francisco  Water  Department,  should,  in 
accordance  with    the  time  limit  set  forth  in  said  contract  be 
completed  on  or  before  October  11,  1955 >  and 

WHEREAS  contractor  experienced  118  working  days  of  un- 
avoidable delay  due  to  streets  not  being  brought  to  gra,de  by 
other    contractors;  and 

WHEREAS,  contractor  prosecuted  the  work  of  the  contract 
diligently: 

THEREFORE,  BE  IT  RESOLVED,     That  this  Commission  hereby 
grants  an  extension  of  115  days  and  liquidated  damages  are 
nereby  waived. 

BE  IT  FURTHER  RESOLVED    That  the  work  is  accepted  as  being 
satisfactorily  completed  in'accordance  with  plans  and  specifi- 
cations. 

Vote:  Ayes-Commissioners  Martin^  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Cameron,  seconded  b  y  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,304— 

RESOLVED'  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  necessary  legislation,  for 
submission  to  the  Board  of  Supervisors,  authorizing  an 
exchange  of  easements,  in  width,  ten  feet  (10')  with  the  City 
of  Redwood  City,  within  Blocks  9  and  13  of  Highlands  of  Emerald 
Lake  Subdivision  No,  1,  Redwood  City,  as  delineated  on  San 
Francisco  Water  Department  Drawing  No.  C-75^« 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,305-- 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  Water  Department  Revocable  Permits,  as 
follows: 

To:    Richard  F.  O'Leary 

To:    Edward  E.  York 

Permit  to  occupy  for  domestic  garden  purposes  only,  portion 
of  the  Bay  Division  Pipe  Line  No.  3  right  of  way,  being  30  feet 
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in  depth,  opposite  Lot  16,  Block  2k,  Sterling  Highlands  Sub- 
division, and  opposite  Lot  17,  Block  2k,  respectively;  no  fee. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 


Reports: 

Municipal  Railway: 

Mr.  E«  W«  Littlefield,    President  of  the  San  Francisco 
Chamber  of  Commerce,  presented  to  the  Commission,  an  Analysis 
and  Report  of  the  Municipal  Railway  of  San  Francisco,  prepared 
under  the  direction  of  Alan  K.  Browne,  Vice  President,  Bank  of 
America,  Vice  President,  San  Francisco  Chamber  of  Commerce, 
Chairman,  Mass  Transit  Section,    The  report  covered  eleven 
years  of  Municipal  Railway  operation  since  the  City  of  San 
Francisco  took  over  the  Market  Street  Railway  properties. 
An  interesting  quotation  from  the  letter  of  Mr.  Littlefield 
reads : 

"The  Municipal  Railway  of  San  Francisco  faced  with 
almost  insurmountable  problems  in  the  Post  World  War 
II  Decade,  has  made  substantial  progress  in  its 
efforts  to  serve  the  riding  public.    The  fMuni'  has 
survived  its  period  of  travail.    It  is  no  longer 
the  subject  of  hackneyed  jokus.    With  new  modern 
equipment,  improved  services,  it  can  meet  the  current 
needs  of  the  community's  local  transportation  habits* 
San  Franciscans  should  ponder  how  well  the  job  has 
been  done  at  a  minimum  of  expense  to  the  taxpayer. 
The  fMunif  is  an  important  asset,  as  an  examination 
of  its  balance  sheet  will  disclose. 

Mr.  Browne  and  Mr.  Fox  of  the  Chamber  were  present  in  the 
presentation  of  the  report.    Mr.  Browne  stated  that  in  his 
opinion,  the  Municipal  Railway  compares  well  with  other 
cities  and  expressed  thanks  for  the  coopere/fcion  of  staff  in 
preparation  of  the  report.    President  Joseph  Martin,  Jr., 
thanked  the  Cha.mber  for  their  interest  and  pledged  cooperation 
of  the  Commission  in  all  activities  under  the  jurisdiction  of 
the  Commission,  that  may  come  before  the  Chamber  of  Commerce. 

oooooooo 

Automotive  Repair  Shop.    President  Joseph  Martin,  Jr.,  reviewed 
letter  he  has  prepared  for  presentation  to  the  Mayor.  Com- 
missioners Martin  and  Del  Carlo  are  impressed  with  the  facili- 
ties, management  and  staff  of  the  Municipal  Railway  shop  at 
2kth  and  Utah;  they  noted  that  the  shop  could  handle  a  great 
deal  more  work  than  it  now  does,  and  in  the  interest  of  economy 
and  efficiency,  they  plan  to  investigate  a.  policy,  under  which, 
automotive  repair  work  of  the  Water  Department  be  transferred 
to  the  24th  and  Utah  Shop;  that  it  might  be  advantageous  to  the 
City  as  a  whole,  to  have  all  of  the  automotive  equipment  repairec 
and  serviced  at  this  shop. 
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Advertising  Lease:    Commissioners  Baron  and  Cameron  reported 
on  Municipal  Railway  advbrtising;  the  present  lease  holder,  is 
developing  plans,  engaging  the  services  of  a  commercial  artist, 
to  the  end  "that  a  more  realistic  revenue  may  accrue  to  the 
City. 

Rapid  Transit:    President  Joseph  Martin,  Jr.  stated  that  all 

activities  of  the  Municipal  Railway  should 
reflect  rapid  transit  thinking;  representatives  of  the  Bay 
Area  Rapid  Transit  Group  will  be  invited  to  confer  with  the 
Commission. 

oooooooooooooo 
San  Francisco  International  Airport: 

Mr.  Fox  of  the  San  Francisco  Chamber  of  Commerce,  stated  that 
the  Chamber  was  vitally  interested  in  Phillipine  Airlines  re- 
suming commercial  activities  and  stressed  that  every  effort 
will  be  made  to  have  the  Company  operate  from  the  San  Fran- 
cisco International  Airport* 

Messrs  Hansen  and  Grough  of  the  Oakland  Airmotive  Co.,  appeared 
before  the  Commission  in  clarification  of  items  of  the  Fixed 
Base  Operator  Lease,  bids  for  which  are  to  be  received  April 
23,  195b.    The  Company  was  particularly  concerned  about  the 
term  for  construction  of  a  hangar.    The  Company  is  of  the 
belief  that  the  term  of  the  proposed  lease  was  too  short, 
particularly  in  the  light  of  construction  of  a  hangar  approxi- 
mating $400/500,000.00;  they  expressed  a  desire  of  a  period 
of  kO  years  to  amortize  costs;  they  also  expressed  a  belief 
that  the  area  under  the  proposed  lease  was  inadequate  for 
their  type  of  operation  ?nd  suggested  other  areas;  they  also 
desired  information  in  the  matter  of  release  from  rental  of 
Hangar  No.  1,  if  they,  under  the  proposed  lease,  were  to  con- 
struct a  large  hangar.    Commissioners  Baron  and  Cameron  were 
delegated  to  confer  with  the  company  to  resolve  the  points  in 
question.     (In  connection  with  this  matter,  President  Joseph 
Martin,  Jr.,  stated  that  inasmuch  as  he  had  incorporated  the 
company  a  few  years  ago,  but  having  no  connections  now,  he 
would  not  participate  in  any  discussions  of  the  Company  and 
would  refrain  from  all  voting). 


In  the  matter  of  helicopter  service  to  the  Airport,  Mr.  James 
S.  Ricklefs  of  the  Rick  Helicopters,  Inc.,  will  be  requested 
to  present  to  the  Commission,  a  review  of  the  Company's  applica- 
tion before  the  Civil  Aeronautics  Board,  providing  for  this 
type  of  service. 

The  City  Attorney's  Office  was  requested  by  President  Joseph 
Martin,  Jr.,  to  procure  a  copy  of  the  Burmuda  Treaty,  to  the 
end  that  all  Foreign  Flag  Air  Carriers  permitted  to  operate 
to  and  from  the  United  States  be  available  to  the  Commission 
for  future  possibilities* 

Mr.  Frank  Needles  of  the  City  Attorney's  Office  advised  that 
the  Civil  Aeronautics  Board  will  hold  a  week's  hearing  in  San 
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Francisco,  commencing  May  22,  1955  in  the  matter  of  applica- 
tions for  West  Coast-European  Case, 

President  Joseph  Martin,  Jr.,  expressed  concern  over  City's 
interventions  in  commercial  airline  applications  for  fear  that 
others  may  be  adversely  affected  and  not  in  the  best  interests 
of  San  Francisco. 

00000000000000 

Manager  of  Utilities  reported  on  the  City  Attorney's  opinion 
No,  1066,  entitled  Airport  Sewage  System-Rates  and  Charges  to 
Lessee:    Action:  Noted. 

In  the  matter  of  offerings  by  interested  parties  in  Water 
Department  surplus  lands,  the  matter  was  referred  to  Com- 
missioner Cameron  for  review  and  study. 

Manager  of  Utilities  reported  ^n  the  proposed  approval  of  the 
method  of  allocation  of  capital  and  annual  expense  as  set  forth 
inthe  Wehe  Report, 

The  Wehe  Report,  a  study  of  Hetch  Hetchy  Power  Rates  is  very 
complex  and  has  many  ramifications.    To  the  end  that  the  Com- 
mission be  properly  informed,  staff  members  of  the  Hetch 
Hetchy  Department  are  to  appear  before  the  Commission  to  review 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,044th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  c%2  -  CITY  HaLL  -  APRIL  23, 
1956,  COMMENCING  AT  2:00  P.  M. 


Called  to  order 

Present:  Commissioners  Joseph  Martin,  Jr.,  Daniel  F.  Del  Carlo, 
Edw.  E.  Baron,  Donald  a.  Cameron,  Oliver  M.  Rousseau 

Absent :  None 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Baron. 


On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  minutes  of  the  l,0U3rd  regular  meeting  of  the 
Commission  held  April  3.6,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 

Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  l6,306— 

RESOLVED'  That  this  Commission  approves  all  non-civil 
service  and  temporary  appointments  and  removals  made  by  the 
Manager  of  Utilities  for  the  month  of  March,  1956 ;  and 

BE  IT  FURTHER  RESOLVED'  That  a  report  of  said  appoint- 
ments and  removals  be  transmitted  to  the  Civil  Service  Com- 
mission and  to  the  Controller, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,307— 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the  Municipal 
Railway,  as  follows: 


Claimant 

Non-litigated  settlements 

TC  Pearl  M.  Greene 
MC  Maude  ^Edward  S.  White 
MC  Arthur  H.  Meussdorffer 
SC  Nancy  Jane  Kenney,  minor 
CC  Arthur  J.  Field 


Date  of  Accident 

February  27,  1956 
March  30,  1555 
October  11,  1955 
December  3,  1955 
January  20,  1956 


Settlement 


$ 


377.00 
103.05 
500.00 
455.00 
493.77 


Litigated  settlements: 


MC  Lucy  Mouradian                      August  11,  1953  8,750.00 

TC  Theodore  P.  Nichols               April  6,  1954    .  300.00 

SC  Oser  Estate  Corporation        September  23,  1955  184.23 

Appropriation  No.  5.735.804.000  $11,163.05 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,308— 

RESOLVED'  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  speci- 
fications; approves  Modification  of  Contract  in  amount 
#3, 475*52,  to  set  the  full  contract  price  and  to  increase  by 
the  amount  indicated  the  funds  heretofore  provided;  approves 
Certificate  of  Acceptance  and  Authorization  for  Final  Pay- 
ment in  amount  #21,466.02,  in  favor  of  Michael  Murphy,  Jr., 
under  San  Francisco  Water  Department  Contract  No.  746,  Laying 
cf  6-Inch  and  8-Inch  Mains  in  Anderson,  Ellsworth,  Gates, 
Folsom,  Marsilly,  Chenery  and  Arlington  Streets. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner , Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  wa.s  adopted: 

—RESOLUTION  NO,  16,309— 

WHEREAS,  SFWD  Contract  Mo,  718,  Construction  of  Mc  Laren 
Park  Standpipe,  contractor,  Chicago  Bridge  and  Iron  Company, 
should,  in  accordance  with  the  time  limit  set  forth  in  said 
contract,  be  completed  on  or  before  March  22,  1356*  and 

WHEREAS,  contractor  experienced  thirteen  (13)  working  days 
of  unavoidable  delay  due  to  severe  weather  conditions  which 
under  the  terms  of  the  contract  shall  not  be  computed  as  work 
days;  and 

WHEREAS*  contractor  prosecuted  the  work  of  the  contract 
diligently: 

THEREFORE,  BE  IT  RESOLVED/  That  this  Commission  hereby 
grants  an  extension  of  three  (3)  working  days  for  which 
liquidated  damages  are  hereby  waived:  and 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans  and 
specifications;  approves  Credit  Modification  of  Contract  in 
amount  ^599*31;  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment  in  the  amount  of  i>8, 151.18, 
in  favor  of  Chicago  Bridge  and  Iron  Company,  under  said  SFWD 
Contract  No.  118. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  N0t  16,310— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller to  draw  warrant  in  amount  ^>24l#50,  in  favor  of  F.  B, 
Butler,  Manager,  San  Francisco  International  Airport,  to  cover 
expenses  incurred  during  lunchecon  conference  concerning  the 
development  of  plans  to  meet  the  future  requirements  of  the 
Airport  and  the  establishment  of  an  Advisory  Committee. 

Vote:  Ayes -Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,311— 

RESOLVED    That  that  certain  San  Francisco  International 
Airport  Space'or  Use  Permit,  issued  in  favor  of  Don  R.  Efting, 
under  Authority  of  Resolution  No.  16,211,  adopted  March  IS, 
1956,  covering  occupancy  of  space  in  the  Former  Domestic 
Building,  be  and  the  same  is  hereby  revoked,  as  of  the 
effective  date  of  said  permit. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.   16, 312— 

RESOLVED'  That  Resolution  No.  16,226,  adopted  March 
26,  1556,  which  authorized  issuance  of  San  Francisco  Inter- 
national Airport  Space  or  Use  Permit,  in  favor  of  Hertz 
Drivurself  Stations,  Inc.,  covering  occupancy  of  areas,  be 
and  the  same  is  hereby  amended  to  read,  permittee-The  Hertz 
Corporation. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  b  y  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO  .  16,313 — 

RESOLVED'  That  this  Commission  hereby  requests  the 
Controller's  approval  of  the  following  Requests  for  Funds: 

Public  Utilities  Commission-General  Office  Request  for  Funds, 
transferring  the  sura  of  $325.00,  from  Appropriation  No.  5*707. 
200.000,  Contractual  Services,  to  credit  of  Appropriation  No. 
5o705.300.OOQ,  in  amount  $ 1 50. 00-Mate rials  and  Supplies;  to 
Appropriation  No.  5.707.203.000,  in  amount  $75.00,  Contractual 
Services,  Bureau  of  Public  Service;  to  Appropriation  No,  5.707. 
300.000,  in  amount  $100. 00-Mate rials  and  Supplies,  Bureau  of 
Public  Service. 

Water  Department  Request  in  amount  $2,000*00,  under  Appropria- 
tion No.  5.911.815.000,  to  provide  for  payment  of  compensation 
insurance. 

Bureau  of  Light,  Heat  and  Power  Request  for  Funds, transferring 
from  Appropriation  No.  5.715.231.001,  in  amount  $150.00,  to 
credit  of  Appropriation  No.  5.715.200.00,  Contractual  Services 
in  amount  $100.00  and  to  Appropriation  No.  5.313.200.715, 
in  amount  $50.00,  Purchaser-Reproduction. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  l6,3lU-~ 

RESOLVED,  That  this  Commission  approves  entering  into 
agreement  with  the  Pacific  Telephone  and  Telegraph  Company, 
under  the  general  provisions  of  which,  said  Pacific  Telephone 
and  Telegraph  Company  is  permitted  in  accordance  with  lease 
provisions,  to  make  certain  permanent  improvements  in  their 
leased  area  in  the  Former  Domestic  Terminal  Building,  San 
Francisco  International  Airport,  at  a  cost  of  &7, 719.00,  said 
cost  to  be  amortized  by  said  Pacific  Telephone  and  Telegraph 
Company,  through  deferred  rental  at  the  rate  of  $141,68  per 
month  for  months. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,31ft— 

RESOLVED'  That  this  Commission  hereby  requests  the 
Director  of  Property  to  take  such  steps  as  are  necessary  for 
razing  that  certain  building,  known  as  the  former  Municipal 
Railway  Substation  Building,  Millbrae,  San  Mateo  County,  said 
razing  to  be  accomplished  by  sale  to  the  highest  bidder,  or 
if  no  bid  is  received,  then  to  the  party  who  will  do  the 
work  at  the  least  expense  to  the  City,    provided  that  the  award 
of  razing  said  building  at  a  given  price,  shall  be  subject  to 
confirmation  or  rejection  by  the  Commission. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  cf  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,316— 

RESOLVED'  That  Resolution  N?.  16,250,  which  in  part 
authorized  issuance  of  San  Francisco  International  Airport 
Space  or  Use  Permit,  in  favor  of  Flying  Tiger  Line,  Inc., 
covering  occupancy  of  space  at  a  monthly  rental  of  $7^6.67,  be 
and  the  same  is  amended  to  read-monthly  rental  of  $671.66. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,317-- 

RESOLVED'  That  on  recommendation  of  the  General  Manager 
and  Chief  Engineer-San  Francisco  Water  Department,  this 
Commission  approves  the  terms  and  conditions  and  authorizes 
issuance  of  Revocable  Permit,  as  follows: 

To:  City  of  South  San  Francisco 

Permit  to  place  fill  within  certain  limits  cn  the  Son 
Andreas  70  foot  right  of  way  for  the  construction  of  Ponderosa 
Road,  South  S? n  Francisco  (  no  fee  ) 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,318— 

RESOLVED'  That  this  Commission  hereby  authorizes  call 
for  public  bids  for  the  work  of  Municipal  Railway  Contract 
No.  441-Constructing  Cable  Track  Curves  and  Special  Work  at 
Hyde  and  Jackson  Streets  and  at  Hyde  and  Washington  Streets. 

Reports : 

President  Joseph  Martin,  Jr.,  stated  that  Consultants,  Inc., 
had  volunteered  their  services  in  reviewing  the  scope  of  ac- 
tivities of  the  Public  Service  Bureau  of  the  Commission, 

Cab  Complaints:  President  Joseph  Martin,  Jr.  stated  that  he 
had  received  a  number  of  complaints  in  the  matter  of  taxicab 
service  at  the  San  Francisco  International  Airport;  Manager 
of  the  Airport  is  directed  to  investigate  and  report. 

On  the  subject  of  cabs-Commissioner  Del  Carlo  expressed  dis- 
satisfaction with  the  program;  as  now  rendered,  cab  service 
is  on  a  basis  of  one  way  with  resultant  high  costs  and  not 
in  the  best  interests  of  the  Airport;  Commissioners  Martin 
and  Del  Carlo  will  review  the  situation. 

Commissioner  Del  Carlo  reported  on  his  attendance  at  the 
Airport  Operators  Council  Meeting  in  Philadelphia,  Pa., 
April  16-19/  1956.    He  expressed  gratification  for  the 
opportunity  to  attend  the  conference;  over  the  years,  he  has 
attended  many  conferences  and  conventions,  but  was  greatly 
impressed  by  the  serious  consideration  of  problems,  the  earnest 
ness  of  approach,  the  early  and  late  hours  devoted  to  the 
problems  before  the  Council.    The  Airport  Operators  Council  is 
aware  of  the  many  factors  and  problems  attending  on  the  rapidly 
growing  and  ever  changing  industry  of  aircraft  and  are  taking 
steps  to  meet  the  challenge.    Length  of  runways  to  accommodate 
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jet  aircraft,  baggage  handling,  heights  of  buildings,  use  of 
escalators,  dock  operations,  financing  of  improvements  were 
some  of  the  problems  tackled.    In    his  opinion,  San  Francisco 
through  its  recently  organized  Advisory  Committee,  has  taken 
a  vital  forward  step,  the  absence  of  which  would  adversely 
affect  the  Cityfs  interests. 

Manager  of  Utilities  reported  on  matter  of  resolution  of  Meyorfs 
Committee  for  a  five-day  week,  for  Municipal  Railway  platform 
employees, 

A  letter  from  Division  1380,  C.  I,  0,,  addressed  to  President 
Joseph  Martin,  Jr.,  was  read.    Basically  the  Division  requested 
a  five  day  work  week  with  no  loss  of  pay;  adjustment  of  wages 
for  cable  car  personnel;  evaluation  cf  contracts  throughout 
the  United  States  to  the  end  that    fringe  benefits  mayacrrue 
to  the  benefit  of  Municipal  Railway  platform  employees, 

Mr.  Turner  reviewed  his  a,ttenda.nte  a.t  a  meeting  of  the  Committee, 
held  this  morning.    The  Committee  adopted  a  resolution  re- 
questing information,  that  recommendations  be  made  and  to 
enter  into  discussions  before  the  Committee,  Commissioner 
Del  Carlo  stated,  that  Railway  Management  should  provide 
factual  reports  only,  determination     and  results  of  which 
to  be  at  the  level  of  the  Commission  and  the  Committee, 

President  Joseph  Martin,  Jr.,  stated  that  the  Charter  placed 
certain  restrictions  and  as  such,  the  Commission  was  ad- 
ministrative in  the  matter.    He  emphazied  that  the  City  would 
glaxlly  co-operate  with  the  Committee,  but  could  not  make 
recommendations  for  policy  purposes,  in  other  words,  it  was 
not  the  function  of  the  Commission  to  tell  the  Committee 
what  the  Committee  wants 

Manager  of  Utilities  reported  on  report  of  the  Manager  of  the 
Municipal  Railway  relative  to  bus  service  to  the  area  of  Mid- 
town  Terrace.    Railway  Management  was  directed  to  take  such 
steps  as  are  necessary  to  afford  the  service,  the  service  to 
be  accomplished  under  certain  conditions* 

Manager  of  Utilities  reported  on  the  recommendation  of  Hetch 
Hetchy  Project  Management  relative  to  sale  of  certain  timber 
in  the  "Ike  Dye  Place";  approved. 

Messrs.  Lloyd,  Requa,  La  Pleur  and  Dwyer  of  the  Hetch  Hetchy 
Project  appeared  before  the  Commission  for  review  of  the  V/ehe 
Report,  a  Study  of  Hetch  Hetchy  Power  Rates. 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,045th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  APRIL  30, 
1956 ,  COMMENCING  AT  2:00  P.  M. 


Called  to  Order 

Present:  Commissioners  Joseph  Martin,  Jr.,  Daniel  F.Del  Carlo 
Edw,  B.  Baron,  Donald  A,  Cameron,  Oliver  M.  Rousseau 

Absent:  None 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  minutes  of  the  1, 044th  regular  meeting  of  the 
Commission  held  April  23,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cajneron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,319— 

RESOLVED'  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  necessary  legislation  for  sub 
mission  to  the  Board  of  Supervisors,  authorizing  sale  at  publ 
auction,  surplus  property  under  the  Hetch  Hetchy  Water  Supply 
ps  follows: 

KHWS  Drawing  C-790,  as  shown  in  red: 

Lot  No.  2849(2)  in  area  36.21 »x77.71 ' x28.77fx96.69 ? ,  for  a 
consideration  of  not  less  than  32,500.00 
Lot  No.  2834(6)  in  area  25'x99.5of x31.46?x80.45» ,  for  a 
consideration  of  not  less  than  50  cents  per  square  foot. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

-10,096- 


On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,320— 


RESOLVED    That  on  recommendation  of  the  Manager  of 
Utilities,  the  Gen  eral  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  an  d the  City  Attorney,  this 
Commission  approves  end  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are  or 
will  be  legally  available  in  payment  of  claims  against  the 


Municipal  Railway, 


follows: 


Claimant 

Iton-litigated  settlements: 


Date  of  Accident 


SC 
MC 
MC 
MC 
TC 
TC 
TC 
TC 
TO 
TC 
TC 
TC 


Alfred  Arbelaez 
Joint  Pole  Association 
Velentina  Iudin 
Margaret  Calcagno 


Abram  George 


Settlement 


July  23,  1955 
August  11,  1953 
October  15,  1955 
October  15,  1955 
November  7,  1955 
Josephine  M.  Ebel  December  2,  1955 

Irene  Murphy  January  3,  1956 

Dorothy  N.  Hiatt  January  5,  1956 

Mirabelle  C.  Licata  January  26,  1956 

Mrs.  A.  Cafarelli  January  26,  1956 

Herbert  a.  Mensor  March  29,  1956 

H.  Fern  Walker  June  20,  1955 

Rescinding  portion  of  Resolution  No.  15,842, 
adopted  10/31/55,  pertaining  to  Charles  Mincer 
Amending  that  portion  of  Resolution  No.  16,288, 
adopted  4/16/56,  pertaining  to  Maria  Perez  to 
read  in  amount  ^150.00  in  lieu  of  $l46«32 


* 


475.00 
950.00 
1,500.00 
661.50 
750.00 
950.QG) 
164.11 

319.23 
195.74 
485.64 
130.00 
950.00 
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3.68 


Litigated  settlements: 

TC  Jane  Doudiet 

SC  Bradford  Pipal,  minor  and 

Martha  B.  Pipal 
MC  Jacob  and  Rebecca  Cornet 

TC  Ora  Gore 

MC  Theresa  Marzetta 


April  7,  1955  300.00 

December  11,  1954  950.00 

December  2,  1953  1,750.00 

and  1,750.00 

September  19,  195^  400.00 

February  1,  1955  400.00 


Judgments : 

CC  Helen  Mc  Adam 

CC  Dolores  Wright 

Appropriation  No.  5.735 

Vote:  Ayes-Commissioners  Mar 
Rousseau 
Absent :  None 


December  14,  1953  12,776.20 

plus  interest 

March  12,  1953  23,106.91 

plus  interest 
804.000  $  48,853.96 

in,  Del  Carlo,  Baron,  Cameron 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,321— 

WHEREAS,  the  following  employees  have  retired  from 
the  service  of  the  City  and  County  of  San  Francisco, 
having  served  in  the  departments  of  the  Commission,  in 
excess  of  25  years;  and 

WHEREAS    the  Public  Utilities  Commission  recognizes 
the  valuable -service  these  employees  have  rendered  the 
people  of  San  Francisco,  while  employed  in  their  respective 
departments : 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities 
Commission  on  behalf  of  the  people  of  the  City  and  County 
of  San  Francisco,  in  recognition  of  their  long  and  faith- 
ful service,  by  this  resolution  expresses  to  these  employees, 
its  best  wishes  for  a  long  and  happy  life  and  the  assurance 
of  its  appreciation  of  work  well  performed;  and 

BE  IT  FURTHER  RESOLVED'  That  the  Secretary  be  and  he 
is  hereby  directed  to  prepare  a  copy  of  resolution  for 
presentation  to  ea,ch  of  the  following  employees: 


Employee : 

Service 

Thomas  S.  Duffy 

36 

years 

James  Franklin  Banks 

26 

years 

Perry  Charles  Fisher 

35 

years 

Patrick  Joseph  Ford 

32 

years 

Carl  Ludwick  Funnemark 

35 

years 

Timothy  Mahoney 

2S 

years 

Clarence  Mallet 

34 

years 

Water  Department: 

Perry  Jones 

32 

years 

Vote:  Ayes-Commissioners  Mprtin,  Del  Carlo,  Baron,  Cameron 
Rousseau 
Absent:  None 


On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  MO.  16,322— 

^RESOLVED    That  Resolution  No.  16,243,  adopted  March  26, 
1956,  which  authorized  execution  of  Civil  Aeronautics  Ad- 
ministration Lease  Contract  No.  C4ca-2099-A,  Glide  Path, 
Localizer,  Approach  Light  Lane  of  the  Instrument  Landing 
System,  San  Francisco  International  Airport,  be  and  the  same 
is  amended  to  read-Contract  No.  C4ca-3547-A# 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 

Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

RESOLUTION  NO,    16^323 — 

RESOLVED    That  this  Commission  approves  the  following 
Contract  Payment  Authorizations: 

Contract  Payment  in  amount  $125.00  and  $125.00,  in  favor  of 
Augustus  Kerapkey  for  consultant  engineering  services  on 
Cherry  Valley  D?m  Project  and  for  consultant  engineering  ser- 
vices on  the  Hetch  Hetchy  Power  Plants,  respectively. 

Contract  Payment  in  amount  $400.00,  in  favor  of  Chester 
Marliave  for  Geological  Inspections  made  of  the  Hillsborough 
Tunnel. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,324-- 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Requests  for  Funds,  as  follows: 

Public  Utilities  Commission-General  Office  Request  for  Funds, 
in  amount  $400.00,  under  Appropriation  No,  5.706.200.000,  to 
provide  for  attendance  at  Municipal  Finance  Officers  Associa- 
tion Conference  in  Washington,  D.  C,  June  3-7,  1956. 

Water  Department  Request  for  Funds: 

In  amount  ^50,. 00,  under  Appropriation  No.  5.311.237.745/  to 
provide  additional  funds  needed  for  scavenger  services  during 
fiscal  year  1955-56* 

In  amount  $500f 00,  under  Appropriation  No.  5.746.026.000,  to 
provide  for  Surveys  and  Preliminary  Engineering  in  con- 
nection with  reconstruction  of  cottage  at  Pilarcitos. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,325— 

RESOLVED, That  this  Commission  directs  Superintendent  of 
,  irport  Operations  to  appear, and  approves  expenses  of  City 
attorney,  before  the  United  States  of  America-Civil  Aeronautics 
Board, in  Washington,  D.C.,  commencing  on  or  about  May  15-1956, 
to  represent  City  and  County  of  San  Francisco, in  Docket  No. 5031. 
re-opened  Transpacific  Certificate  Renewal  Case, in  the  matter 
of  application  of  Pan  American  World  Airways,  Inc.,  for  authori- 
ty to  operate  between  Los  Angeles, San  Francisco, Portland  and 
Seattle  and  points  in  the  Orient  via  the  Great  Circle  Route. 

Vote:  Ayes -Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—.RESOLUTION  NO,  16,326— 

RESOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  funds,  as  follows: 

Sen  Francisco  International  Airport 

From:  Such  funds  as  are  legally  available  $15>219. 

To:  6.725. 110. 000-Permanent  Salaries  $13,501. 

6.9H.S60.001-Retirement  Allowance         1,718.  15,219. 

to  provide  funds  for  the  continued  employment  of  four  F-51 
Airport  Attendants  for  the  period  from  November  1,  1956  to 
June  30,  1957,  and  for  which  funds  v/ere  provided  for  four 
months  only. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

Or?,  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  ms  adopted: 

— RESOLUTION  NO,    16,327 — 

RESOLVED'  That  this  Commission  hereby  authorizes  the 
Manager  of  Utilities  and  the  Manager  of  the  Municipal  Railway, 
for  and  on  behalf  of  the  City  and  County  of  San  Francisco, 
Public  Utilities  Commission,  to  execute  agreement  with  the 
Southern  Pacific  Railroad,  under  the  provisions  of  which,  the 

Municipal  Railway  is  permitted  at  an  estimated  cost  of 
.+>2,630.00,  to  install,  maintain  and  use  two  track  crossings 
in  the  track  of  Southern  Pacific  Railroad,  at  Eeach  and  Hyde 
Streets,  Drawing  SP-Coast  Division  No.  28729,  the  track  cross- 
ing thereafter  to  be  maintained  at  the  expense  of  the  Municipal 
Railway* 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Saron,  Cameron, 
Rousseau 
Absent;  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,328— 

RESOLVED'  That  this  Commission  hereby  requests  the  Director 
of  Property  to  prepare  necessary  legislation  for  submission 
to  the  Board  of  Supervisors,  authorizing  quitclaim  deed  in 
favor  of  California  Pacific  Title  Insurance  Company,  to  the 
right  of  way  across  Lot  4$,  Block  29,  Vista  Grande  Subdivision, 
Daly  City,  being  portion  of  the  San  Andreas-College  Hill  Pipe 
Line,  for  a  consideration  of  3100*00. 

Vote:  Ayes- Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16 , 329— 

RESOLVED'  That  this  Commission  approves  plans  submitted 
by  United  Air  Lines,  Inc.,  prepared  by  Rogers  Engineering 
Co,  InCt,  providing  for  alterations  by  United  Air  Lines,  Inc., 
of  flight  kitchen,  United  Air  Lines  Maintenance  Base,  leased 
area,  San  Francisco  International  Airport. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION    NO.  16,330— 

RESOLVED    That  this  Commission  approves  the  form  of 
Contract  or  Lease  for  In-Flight  Food  Service,  San  Francisco 
International  Airport  and  hereby  requests  the  Director  of 
Property  to  issue  call  for  public  bids  for  said  In-Flight 
Food  Service,  for  a  period  of  Fifteen  Years  (  15),  or  other- 
wise as  set  forth  in  said  contract  or  lease,  at  a  biddable 
annual  minimum,  or  of  the  annual  gross  revenues,  which- 

ever is  greater.    Award  of  lease,  if  made  by  the  Director  of 
Property,  is  subject  to  confirmation  or  rejection  by  this 
Commission. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,331— 

RESOLVED    That  on  recommendation  of  the  General  Manager 
and  Chief  Engineer  of  the  San  Francisco  Water  Department, 
this  Commission  approves  the  terms  and  conditions  and 
authorizes  issuance  of  Revocable  Permit,  covering  use  and 
occupancy  of  lands,  as  follows: 

To:  Victor  Lund,  Pleasanton 

Permit  to  occupy  for  pasture  purposes,  12.6  acre  portion 
of  the  Pleasanton  Well  Strip  at  a  rental  of  p120.00  per  year. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 

Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,332-- 

RESOLVED*  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Space  of  Use  Permit, 
as  follows: 

To:  Boquillas  Company 

Effective  Date:  -  May  1,  1956 

Permit  to  occupy  approximately  15, S3^  SQ*         of  paved 
area,  in  vicinity  of  Maintenance  Fire  House  Building,  at  an 
annual  rental  cf  $1,200*00. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,333 — 

i 

RESOLVED    That  this  Commission  hereby  authorizes  call 
for  public  bids  for  the  following: 

SFWD  Contract  No,  760-Laying  of  8-Inch  Mains  in  Chicago  Way, 
between  Nay lor  and  South  Hill  Boulevard. 

SFIA  Contract  No.  135-Repairing  Taxiway  "C"  and  portions  of 
Bayshore  Highway. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  cf  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  l6,33U — 

RESOLVED'  That  this  Commission  approves  the  following 
Traveling  Expense  Vouchers: 

Expense  Voucher  in  amount  ^33.99>  expenses  of  Commissioner 
Daniel  F.  Del  Carlo,  attending  the  Airport  Operator's  Council 
Meeting,  Philadelphia,  Pa.,  April  15-19,  inclusive. 

Expense  Voucher  in  amount  $575.55,  expenses  of  Frederic  B. 
Butler,  Manager  of  the  San  Francisco  International  Airport, 
attending  the  Airport  Operator's  Council  Meeting,  Philadelphia, 
Pa.,  April  15-19,  1956  and  attending  Meeting  of  American 
Association  of  Airport  Executives,  Cleveland,  Ohio,  April 
22-25,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Ba.ron,  Cameron, 
Rousseau 
Absent:  None 
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Fixed  Base  Operator-San  Francisco  International  Airport 

Before  the  Commission  was  the  matter  of  confirmation  or 
rejection  of  award  of  lease  made  by  the  Director  of  Property 
tc  the  Oakland  Airmotive  Co.,    to  lease  certain  real  property 
and  building  space  at  the  San  Francisco  International  Airport, 
the  company  having  submitted  high  bid  of  ^14,400.00  per 
annum,  plus  certain  stipulated  percentages  from  sale  of 
petroleum  products. 

At  this  point,  President  Joseph  Martin,  Jr.,  excused 
himself  from  any  participation  in  the  discussion. 
Vice  President  Daniel  F.  Del  Carlo  presiding,  for  the 
item. 

Mr.  Irving  Schoenfeld,  Attorney,  representing  the  interests  of 
Local  400,  City  and  County  of  San  Francisco  employees,  re- 
quested that  the  Commission  defer  action  of  confirmation, 
until  such  time,  as  the  City  Attorney  presents  his  opinion 
on  the  validity  of  the  lease,  as  requested'  by  the  Board  of 
Supervisors*    It  was  his  contention  that  many  functions, 
now  performed  by  Civil  Service  employees,  are  incorporated 
in  the  lease,  and  as  such,  could  not  be  contracted  to  private 
interests.    He  further  requested,  that  if  the  Commission  did 
confirm  the  award,  to  defer  execution  of  lease  for  a  reason- 
able time  to  permit  legal  declaratory  action* 

Mr.  M.  L.  Stockton,  Executive  Vice  President,  Butler  Co., 
Chicago,  111.,  third  high  bidder  under  the  lease,  stated  that 
the  bid  of  the  Oakland  Airmotive  Co.,  was  not  an  equitable 
bid.    He  reviewed  at  length,  the  activities  of  his  Company, 
a  company  primarily  in  the  paper  business,  and  now  in  the 
field  of  aircraft  maintenance  and  repair.    The  Company  now 
operates  at  the  Chicago,  Washington,  D.C.  and  La  Guardia, 
N.Y.  Fields,    He  stated  that  the  Oakland  Airmotive  Co., 
an  Oakland  concern,  could  not  perform  the  work  of  the  lease 
in  the  best  interests  of  the  San  Francisco  International 
Airport,  because  of  their  Oakland  connections,  and  further, 
that,  in  operation  at  the  San  Francisco  Airport,  they  would 
transfer  old,  inadequate  equipment  from  Oakland  to  San 
Francisco.    He  further  stated  that  Transocean  Airlines,  Inc., 
of  Oakland,  second  high  bidder,  because  of  their  Oakland 
operations,  could  not  properly  perform  the  work  of  the  lease 
at  the  San  Francisco  Airport;  he  claimed  that  no  non-certifi- 
cated carrier  in  the  United  States  is  engaged  in  this  type  of 
operation  and  if  a  lease  were  awarded  to  them,  there  would 
inevitably  be  a  conflict  of  interests  to  the  detriment  of 
the  interests  of  San  Francisco.    Mr.  Stockton  further  claimed 
that  the  Oakland  Airmotive  Company  was  not  financially 
qualified  and  their  credit  ranting  too  poor  to  warrant 
puccessful  operation  at  the  San  Francisco  Airport.    He  was 
rather  critical  of  evaluation  of  bids  received,  claiming 
that  serious  consideration  in  the  best  interests  of  San 
Francisco  would  indicate  award  to  his,  the  Butler  Company. 


Mr.  Cough  of  the  Oakland  Airmotive  Co.  replied  that  his  company 
was  financially  sound;  contrary  to  the  remarks  of  Mr.  Stockton 
of  the  Butler  Company,  the  Oakland  Airmotive  Co.  enjoyed  good 
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credit  rating,  employed  4l  to  50  employees  and  not  5  as 
stated;  it  was  true  that  the  Company  had  a  humble  beginning 
but  through  hard  work,  diligence  and  efficient  service  to 
patrons,  the  Company  had  attained  a  reasonable  degree  of 
success  in  that  particular  endeavor,    Mr.  Harold  Hanson  of  the 
Lawrence  Investment  Corporation,  sustained  the  financial 
picture  of  the  Company* 

President  Joseph  Martin,  Jr.,  stated  at  the  close  of  the 
discussion,  in  reference  to  the  remarks  of  Mr.  Schoenfeld, 
that  legal  steps  are  available  to  those  in  opposition  to  award 
of  lease  to  the  Oakland  Airmotive  Company, 

On  motion,  duly  seconded,  the  matter  was  put  over  for  one 
week  to  await  the  City  Attorney1 s  opinion. 

Public  Hearing-Hotel  Facilities  at  the  San  Francisco  Inter- 
national Airport, 

Under  a  proposed  lease,  City  would  lease  approximately  9*3 
acres  of  land,  upon  which  the  hotel  would  be  constructed. 
Period  of  the  proposed  lease  is  for  40  years,  the  considera- 
tion being  determined  on  a  biddable  minimum  annual  rental, 
plus  certain  stipulated  percentages  of  all  revenues  over 
a  specified  gross;  minimum  construction  would  be  for  250  rooms, 
limited  height  of  64  feet,  costing  not  less  than  -$2,500,000, 

Mr,  Nathan  Cohn,  Attorney,  representing  Airwayte,  Inc.,  sub- 
mitted an  outline  of  the  ?Airwayte",  It  is  an  unique  center 
column  and  wing  spread  structure,  having  accommodations  for 
6-8  rooms,  the  parking  of  cars  being  under  the  wing  spread. 
It  is  not  a  motel  nor  a  hotel,  but  a  structure  designed  to 
suit  the  needs  of  travelers  desiring  a  short  time  rest  period 
near  the  Terminal  building.    He  suggested  placing  of  10  units 
at  the  Airport  as  an  experiment,    paying  City  £100#00  per 
month  and  \0f  of  the  gross  revenues  derived  from  rentals;  (it 
is  noted  that  Mr.  Cohn  in  making  his  offer  did  not  complete 
the  presentation  as  evidenced  from  a  letter  received  later), 
Mr.  Cohn  stated  that  with  proper  promotion,  revenues  to  City 
could  amount  to  $300,000,00  per  year;  it  was  further  stated, 
that  this  type  of  structure  could  serve  a  useful  purpose  in 
conjunction  with  operation  of  a  hotel  or  motel  on  the 
property. 

Chas.  W,  Keiser,  Attorney,  on  behalf  of  the  San  Francisco 
Hotel  Association  and  allied  industries,  stated  that  the 
assessed  valuation  of  hotel  and  allied  industry  in  San  Fran- 
cisco represented  a  value  of  some  $45,000,000,00.  Occupancy 
of  Class  a  &  B  Hotels  averages  daily  Sl$  and  that  of  others 
11$,  there  being  adaily  vacancy  of  approximately  14,000 
rooms,    Mr.  Keiser  stated  that  tourists  in  San  Francisco 
spend  approximately  $25.00  per  day  and  a  250  room  hotel  on 
Airport  property  would  "lose"  to  San  Francisco  $6,250.00 
daily;  such  a  hotel  would  in  effect  constitute  a  "detour" 
a  sign  to  stay  away  from  San  Francisco;  San  Francisco  should 
not  lend  itself,  in  opposition  to  large  taxpayers,  to  support 
an  industry  in  San  Mateo  County  that  would  be  competitive  to 
the  well  being  of  the  hotel  and  associated  industries  in  San 
Francisco. 
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Solely  for  informative  purposes,  Ken  Royce  submitted  a  model 
of  motel  he  is  presently  building  at  the  junction  of  Bayshore 
Freeway  and  the  Old  Bayshore  Highway,  a  distance  of  two  miles 
from  the  Airport  Terminal  Building;  it  constitutes  a  92  unit 
motel,  5  concrete  buildings,  swimming  pool,  cocktail  lounges, 
eating  facilities. 

Mr.  Wm.  Moser,  Architect,  stated  that  he  had  received  a  query 
from  an  eastern  concern  desiring  information  as  to  type  of 
construction,  elevation  and  proposed  capacity  of  a  hotel 
on  Airport  property.  He  will  be  advised  when  plans  are 
finalized. 

Mr.  Fred  N.  Howser  and  Associates  (Mr.  B?ugham,  Architect 
and  Mr.  Farrar)  of  Airport  Hotels,  Inc.,  a  California  cor- 
poration reviewed  previous  appearances  before  the  Commission 
in  the  matter  of  a  hotel.    He  urged  early  action,  to  the 
end,  that  if  successful  bidder  for  the  San  Francisco  Airport 
Hotel,  the  Company  would  co-ordinate  a  program  for  a 
proposed  hotel  in  Lcs  Angeles.    It  was  his  stated  belief 
that  an  Airport  Hotel  would  not  affect  the  well  being  of  Sen 
Francisco,  rather,  it  would  enhance  its  value;  people  desiring 
to  come  to  San  Francisco,  will  go  to  San  Francisco  and  not 
stay  at  the  Airport. 

The  matter  was  then  taken  under  a,dviseraent. 

Reports : 

Manager  of  Utilities  reported  on  matter  of  proposed 
answer  to  questions  submitted  to  the  President  of  the  Com- 
mission, by  James  Wilson,  President  of  the  a,  F;  of  L  Car- 
men's Union  No.  1380,  relative  to  the  five-day  week  for 
Municipal  Railway  carmen. 

Action:    Directed  that  letter  be  rewritten  and  that  Mr.  Wilson 

be  invited  to  appear  before  the  Commission  in 
clarification  as  to  what  is  intended  in  his  letter  to  the 
President  of  the  Commission. 

In  the  matter  of  recent  request  of  Supervisor  Blake,  proposing 
an  off-peak  five-cent  fare,  the  Commission  directed,  that 
when  the  Municipal  Railway  report,  new  under  preparation,  is 
completed,  be  transmitted  to  Supervisor  Blake;  the  report 
will  review  thoroughly  the  whole  fare  structure,  including 
various  propositions  for  reduced  fares  under  certain  con- 
ditions. 

In  the  matter  of  operation  of  limousince  service  between 
San  Jose  and  the  Airport,  the  Commission  directed  that  it 
be  placed  on  an  early  calendar  for  consideration. 

City  of  South  San  Francisco  made  an  application  to  City  and 
County  of  San  Francisco,  to  use  for  street  purposes,  portion 
of  the  old  Municipal  Railway  right  of  way,  between  Chestnut 
Avenue  and  extending  south  to  the  limits  of  the  City  of  San 
Bruno.    The  Commission  directed  that  the  City  of  South  San 
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Francisco  be  advised  that  the  whole  right  of  way  is  being 
considered  at  this  time  as  a  segment  of  rapid  transit  use. 

The  award  of  rejection  of  B.  L.  H.  &  P.  Contract  No.  Ikk, 
Maintenance  and  Repair  of  City-owned  Street  Lighting  System 
was  referred  to  Commissioners  Del  Carlo  and  Rousseau,  Mr. 
Devine  of  the  Bureau  will  confer  with  the  committee. 


Thereupon  the  meeting  adjourned. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,046th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MAY  7,  1956, 
COMMENCING  AT  2:00  P.  M. 


Called  to  Order 

Present:   Commissioners  Joseph  Martin,  Jr.,  Daniel  F.  Del  Carlo, 
Edw.  B.  Baron,  Donald  A.  Cameron,  Oliver  M.  Rousseau 

Absent:  None 

President  Joseph  Martin,  Jr.,  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  minutes  of  the  1,045th  regular  meeting  of  the 
Commission  held  April  30,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  lS,335~ 

RESOLVED'  That  this  Commission  approves  the  plans  sub- 
mitted by  United  Air  Lines,  Inc.,  under  which  plans,  United 
Air  Lines,  Inc.,    at  their  own  expense,  will  install  new 
identification  signs  for  their  Maintenance  Ease,  San 
Francisco  International  Airport,  all  in  accordance  with 
Drawing  N0. 12-1254. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Rousseau 
Absent:  None 


-10,107- 


On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,336— 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the  Munici- 
pal Railway,  as  follows: 


Claimant 

Non-litigated  settlements 

TC  Stephen  Barrett 

MC  Mae  N.  Thomas 

MC  Emilio  Basso 

SC  Rita  Sutherland 

SC  Joseph  Porter 

Litigated  settlements 
"TC  Roberta  Matthews 
TC  Donald  Grant 
TC  William  Joyce 
SC  Marie  Barge we 11 
MC  Freida  Artherton 


Date  of  Accident 
April  19,  195b 
February  16,  1956 
March  17,  1956 
December  12,  1955 
April  14,  1956 


March  23,  1955 
November  9,  1954 
August  20,  1954 
October  15,  1954 
December  26,  1955 


Settlement 
1  162.78 
500.00 
126.68 
551.35 
222.35 


2,000.00 
3,000.00 
1,700.00 
1,250.00 
4,350.00 


Rescinding  that  portion  of  Resolution  No. 
16,320,  adopted  April  30,  1956,  re  Ora  Gore 


-400.00 


Judgment : 

TC  Jean  Marie  Morris-minor       February  5,  1952  2,500.00 

Marie  A.  Morris  (TC)                             "  .356.88 

Appropriation  N0.  5.735.804.000  $ib,36u,u4 

Vote;  Ayas^Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,    the  following  resolution  was  adopted: 

— RESOLUTION  NO. 16,337 — 

RESOLVED'  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions and  approves  Certificate  of  Acceptance  and  Authorization 
for  Final  Payment,  in  amount  ^45,716.44,  in  favor  of  Wixson 
and  Crowe,  Inc.,  under  Hetch  Hetchy  Water  Supply  Contract  No. 
272-R,  Cherry  River  Project-Cherry  Valley  Dam  Reservoir  Clear- 
ing, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,338— 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Space  or  Use  Permit, 
as  follows: 

To:  Seaboard  and  Western  Airlines,  Inc. 
Effective  Date:  -  April  30,  1956 

Permit  to  occupy  Room  C-l  and  C-la,  compromising  approxi- 
mately 160  sq.  ft.,  in  the  Former  Domestic  Terminal  Building, 
at  a.  rental  of  $50,00  per  month,  to  conduct  such  activities 
as  are  necessary  in  conjunction  with  its  military  air  trans- 
port contract. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent;  Hone 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  lb, 339" 

RESOLVED    That  Resolution  No.  l6,24l,  adopted  March  26, 
1S56,  in  the  matter  of  supplemental  appropriation  of  funds 
in  amount  $6,250.00,  from  the  San  Francisco  International  Air- 
port Special  Aviation  Fund,  for  purchase  of  equipment,  be  and 
the  same  is  amended,  by  adding  thereto,  the  sum  of  5437 #00,  to 
provide  for  purchaseof  4  sets  asbestos  and  alurainized  protec- 
tive clothing  for  combating  high  heat  aircraft  fuel  fires  and 
for  purchase  of  megaphone,  high  power  electronic  loud  speaker 
device  for  use  at  scene  of  crash  operations. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 

Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  l6,340— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  the  following: 

Airport  Request  for  Funds,  in  amount  5125. 00,  under  Appropria- 
tion No.  5.314.200.000,  to  provide  for  tabulation  of  inventory 
records. 

Municipal  Railway  Request  for  Funds ,  in  amount  ^43,000.00,  under 
Aopropriation  No.  5. 735*793. 500,  to  provide  sufficient  funds  for 
certification  of  purchase  contracts  for  cable  track  special 
work  and  fabrication  of  the  steel  yokes. 

Vote:  Ayes-  Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Not  Voting:  Commissioner  Del  Carlo 
Absent:  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  l6,34l~ 

RESOLVED'  That  this  Commission  approves  the  following 
contract  payments: 

Contract  Payment  in  amount  4>3, 669*30,  in  favor  of  Arthur  Bros., 
under  SFIA  Contract  No.  193-Additional  Gateroom  Facilities 
and  Curbs  for  Concourses* 

Contract  Payment  in  amount  t(o62, 613.29,  in  favor  of  Lowrie 
Paving  Co.,    under  SFIA  Contract  Mo.  158-Grading,  Paving  and 
Utility  Extensions. 

Contract  Payment  in  amount  $4,016.17/  in  favor  of  Mahoney 
Electric  Co.,  under  SFV/D    Contract  No.  738-Electrical  Altera- 
tions, Peninsula  Division  Headquarters,  Millbrae. 

Contract  Payment  in  amount  .516, 752.20,  in  favor  of  M  &  K 
Corporation,  under  SFWD  Contract  No.  672-Relocation  of  Crystal 
Springs  60"  and  44"  Pipe  Lines. 

Contract  Payment  in  amount  4>60, 890.66,  in  favor  of  Peter 
Kiewit  Sons  Co.,  under  SFWD  Contract  No.  734-Construction  of 
Crystal  Springs  and  Sunset  Supply  Lines,  Hillsborough  Tunnel, 

Contract  Payment  in  amount  $46,108,08,  in  favor  of  Piombo 
Construction  Co.,  under  SFWD  Contract  No.  742-Excavation 
and  Embankment,  South  Basin,  Sunset  Reservoir, 

Contract  Payment  in  amount  ^15/358.50,  in  favor  of  Payne 
Construction  Co.,  under  Municipal  Railway  Contract  No.  440, 
Constructing  Turntable  and  Appurtenances  at  Hyde  and  Beach 
Streets. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 

Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,342— 

RESOLVED    That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  certif if ication  of  Modification  of 
C  ontract,  in  amount  ^1, 760.00,  under  SFWD  Contract  No,  672, 
Relocation  of  60"  and  44"  Pipe  Lines,  Guadalupe  Valley,  Eris- 
bane,  contractor.  M  &  K  Corporation,  covering  the  following: 

Sand  blast  certain  portions  of  Crystal  Springs  Pipe  Line 
No.  2,  to  be  relocated,  in  preparation  for  coal  tar  primer 
and  enamel,  at  a  unit  price  of  $0,22  per  sq.  ft. 
Estimated  3,000  sq.  ft.  @  $0,22  -  .til, 760.00. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent;  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,    the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,343— 

RESOLVED'  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

Re-roofing  Potrero  Heights  Reservoir-San  Francisco 
Water  Department  Specification  No.  759 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

H.  E.  Rahlmann 

he  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  p4, 027.00,  said  sum  being  the  total  price  for 
the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends  and 
hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract. 

And  all  other  bids  for  the  above  described  work  are  hereby 
rejected. 

Vote:  Ayes-   Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,344— 

RESOLVED*  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  and  Chief  Engineer  of  the  Sen  Fran- 
cisco Water  Department  and  the  City  Attorney,  this  Commission 
approves  the  hereinbelow  compromise  settlements  and  cancella- 
tions of  claims  for  damages  which  the  said  San  Francisco  Water 
Department  has  against  the  following: 

Chas.  L.  Harney,  Inc.  (old  claims)  Invoice  Nos.  56-95#  totaling 
$3, S31«6l| approving  settlement  in  amount  $1# 277.20* 

Chas.  L.  Harney,  Inc.  (current  claims)  Invoice  Nos.  1021-30-34- 
37-3gaj.9-6l-70-Sg~93-l  141-46-67)  totaling  -51, 1933.96,  approving 
settlement  in  amount  $1,409.66. 

M.J. Lynch  (old  claims)  Invoice  Nos, 137-147, totaling  $691.19. 
approving  cancellation  in  amount  $691.19. 

G.A.Nosenzo  (old  claim)  Invoice  No.  157,  in  amount  $15.07, 
approving  cancellation  in  amount  $15.07, 

BE  IT  FURTHER  RESOLVED'  That  the  City  Attorney  is  author- 
ized to  execute  for  and  on  behalf  of  the  Commission  and  the 
City  and  County  of  San  Francisco  all  necessary  documents  re- 
lating to  the  settlement  and  cancellation  of  said  claims. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,345— 

* 

RESOLVED    That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
G-eneral  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  the  hereinbelow  compromise  settlements  of 
claims  for  damages  which  the  said  Municipal  Railway  has 
against  the  following: 

Eaton  and  Smith,  in  Municipal  Court  Action  No.  36094,  in 
amount  ^139.20,  approving  settlement  in  amount  $125.00. 

Piombo  Construction  Co.,  in  Municipal  Court  Action  No.  344054, 
in  amount  $1,307.65/  approving  settlement  in  amount  ^QO0OO, 

, BE  IT  FURTHER  RESOLVED'  That  the  City  Attorney  is  author- 
ized to  execue  for  and  on  behalf  of  the  Commission  and  the 
City  and  County  of  San  Francisco  all  necessary  documents  rela- 
ting to  the  settlement  of  said  claims. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted; 

— RESOLUTION  NO.  16.3^6 — 

RESOLVED,  That  this  Commission  heretoy  requests  the 
Director  of  Property  to  prepare  necessary  legislation  for  sub- 
mission to  the  Board  of  Supervisor s,  authorizing  sale  at 
public  auction,  for  a  minimum  consideration  of  $3,500*00,  that 
certain  WaterDepartment  property,  of  unusual  dimensions,  con- 
taining 0.731  acre,  fronting  on  Oak  Knoll  Drive,  Block  30  Oak 
Knoll  Manor,  Redwood  City,  as  delineated  on  Water  Department 
Drawing  No.  B-813-B. 

Vote:  Ayes-Commissioners  Mrrtin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,347— 

RESOLVED'  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  necessary  legislation  for  sub- 
mission to  the  Board  of  Supervisors,  authorizing  sale  at 
public  auction,  for  a  minimum  consideration  of  $500.00,  that 
certain  Water  Department  property,  in  area  0.047  acre,  front- 
ing on  the  east  side  of  Santa  Barbara  Avenue,  being  Parcel  3, 
San  Mateo  County  Lands,  Daly  City,  as  delineated  on  Water 
Department  Drawing  B-1684. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 

Roussea/u 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,348— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  supplemental 
appropriation  of  Water  Department  funds,  in  amount  3740.00, 
to  provide  for  compensation  of  one  L-130  Water  Chemist,  (dele- 
tion of  position  of  one  F-401a,  Junior  Engineer  'civil1), 
reflecting  recent  reclassification  of  positions  by  the  Civil 
Service  Commission* 

Vote:  Ayes- Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,349— 

RESOLVED^  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

Maintenance  and  Repair  of  City-owned  Street  Lighting 
System,  Bureau  of  Light,  Heat  and  Power  Contract 
No,  144 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related  speci- 
fications for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Electrical  Maintenance  and  Service  Company 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  :pg8,S99Q08,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated, 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  docu- 
ments necessary  to  provide  funds  for  the  certification  of 
uhe  above  contract. 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,350— 

RESOLVED'  That  this  Commission  hereby  authorizes  the 
General  Manager  of  the  Hetch  Hetchy  Water  Supply,  to  consent 
to  the  acquisition  by  the  Pacific  Telephone  and  Telegraph 
Company,  from  the  Forest  Service,  United  States  Department 
of  Agriculture  and  the  National  Park  Service  of  the  United 
States  Department  of  the  Interior,  of  Special  Use  Permits, 
for  a  telephone  and  telegraph  line  right  of  way  on  the 
Hetch  Hetchy  Transportation  Road,  now  owned  by  the  City  and 
County  of  San  Francisco,  subject  to  all  prior  rights  as  granted 
go  said  City  and  County  of  San  Francisco  under  the  terms  of  the 
Raker  Act, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,351— 

RESOLVED'  That  this  Commission  hereby  cancels  Invita- 
tions for  Proposals,  for  the  work  of  Municipal  Railway  Con- 
tract No,  441,  Constructing  Cable  Track  Curves  and  Special 
Work  at  Hyde  and  Washington  Streets  and  Hyde  and  Jackson 
Streets,  and  authorizes  a  subsequent  call  for  bids  when 
materials  to  be  furnished  under  the  contract  become  available. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Not  Voting:  Commissioner  Del  Carlo 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16.352— 

4 

WHEREAS    requests  have  been  received  from  industrial 
companies,  officials  of  the  San  Francisco  State  College, 
California  Livestock  Exposition  Association  and  from  the 
Central  Council  of  Civic  Clubs,  all  urging  that  the  Municipal 
Railway  provide  for  a  more  direct  crosstown  service  from  the 
Richmond,  Sunset  and  Parkside  districts  to  Geneva  and  Mission 
Streets  and  points  east;  and 

WHEREAS'  Management  of  the  Municipal  Railway  following 
a  thorough  study  of  the  requests  recommends  certain  route 
changes  which  will  improve  the  transit  pattern  in  the  districts, 
the  changes  being  accomplished  at  no  additional  cost;  and 

WHEREAS    the  improved  transit  pattern  will  involve 
certain  abandonments  affecting  the  Nos.  26-28-36-50  lines: 

THEREFORE,  BE  IT  RESOLVED'  That  this  Commission  approves 
those  certain  abandonments  asoutlined  in  report  of  the 
Municipal  Railway,  dated  March  29,  1956,  entitled  "Transporta- 
tion-Vis itac ion  Valley  and  Bayview  Areas";  and 

* 

BE  IT  FURTHER  RESOLVED    That  the  Commission  recommends  to 
the  Board  of  Supervisors  that  the  proposed  abandonments  as 
outlined  in  above  referenced  report  be  authorized  and  con- 
firmed by  said  3oard  of  Supervisors, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Rousseau 
Absent:  None 
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Rapid  Transit; 

Mr.  Donald  Mc  Glashon,  Special  Consultant  to  the  San 
Francisco  Bay  Area  Rapid  Transit  appeared  before  the  Commission, 
in  response  to  invitation,  and  outlined  the  basic  premises  of 
the  Proposed  Bey  Area  Rapid  Transit  Plan. 


Airport  Hotel: 

The  Commission,  by  a  vote  of  k  to  1,  endorsed  in  principle, 
the  leasing  of  land  at  the  San  Francisco  International  Air- 
port, upon  which,  hotel  facilities  could  be  constructed;  Com- 
missioner Del  Carlo  voted  in  the  negative.  Commissioners 
Baron  and  Cameron,  as  a  committee,  will  study  the  proposed 
lease  prepared  by  the  Manager  of  Utilities,  to  the  end  that 
recommendations  be  made  in  the  matter  of  type  of  hotel, 
capacity,  land  area  and  other  features. 


Water  Department  management  was  directed  to  prepare  an  atlas 
of  maps  showing  all  the  land  holdings  of  the  Department. 

In  the  matter  of  color  for  California  Street  cable  cars, 
when  rebuilt,  the  Commission  directed  that  one  be  painted  and 
then  to  be  reviewed  by  the  Commission. 


In  reply  to  the  request  of  Daniel,  Mann,  Johnson  and  Men- 
denhall,  architects,  for  discussion  and  explanation  of  Mono- 
rail, the  Commission  stated  that  at  this  particular  time 
no  useful  purposes  could  be  served,  as  the  matter  was  under 
consideration  by  the  Bay  Area  Rapid  Transit  Commission. 

In  the  matter  of  answer  to  Mr.  James  Wilson,  President,  A.  F. 
of  L.  Carmens'  Union,  l\To.  1380,  re  fringe  benefits,  Com- 
missioners Martin  and  Del  Carlo  will  confer  with  Mr.  Wilson. 

The  Interstate  Company  has  made  application  to  expand  its 
operations  at  the  San  Francisco  International  Airport.  The 
question  of  reduced  rates  was  referred  to  the  City  Attorney 
and  the  City  Attorney  has  ruled  that  the  Company  under  approval 
of  the  Commission  could  expand  its  operations  in  its  presently 
unused  areas,  or  acquire  additional  areas,  but  in  any  event, 
rentals  or  considerations  to  the  City  and  County  of  San 
Francisco,  must  be  at  the  level  of  percentages  set  forth  in 
the  current  lease. 

The  Bank  of  America  request  re  placing  of  sign  on  west  wall 
of  new  building,  now  nearing  completion,  for  purposes  of 
advertising,  was  referred  to  Commissioners  Baron  and  Cameron 
i or  study  and  report. 

Various  land  items — exchange  of  easements  with  San  Mateo  County 
for  re-alignment  of  Poor  Farm  Road,  Standard  Oil  Company  re- 
quest for  crossing  the  ^unset  Supply  Line  at  Camaritas  Avenue 
and  El  Camino  Real,    release  of  portion  of  the  San  Andreas 
College  Hill  pipe  line  right  of  way,  were  referred  to  Com- 
missioner Cameron. 

Thereupon  the  meeting  adjourned. 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,047th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HaLL  -  MAY  14, 
1956,  COMMENCING  aT  2:00  P.  M. 


Called  to  Order 

Present:     Commissioners  Joseph  Martin,  Jr.,  Daniel  F.  Del  Carlo, 
Edw.  B. Baron, Donald  A. Cameron, Oliver  M#  Rousseau 

Absent:  None 

President  Joseph  Martin,  Jr.,  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Rousseau 

On  motion  of  Commissioner  Ca.meron,  seconded  by  Commissioner 
Del  Carlo,  the  minutes  of  the  1,046th  regular  meeting  of  the 
Commission  held  May  1,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,353 — 

RESOLVED*  That  this  Commission  hereby  authorizes  the 
Manager  of  Utilities,  for  and  on  behalf  of  the  Commission 
and  the  City  and  County  of  San  Francisco,  to  execute  that  cer- 
tain agreement  made  and  entered  into  with  the  San  Francisco 
Unified  School  District,  wherein  the  period  of  agreements  of 
August  5>  1952  and  December  10,  1952  as  amended  by  the  agree- 
ment of  July  1,  1953  and  all  the  terms,  covenants  and  con- 
ditions of  the  agreement  of  July  1,  1953  are  renewed,  operative 
and  extended  to  and  including  the  30th  day  of  June,  1957/  said 
agreements  providing  for  the  transportation  by  the  Municipal 
Railway  of  school  children. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,35*+— 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the  Munici- 
pal Railway,  as  follows: 


Claimant 
Non-litigated 


settlements 


SC  Maria  Orefice 

CC  Frances  Sailing 

MC  Anne  Flannery 

TC  Sarah  Sinelnikoff 

TC  Lillian  Hirsch 

TC  Amelia  C.  Coates 

TC  Leicester  Bishop  Gris 

TC  Pamela  M.  Erown 

TC  Gertrude  M  &  Joseph  I 

TC  Mary  O'Brien 


Date  of  Accident 
October  31,  1955 
October  12,  1955 
January  10,  1956 
December  8,  1955 
December  28,  1955 
December  17,  1955 
son     February  9,  1956 

.  February  13,  1956 
.Hofmann-February  24,  1956 
March  8,  1956 


Settlement 
$  3,500,00 

350,00 
485.00 
525.00 
1,500.00 
225.00 
314.20 

613.71 
375.00 


Litigated  Settlements: 
"TO  Mary  Serezlis 
TC  Esther  Dawson 
MC  Weil  D.  Hughan 


April  12,  1954 
April  12,  1954 
April  11,  1953 


3,750.00 
3,750.00 
1,000.00 


Judgments : 

SC  Louise  Vander  Heyden           August  IS,  1954  99. 88 

TC  Genevieve  A.  Beckett            December  20,  1954  181.53 

TC  Bernard  C.  Rosen                 July  27,  1954  35,515.32 

plus  interest 

Amending  Resolution  No.  16,320,  insofar  as  same 
pertains  to  Irene  Murphy,  to  read  $169»11,  in 

lieu  of  $164. II   5.00 

Appropriation  No.  5.735.804.000  $53,159.02 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,355-- 

RESOLVED*  That  this  Commission  approves  Traveling  Expense 
Voucher,  in  amount  $4 105 #10,  expenses  of  H.  S.  Messersmith, 
Superintendent  of  Airport  Operations,  attending  the  Annual 
Conference  of  American  Association  of  Airport  Executives, 
Cleveland,  Ohio,  April  21-26,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,356-- 
RESOLVED    That  in  accordance  with  the  recommendation  of  the 
Manager  of  Utilities,  the  contract  for 

Extension  of  Aircraft  Parking  Apron  and  Related  Work 
at  San  Francisco  International  Airport-SFIA  Contract 
Wo.  194 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions for  the  Public  Utilities  Commission  of  the  City  and  County 
of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Fay  Improvement  Co, 

they  being  the  lowest  regular  and  responsible  bidders  for  the 
vfork  aforesaid  at  $153,484.00,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  recommends  and 
hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract. 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,357— 

RESOLVED    That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  to  Temple  Methodist 
Church,  1111  Junipero  Serra  Boulevard,  to  cross  the  San  Andreas 
20-foot  right  of  way  at  the  extension  of  Shields  Street,  San 
Francisco,  with  a  10"  storm  drain  and  a  5*  width  sidewalk; 
no  fee. 

BE  IT  FURTHER  RESOLVED*  That  that  certain  perm  it  issued 
by  the  Commission  under  Resolution  No.  15.112,  adopted  February 
7.-  1955/  to  said  Temple  Methodist  Church,  be  and  the  same  is 
hereby  revoked,  said  permit  being  no  longer  applicable. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Baron, seconded  by  Commissioner 
Cameron,,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,358— 

WHEREAS'  Gtoerge  J.  Davis,  Superintendent  of  the  Peninsula 
Division,  San  Francisco  Water  Department,  will  retire  on  May 
31,  1956/  after  serving  the  Spring  Valley  Water  Department  and 
its  successor,  The  San  Francisco  Water  Department  for  a  period 
of  forth-three  years;  and 

WHEREAS'  after  serving  as  assistant  division  superintendent 
for  five  years,  in  1925  G-eorge  J.  Davis  was  promoted  to  super- 
intendent, the  position  he  has  held  for  the  past  thirty-one 
yeers;  and 

WHEREAS'  besides  adequately  fulfilling  the  responsibili- 
ties of  his  Water  Department  position,  Ceorge  J.  Davis  has 
served  his  community  in  many  outstanding  ways;  and 

WHEREAS,  his  community '  activities  have  included  serving 
as  a  director  of  the  Peninsula  Hospital  District,  trustee  of 
the  Mi  librae  School  District,  president  of  the  Millbrae  YMCA 
Boys'  Club,  vice  president  of  the  San  Mateo  County  Community 
Chest,  charter  member  of  the  San  Mateo  County  Fair  Association, 
president  of  the  Burlingame  Rotary  Club,  president  of  the  San 
Mateo  County  Fair  and  Fiesta,  chairman  of  San  Mateo  County 
Day  at  the  Treasure  Island  World's  Fair  and  member  of  the 
Advisory  Council  of  the  San  Mateo  County  Historical  Associa- 
tion; and 

WHEREAS*  the  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Davis  has  rendered  the  people  of  San 
Francisco  and  San  Mateo  Counties  during  his  forty  three  years 
of  service: 

THEREFORE,  BE  IT  RESOLVED*  That  the  Public  Utilities 
Commission  on  behalf  of  the  people  of  the  City  and  County  of 
San  Francisco,  in  recognition  of  his  long  and  faithful  service, 
by  this  resolution,  expresses  its  appreciation  for  work  well 
done,  its  thanks  for  his  many  years  of  unselfish  service, 
its  recognition  of  his  many  and  splendid  achievements  and  its 
best  wishes  for  a  long  and > happy  life;  and 

BE  IT  FURTHER  RESOLVED'  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  this  resolution  for 
presentation  to  Mr.  George  J.  Davis. 


Vote:  Ayes- Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,359— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  the  following  Requests  for  Funds: 

WATER  DEPARTMENT  REQUESTS  K)R  FUNDS: 

In  amount  $5,000,00,  Appropriation  No.  5.747.529.000,  to  pro- 
vide additional  funds  for  Replacing  4-Inch  and  smaller  mains 
with  6-inch  and  8-inch  cast  iron  mains. 

In  amount  $5,000.00,  appropriation  No.  5.747.531.000,  to  pro- 
vide for  additions  to  walnut  processing  equipment  at  the 
Dehydrator  Building,  Sunol. 

In  a,mount  $200*00,  under  Appropriation  No.  5.745.004.000,  to 

provide  additional  funds  for  Contract  No.  672-Relocation  of 

So-Inch  and  44-Inch  Pipe  Lines,  Guadalupe  Valley. 

In  amount  ^3,500.00,  Appropriation  No.  5.745.804.000,  to 

provide  additional  funds  needed  in  appropriation  of  injuries 

and  damages,  pending  supplemental  appropriation. 

In  amount  $85.00,  Appropriation  No.  5.7^5.203.000,  to  provide 

additional  funds  for  use  of  employees1  cars. 

UTILITIES  ENGINEERING  BUREAU  REQUEST  FOR  FUNDS,  in  amount 
$500.00,  to  provide  for  deficiency  in  use  of  Hetch  Hetchy 
Automobiles. 

MUNICIPAL  RAILWAY  REQUEST  FOR  FUNDS  in  amount  *5, 000.00,  under 
Appropriation  No.  5.735.244.000,  Tife  Rental. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  I6.360-- 

RESOLVED'  That  this  Commission  hereby  authorizes  the 
issuance  of  San  Francisco  International  Airport  Space  or 
Use  Permit,  in  favor  of  United  Airlines,  Inc.,  effective 
June  1,  1356,  covering  occupancy  of  Rooms  205A,  205E  and  205F, 
Second  Floor,  Terminal  Building,  at  a  monthly  consideration 
of  $4S2o40. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Ca.meron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,361  — 

» 

RESOLVED    That  this  Commission  hereby  confirms  the  award 
of  lease  made 'by  the  Director  of  Property  to  Oakland  Airmotive 
Co.  Inc.,  a  corporation,  as  the  highest  responsible  bidder,  to 
lease  certain  real  property  and  building  space  at  the  San 
Francisco  International  Airport,  San  Mateo  County,  California, 
for  a  Fixed  Base  Operator,  for  a  period  of  five  years,  with  a 
certain  option  for  renewal  for  an  additional  period  of  ten 
years ,  at  a  n  annual  rental  of  $14,400.00,  plus  one  cent  ($.01) 
per  gallon  on  all  aviation  fuel  sole  or  delivered  by  Lessee 
to  customers  at  retail  prices,  plus  one  tenth  of  one  cent 
($.001)  per  gallon  on  all  aviation  fuel  sold  or  delivered 
to  customers  at  contract  prices,  plus  five  cents  ($#05)  per 
gallon  on  all  oil  sold  or  delivered,  plus  fifty  percent  (50$) 
of  all  charges  made  by  lessee  for  outdoor  storage  of  aircraft 
on  the  demised  premises  except  as  otherwise  provided  in  the 
Lease*    In  addition,  lessee  shall  pay  City  2$  of  gross  profits 
derived  by  lessee  from  the  sales  or  deliveries  of  aviation 
fuel  and  oil,  from  the  demised  premises.    Said  term  (gross 
profits)  shall  mean  the  difference  between  the  actual  selling 
prices  by  lessee  and  the  actual  cost  to  lessee  of  such  avia- 
tion fuel  and  oil,  without  any  deductions  for  expenses  of  any 
kind  or  nature. 

Said  award  was  made  pursuant  to  a  call  for  bids  authorized 
by  Resolution  N0.  16,179*  adopted  by  this  Commission  on 
March  5,  1356. 

THE  members  of  this  Commission  shall  execute  said  lease 
on  behalf  of  the  City  and  County  of  San  Francisco,  a  municipal 
corporation,  as  Lessor. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Abstaining  from  voting:  Commissioner  Martin 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,362— 

'•'HEREAS '  the  Public  Utilities  Commission  has  under  con- 
sideration the  confirmation  of  award  of  a  lease  for  a  Fixed  Base 
Operator  at  the  San  Francisco  International  Airport;  and 

WHEREAS'  under  the  requirements  of  ihis  lease  certain 
employees  in  the  classification  of  F51  Airport  Attendants  will 
be  assigned  other  duties  at  the  Airport;  and 

'HEREAS'  the  management  of  said  airport  has  requested  the 
re-classification,    re-titling  and  re-statement  of  duties  of 
F51  Airport  Attendant  to  more  closely  describe  the  present 
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duties  of  that  classification  and  duties  to  be  performed  in  the 
future: 

NOW,  THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities 
Commission  determines  and  declares  that  following  the  confir- 
mation of  award  of  said  lease  for  Fixed  Base  Operator,  that 
no  individual  occupying  the  position  of  F51  Airport  Attendant 
will  lose  his  employment,  or  be  otherwise  adversely  affected 
in  his  employment;  and 

BE  IT  FURTHER  RESOLVED'  That  the  Public  Utilities  Com- 
mission respectfully  requests  the  Civil  Service  Commission  to 
consider  favorably  the  request  for  re-allocation,  re-titling 
and  re-statement  of  duties  of  F-51  Airport  Attendant  and  F-52 
Crew  Chiefs  presently  under  investigation  by  the  Civil  Service 
Commission  staff. 

Vote:  Ayes  -  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

Mr,  John  Jeffery  of  Local  U00,  City  Employees,  expressed  thanks 
and  appreciation  for  the  spirit  defined  in  the  above  resolu- 
tion and  stated  that  because  of  it,  no  legal  action  was  con- 
templated at  this  time. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,363— 

WHEREAS'  in  the  death  of  Walter  a,  Yount,  Superintendent 
Alameda  Division,  San  Francisco  Water  Department,  the  City  and 
County  of  San  Francisco  h^s  lost  a  faithful  official  and  many 
will  mourn  the  passing  of  a  tried  and  beloved  friend;  and 

WHEREAS'  in  his  public  service,  Walter  A.  Yount  with 
characteristic  devotion,  applied  his  ability  in  aiding  the 
development  of  the  San  Francisco  Water  Department;  and 

WHEREAS'  throughout  his  life,  Walter  A,  Yount  was  a  man 
of  integrity  and  a  man  of  loyalty  to  the  Department;  he  was  a 
staunch  friend  to  all,  and  in  association  with  his  fellow 
employees,  he  was  at  all  times  a  true  and  kindly  person; 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco,  does  by  this 
resolution,  express  to  the  family  of  the  beloved  Walter  A. 
Yount,  a  heartfelt  sympathy  in  the  loss  of  a  trusted  servant; and 

BE  IT  FURTHER  RESOLVED'  That  the  Secretary  be  and  he  is 
hereby  directed  to  present  to  the family  of  the  late  departed 
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a  copy  of  this  resolution  as  a  token  of  the  esteem  in  which 
he  has  been  held  by  all;  and 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  adjourns  this 
meeting  in  respect  to  the  revered  memory  of  Walter  a.  Yount, 

Vote;  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  l6,36U— 

RESOLVED'  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  adopt  a  resolution,  granting  permission  to 
Paul  J.  Fanning,  Director,  Bureau  of  Personnel  and  Safety, 
Public  Utilities  Commission,  to  attend  the  Civil  Service 
Assembly  of  the  United  States  and  Canada,  at  the  25th  Annual 
Meeting  on  June  3-H-5--6,  1956 ,  at  Carmel,  California. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 

Helicopter  Service:       Mr*  James  S.  Ricklefs,  President  of  the 

Rick  Helicopters,  Inc.,  basing  at  the 
San  Francisco  International  Airport,  appeared  before  the  Com- 
mission, arriving  at  the  Civic  Center  Plaza  in  a  helicopter, 
seven  minutes  from  the  Airport,  The  purpose  of  Mr.  Ricklefs1 
appearance  was  in  review  of  his  recent  trip  to  Washington,  D.C., 
in  connection  with  attempts  to  secure  Civil  Aeronautics  Board 
approval  of  his  application  to  operate  a  airport-downtown 
helicopter  service. 

He  expressed  appreciation  for  the  Commission's  interest 
in  his  problems  and  presented  copy  of  his  application  under 
Docket  No#    5558,  for  a  certificate  of  public  convenience  and 
necessity  for  scheduled  helicopter  operations  carrying  mail, 
passengers  and  cargo. 

He  suggested  that  aid  could  be  provided  in  furtherance  of 
his  application  by: 

1.  Publicity  program  to  the  end  that  the  public  be  in- 
terested to  secure  maximum  public  support  (like  service  is 
rendered  in  New  York,  Chicago  and  Los  Angeles) 

2.  Establishment  of  heliports  and  helistops. 

3.  Representations  to  be  made  to  the  Civil  Aeronautics 
Authority  through  our  local  congressional  delegations,  and 
soliciting  the  co-operation  of  the  Postal  Department  in  sub- 
sidizing the  activity. 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.   16,365 — 

WHEREAS,  the  San  Francisco  Public  Utilities  Commission 
under  the  Charter  of  the  City  and  County  of  San  Francisco  is 
charged  with  the  duty  and  responsibility  of  administering  the 
San  Francisco  International  Airport,  together  with  all  other 
matters  of  air  commerce  which  come  within  the  jurisdiction  of 
the  City  and  County  of  San  Francisco;  and 

WHEREAS'  the  City  of  San  Francisco  is  one  of  the  largest 
cities  of  the  West  and  is  the  nation's  largest  port  on  the 
Pacific  Coast,  being  the  hub  of  a  large  area  lying  along  the 
Pacific;  and 

» 

WHEREAS    the  Public  Utilities  Commission  deems  that  the 
public  interest  and  necessity  of  the  people  of  the  City  of 
San  Francisco  and  its  environs,  requires  that  they  be  provided 
\\rith  all  possible  and  necessary  facilities  for  air  commerce, 
including  scheduled  helicopter  operations  carrying  mail, 
passengers  and  cargo;  and 

WHEREAS,  Rick  Helicopters,  Inc.,  has  made  application 
to  the  Civil  Aeronautics  Board,  under  Docket  No*  5558,  to 
secure  certificates  of  public  convenience  and  necessity  to 
provide  for  helicopter  service  in  the  San  Francisco  Bay  Area: 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  hereby 
petitions  the  said  Civil  Aeronautics  Board  for  leave  to 
intervene  in  the  hearings  before  said  Civil  Aeronautics  Board 
under  Docket  Wo.  5553;  and 

BE  IT  FURTHER  RESOLVED'  That  the  Board  of  Supervisors 
of  the  City  and  County  of  San  Francisco,  be  and  ftiey  are 
hereby  respectfully  requested  to  adopt  a  resolution  further- 
ing this  application  of  said  Rick  Helicopters,  Inc.,    and  to 
transmit  said  resolution  to  our  Congressional  delegation  and 
to  the  Civil  Aeronautics  Board. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,366— 

RESOLVED*  That  this  Commission  approves  Contract  Payment 
Recommendation  in  amount  ^52,828.84-,  in  favor  of  Rothschild, 
Raffin  and  Weirick,  under  HHWS  Contract  No.  27^-Cherry  River 
Project-Spillway  and  Outlet  Works. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,367— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  the  following: 

Airport  Request  for  Funds,  in  amount  $300.00,  under  Appropria- 
tion No.  5.707.200,000,  to  provide  sufficient  funds  for 
official  advertising  to  complete  the  fiscal  year. 

Public  Utilities  Commission  Request  for  Funds,  in  amount 
$250,00,  under  Appropriation  No.  5.706.200.000,  to  provide  for 
estimated  expenses  for  attendance  at  meeting  in  Chicago, 
111.,  5/31-6/1,  1956,  with  the  St.  Louis  Car  Co.  and  the 
Pullman  Co.,  re-proposed  leasing  of  street  cars  while  enroute 
to  the  Municipal  Finance  Officers  Association  Conference  in 
Washington,  D.  C. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,    Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  v/as  adopted: 

—RESOLUTION  NO.  16, 368— 

RESOLVED'  That  this  Commission  hereby  approves  the 
plans  submitted  by  E.  M.  Leider,  lessee  of  Crystal  Springs 
Golf  Course,  San  Mateo  County,  said  plans  providing  for 
construction  of  new  club  house,  replacing  that  damaged  by 
fire.  (Commissioner  Cameron  will  inspect  the  site) 

Retired  Employees: 

President  Joseph  Martin,  Jr.,  formally  presented  framed 
resolutions  of  commendation  for  long  service  to  the  following 
recently  retired  Municipal  Railway  employees: 

Giuseppe  J.  Bordini  36  years  service 

Samuel  T.  Butler  27  years  service 

John  P.  Nolan  4-9  years  service 

Roland  K.  Stark  33  years  service 

Stanley  E.  Bush  33  years  service 

Vencesloa  Ragone  32  years  service 

Harry  B.  Cohn  45  years  service 

Thomas  Geo.  Kapelos  38  years  service 

Above  retirees  were  introduced  by  Chas.  D.  Miller,  Manager 
of  the  Municipal  Railway;  Commissioner  Del  Carlo,  on  behalf  of 
the  Commission  thanked  the  men  for  their  long  and  faithful 
services  to  the  community  and  expressed  wishes  for  a  long  and 
happy  life. 
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Space  Allocation  for  the  Barrett  National  Gar  Rental  System 

The  Commission  under  its  Resolution  No,  16,286,  adopted 
April  3,  1956,  authorized  issuance  of  Airport  Space  or  Use 
Permit  and  under  which,  there  was  allocated  Room  23D,  con- 
taining approximately  82  sq.  ft,  for  sales  office;  this  booth 
or  office  is  located  southwest  of  the  present  occupancy  of 
Airport  Limousine  Go,    (Avis)  and  was  so  designated  by 
Airport  Management  in  an  endeavor  to  lessen  congestion  to  the 
north,  opposite  baggage  delivery  facility  of  United  Air  Lines. 

Dr,  Edmund  Barrett  appeared  before  the  Commission  and  read 
a  statement,  requesting  that  the  Commission  review  or  recon- 
sider its  previous  action  and  allocated  booth  space  north  of 
the  present  "Inf ormation  Booth";  it  was  his  contention,  that 
the  allocation  of  Space  23D,  is  too  distant  from  the  major  flow 
of  traffic  through  the  Airport  and  would  be  economically  un- 
sound. 

President  Joseph  Martin,  expressing  his  personal  opinion, 
stated  that  occupancy  of  space  north  of  the  presently  occupied 
information  booth,  would  be  strenuously  opposed  by  Hertz  Cor- 
poration and  the  Avis  Company,  these  two  companies  having  been 
at  the  Airport  for  the  past  few  years  and  developing  U-Drive 
business  to  its  present  successful  operation;  he  suggested 
chat  that  the  interested  parties  get  together  in  an  attempt  to 
i^on  out  their  respective  locations. 

Commissioner  Del  Carlo  suggested  that  the  present  operators 
have  first  refusal  in  allocation  of  space  and  that  the  Barrett 
interests  be  guided  accordingly, 

Commissioners  Del  Carlo  and  Baron,  the  Manager  of  Utilities, 
Airport  Manager  and  U-Drive  operators  will  meet  in  conference 
uo  see  if  a  solution  can  be  found  to  the  satisfaction  of  all 
concerned. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
De.  Carlo,  the  following  resolution  was  adopted: 


RESOLVED'  That  this  Commission  hereby  requests  the 
Director  of  Property  to  take  such  steps  as  are  necessary  to 
sell  that  certain  Water  Department  property,  being  a  parcel  of 
land  on  the  southerly  line  of  Stanley  Drive,  commencing 
approximately  300  feet  west  of  Thomas  More  Way,  containing  an 
area  of  3.20  acres,  more  particularly  described  as  Parcel  55* 
tfater  Department  Drawing  No.  B-1692,  for  a  consideration  of 
not  less' than  #3,000.00. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 


— RESOLUTION  NO,  16,369— 


THEREUPON  THE  MEETING  ADJOURNED 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


l,04Sth  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  MAY  21, 
1956,  COMMENCING  AT  2:00  P.  M. 

********************************************* 


Called  to  Order 

Present:  Commissioners  Joseph  Martin,  Jr.,  Daniel  F,  Del  Carlo, 
Edw.  B.  Baron,  Donald  A.  Cameron,  Oliver  M,  Rousseau 

Absent:  None  (Commissioner  Rousseau  absent  for  item  of  approval 
of  minutes) 

President  Joseph  Martin,  Jr.  presided, 

Pledge  of  Allegiance  was  led  by  Commissioner  Cameron 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  minutes  of  the  1,047th  regular  meeting  of  the 
Commission  held  May  Ik,  1356  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Absent:  (for  this  item-Commissioner  Rousseau) 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,370— 

WHEREAS'  the  Manager  and  Chief  Engineer  of  the  Hetch 
Hetchy  Water  Supply,  Power  and  Utilities  Engineering  Bureau, 
of  this  Commission,  has  recommended  the  extension  for  a  period 
of  one  year  of  that  certain  Revocable  Permit  for  use  and 
occupancy  for  pasturage  of  certain  lands  in  Tuolumne  County, 
California,  in  Section  35,  Township  1  South,  Range  15  East, 
MDB&M.,    under  control  of  that  bureau: 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
extend  said  permit  to  Mr.  Joseph  L,  Anker  for  a  period  of 
one  year  until  June  30,  1957. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,371— 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway,  as  follows: 


Sr. 


Claimant 

Non-litigated  settlements 
MC  Elvira  Del  Carlo 
Mc  Russell  R.  Estelita, 
TC  Dolfina  Laiolo 
TC  Oscar  Meyer 
TC  Cora  Matzen 
TC  Minnie  Terill  Kerry 
TC  Ozzie  Lewis 
TC  Chaster  L.  Thomas 
TC  Mark  &  Phyllis  J.  Lundeen 
CC  Emily  Schultz 
CC  Mary  A.  Demeter 
SC  Eda  Rosenthal 
SC  L.  D.  Demus 
3C  Ronald  Hall,  minor 
SC  Caroline  Gonzalez 

Litigated  settlements: 
CC  Kanon  H.Tichenor 
TC  Rosie  Key 
Judgments : 
"TC  Hylda  Clark 

TC  Armondo  Cortez 


Date  of  Accident 
March  19,  1356 
April  20,1956 
November  6,  1955 
January  3,  1956 
November  30,  1955 
March  9,  1956 
May  4,  1356 
May  7,  1356 
May  10,  1356 
September  16,  1955 
September  lb,  1955 
November  2,  1955 
December  19,  1955 
January  26,  1956 
May  23,  1955 


Settlement 
1  177.25 
126.00 

661.69 
1,875.00 
2,500.00 
750.00 
113.76 
145.30 
33S. 90 
3,000.00 
1,445.00 
750.00 
1,500.00 
575.00 
513.00 


March  26,  1951 
June  IS,  1953 


Appropriation  No.  5.735.804.000 


3,175.00 
500.00 

January  21,  1955  637.05 

plus  interest 
September  26,  1955   223.56 


$  18,006.51 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,372— 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  and  the  City 
Attorney, this  Commission  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrant  in  amount  :',j4g,  500.00,  against 
such  funds  as  are  or  will  be  legally  available,  in  favor  of 
Mary  Margaret  Scheller,  aka  as  i^eggy  Scheller  and  as  Peggy 
Shelley,  and  George  R«  Scheller,  aka  George  R.  Shelley,  acc- 
dent  of  May  24,  1952,  Appropriation  No.  5.735.804,000. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  KO.  16,573— 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  the  hereinbelow  compromise  settlements 
for  damages  which  the  Municipal  Railway  has  against  the  fol- 
lowing: 


Amount 

Compromise 

Debtor 

Billed 

Settlement 

Van  Etta  Motors 

$115*19 

$  88.3k 

Archie  L.  Ogle 

50.05 

25.00 

Oliver  Imported  Cars  and 

Manuel  G.  Sfcoufos 

57S. 03 

524.48 

Dale  3.  Veo 

16.81 

14,71 

Edward  G«  DeLong 

14.23 

11. 08 

San  Francisco  Examiner 

bl.50 

52.05 

Raymond  Painter 

45U5 

36.75 

DePue  Drayage  Corp. 

272.50 

181.67 

Guillermo  Rivas 

61.64 

51*14 

Roger  La  whom 

54.  SO 

45.00 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,574— 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  this  Commission  hereby  authorizes  and  approves 
the  write-off  of  uncollectible  accounts  receivable  which 
are  more  than  30  days  pa.st  due  and  the  adjustment  of  accounts 
receivable,  as  follows: 

Water  Department  accounts  receivable  in  amount  $498.89/  per 
list  dated  May  3,  1956 

Municipal  Railway  accounts  receivable  in  amount  $19.48  (mis- 
cellaneous debtors)  per  list  dated  ^pril  10,  1356. 

Vote:  Ayes- Commissioners  Martin,  Del  Carlo,  3aron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,375" 

RE30LVED,  That  this  Commission  approves  form  of  lease 
and  hereby  requests  the  Director  of  Property  to  arrange  to 
issue  call  for  public  bids,  for  leasing  area  in  Former  Domestic 
Terminal  Building,  San  Francisco  International  Airport,  for 
establishment  and  operation  of  a  uniform  and  wearing  apparel 
store  and  the  rendering  of  cleaning  service,  for  period  of 
three  years,  unless  extended  or  soo.ner  terminated  as  provided 
in  said  lease,  at  a  biddable  minimum  annual  rental  or  three 
(3)  percent  of  gross  revenues,  whichever  is  greater,  derived 
by  lessee  from  any  and  all  business  conducted  in,  on,  about  or 
from  the  demised  premises.    Award  of  lease,  if  made  by  the 
Director  of  Property  is  subject  to  rejection  or  confirmation 
by  the  Commission. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,376— 

» 

RESOLVED    That  in  accordance  with  the  provisions  of  Section 
8  of  lease  executed  with  Western  Air  Lines,  this  Commission 
hereby  authorizes  entering  into  an  appropriate  form  of  agree- 
ment, Manager  of  Utilities  to  execute,  under  the  provisions  of 
which,  said  Western  Air  Lines  is  permitted  to  install  three 
ventilating  fans  in  their  leased  area  on  Concourse  D,  San 
Francisco  International  Airport,  cost  thereof  to  be  amortized 
by  said  Western  Air  Lines  through  deferred  rental. 

Vote:  Ayes-Uommissioners  Martin,  Del  Carlo,  Baron, , Cameron, 

Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.   16,377 — 

RESOLVED    That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  the  following  Requests  for  Funds: 

Airport  Request  for  Funds,  in  amount  $150.00,  under  Appropria- 
tion No.  5.7^5.216.725,  ^°  Provide  funds  for  maintenance  of 
automotive  equipment  for  balance  of  fiscal  year. 

Water  Department  Request  for  Funds,  in  amount  4,300.00,  under 
Appropriation  No.  5.7^6.019.000,  to  provide  additional  funds 
for  revamping  electrical  installations  at  Mi  librae  Yard  and 
Alameda  Division  headquarters. 

Vote:  Ayes- Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,378— 

RESOLVED*  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Space  or  Use  Permit, as 
follows: 

To:  Western  Air  Lines,  Inc. 

Effective  Date:  -  May  15,  1956 

Per  Drawings:  SFA-45  and  BA-10561 

44,550  sq.  ft,  paved  area    @  $0,075  per  annum  $3,341.25 
50  sq.  ft.  unpaved  area     0.025  per  annum  1,25 
12,109  sq.  ft.  hangar  0.80    per  annum  9,687,20 

$  13,029,70 

Permit  under  authority  of  Resolution  No.  15,837  is  hereby 
revoked  as  of  the  effective  date  of  the  new  permit. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,379 — 

RESOLVED'  That  this  Commission  designates  12:01  A.M., 
June  1,  1956,  as  the  effective  date  for  Schedule  of  Rates  and 
Charges  for  Common  Use  Facilities,  San  Francisco  International 
Airport,  said  Schedule  having  been  approved  by  the  Commission 
under  its  Resolution  No.  16,280  and  approved  by  the  Board  of 
Supervisors  under  Resolution  No.  16,671. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,380— 

RESOLVED'  Thatthis  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  supplemental  appro- 
priation of  funds,  in  amount  S20, 000.00,  from  such  funds  as  are 
legally  available  to  provide  for  relocation  and  modernization 
of  existing  street  lighting  system  on  Stockton  Street,  from 
tunnel  to  Broadway  Street,  to  accommodate  Department  of 
Public  Works  Contract  for  cutting  back  of  sidewalks,  rail 
removal  and  resurfacing  of  Stockton  Street. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


RESOLVED,  That  this  Commission    authorizes  call  for 
public  bids  for  the  following  contracts: 

SFWD  Contract  No.  76l-Repaving  of  Street  and/or  Sidewalk 
Openings  where  the  paving  has  been  removed  for  the  Water 
Department,  Fiscal  Year  1956-1957. 

SFWD  Contract  No,  763-Laying  of  6-Inch    Mains  in  Foerster 
Street,  between  Los  Palmos  Drive  and  Teresita  Eoulevard. 

SFWD  Contract  No  762-Laying  of  6-Inch  Mains  in  Campbell 
Avenue  and  Somerset  Street* 

SFIA  Contract  No.  196-Cate  Room  Railings, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


RESOLVED'  That  this  Commission  hereby  approves  and 
authorizes  execution  of  Water  Department  agricultural  leases, 
as  follows: 

Tract  D  of  the  Sunol  Irrigable  Lands,  located  along 
Alameda  Creek  adjacent  and  east  of  Niles  Canyon, 

To:  Sunol  Berry  Farms:  -  25  acres  to  be  planted  in  straw- 
berries, at  rate  of  $85.00  per  acre,  commencing 
November  1,  1956-rentals  payable- 


To:  Kelsey  Gladiolus  Gardens-65  acres  to  beplanted  in 

gladioli,  a  minimum  of  l/4th  of  the  area  each 
year,  at  the  rate  of  $85.00  per  planted  acre,  balance  of  land 
remaining  in  hay  or  pasture  at  $15*00  per  acre,  commencing 
November  1,  1956,  total  rental  being  #8,450.00 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 


— RESOLUTION  NO.  16,3^1 — 


— RESOLUTION  NO,  16,582— 


1st  year 
2nd  year 
3rd  year 
4th  year 


4,1,125.00 
2,125.00 
2,125.00 


2,125.00  $7,500.00 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,383— 

R3S0LVED'  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Modification  of  Contract,  in 
amount  ^296.00,  under  SFWD  Contract  No.  73£-Electrical  Altera- 
tions, Peninsula  Division  Headquarters,  Millbrae,  contractor, 
Mahoney  Electric  Co.,  covering  the  following: 

Additional  conduit,  wiring  and  labor  to  relocate  panel 
M H u ,  Drawing  E-2267;  replace  existing  warehouse  peri- 
scope service  conduit;  replace  existing  open  wire  and 
cable  in  Engineers  building  with  wire  and  conduit  as 
required  by  San  Mateo  County  Inspector;  credit  through 
elimination  of  3  of  5  start-stop  push  button  stations  in 
machine  building;  total  modif ication-^296.00. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,384— 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  Departmental  Revocable  Permit  to  the  Redevelopment  Agency 
of  the  City  and  County  of  San  Francisco,  to  place  two  signs 
on  the  Diamond  Heights  Project,  one  to  be  erected  about  250 
feet  east  of  the  intersection  of  Portola  Drive,  Clipper  Street 
and  Burnett  Avenue,  the  other  at  the  southeast  corner  of 
Portola  Drive  and  0f Shaughnessy  Boulevard. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 

Rousseau 
Absent :  None 

Reports : 

Mr.  Frank  Needles,  Deputy  City  Attorney  reviewed  the 
proceedings  before  the  Civil  Aeronautics  Board  in  Washington, 
D.  C,  in  the  matter  of  hearing  re  the  Trans  Pacific  Case; 
he  praised  the  work  of  K.  S.  Messersmith,  Superintendent  of 
Airport  Operations  and  of  the  work  of  Charles  Miller  of  the  S^n 
Francisco  Chamber  of  Commerce,    It  was  particularly  noted 
and  so  recorded,  that  the  State  of  California  has  made  rapid 
and  extensive  use  of  commercial  aviation,  far  and  beyond  that 
of  other  states,    a  hearing  will  be  held  in  San  Francisco, 
commencing  May  22,  1956,  Docket  No,  7158,  //est  Coast  to 
Europe  Case,  applicants  being  Trans  World  Airways  and  Pan 
American  Airways,  both  seeking  certificates  for  service  from 
west  coast  terminal  points  to  Europe,  via  the  Polar  Route. 
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President  Joseph  Martin,  Jr.,  reported  on  the  report  of  0. 
Kenneth, Pryor,  Vice  Chairman,  Aviation  Section,  addressed 
to  the  Members  of  the  Aviation  Section,  Public  Affairs  De- 
partment, San  Francisco  Chamber  of  Commerce,  dated  May  15, 
1956, 

It  is  interesting  to  note  that  during  1955  over  three  million 
passengers  passed  through  the  Airport,  doubling  the  number  who 
used  the  airport  in  1950,  only  five  years  ago,    A  conservative 
projection  of  passenger  traffic  indicates  an  increase  of  100$ 
during  the  next  four  years.    Within  the  boundaries  of  airport 
property,  there  are  over  ten  thousand  people  employed  with  an 
annual  payroll  of  almost  ^60  million,  excluding  city  personnel. 
Jet  aircraft  are  expected  for  operation  in  1959  ?nd  if  steps 
are  not  now  taken  for  extensions  of  runways,  terminal  and 
related  facilities,  San  Francisco  will  not  be  ready  for  the 
jets  when  they  come  to  the  rest  of  the  world;  any  delay  would 
be  disastrous  to  the  economy  and  development  of  San  Francisco. 
But  City  and  Airport  Administration  and  the  Aviation  Industry 
are  aware  of  the  urgency  and  it  is  anticipated  that  the 
electorate  will  be  asked  to  approve  in  November  a  bond  issue 
to  expand  the  airport.    Mr.  Pryor  states  that    "I,  for  one,  hope 
that  the  plans  adopted  will  be  sufficiently  bold  and  broad  in 
scope  to  asure  that  San  Francisco  will  maintain  its  lead  in 
airport  facilities'1  In  conclusion    of  the  report,  Mr.  Pryor 
further  states    "If  San  Francisco  is  to  meet  the  challenge  of 
the  air  age,  it  must  continue  the  development  of  its  Inter- 
national Airport.    Our  Committee  should  take  a  leading  part  in 
bringing  the  need  to  the  attention  of  all  citizens.11 

Commissioner  Lei  Carlo  reported  on  the  meeting  before  the 
Mayor's  five  man  committee,  re  Municipal  Railway  five  day 
week  for  platform  personnel. 

Two  proposals  were  suggested  to  the  Committee: 

(1)  Charter  Amendment  to  provide  for  wages  and  working  con- 
ditions to  be  reviewed  annually  by  the  Commission,  and/or 
the  Civil  Service  Commission,  similar  to  that  now  in 
effect  for  the  Police  and  Fire  Departments  and  the  crafts. 

(2)  Charter  Amendment  to  provide  for  standby  time,  lessening 
cost  of  Municipal  Railway  operations. 

The  proposals  were  endorsed  and  recommended  by  the  Com- 
mission. 

Commissioner  Baron  reported  on  the  adjustment  of  booth  space 
for  U-Drive  Operators  at  the  San  Francisco  International  Air- 
port. 

The  Water  Department's  report  on  the  effect  of  quarry 
operations,  San  Mateo  County,  of  the  waters  of  San  Andreas, 
Lower  and  Upper  Crystal  Springs,  was  referred  to  Commissioners 
Martin  and  Del  Carlo  for  review. 
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On  the  recommendation  of  the  Manager  of  the  Municipal  Railway, 
the  Commission  approved  plans  for  skip-stops  on  the  "J"  Line 
end  "22"  Fillmore  Line. 

The  Complaint  of  Commissioner  Rousseau  in  the  matter  of  airport 
taxi  service  was  referred  to  Comraissionders  Martin  and  Del 
Carlo. 

Commissioners  Martin  and  Del  Carlo  prepared  a  report  of  the 
aims  and  problems  before  the  Commission  and  the  steps  that 
should  be  ta.ken  to  carry  to  completion  certain  projects,  which, 
when  completed  will  strengthen  and  improve  the  operations  of 
the  utilities,  resulting,  if  possible,  in  savings  to  the  tax- 
payers of  San  Francisco. 

Of  particular  need  at  this  time,  according  to  the  report,  is 
improvement  of  relations  with  San  Mateo  County;  reductions  of 
accidents  and  claims  of  the  Municipal  Railway;  a  realistic 
approach  to  surplus  lands;  formulation  of  water  policy;  amend- 
ment of  the  Raker  Act;  an  agressive  and  dynamic  program  to 
adapt  the  San  Francisco  International  Airport  to  meet  the 
challenge  of  the  jet  age,  the  building  of  goodwill  with 
business  and  labor  interests  and  the  press  to  "sell"  the  San 
Francisco  International  Airport. 

The  report  was  approved  by  the  Commission,  Commissioner  Baron 
stating  that  it  was  the  most  constructive  program  ever  pre** 
sented  to  the  Commission  since  he  has  been  a  member. 


THEREUPON  THE  MEETING  ADJOURNED 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,049th  REGULAR  MEETING  OF  THE  PUBLIC 
UTILITIES  COMMISSION  IN  ROOM  282  -  CITY 
HALL  -  MAY  2S,  1956,  COMMENCING  AT  2:00  PM. 


Called  to  Order 

Present:  Commissioners  Joseph  Martin,  Jr.,  Daniel  F.  Del  Carlo, 
Edw.  B.  Baron,  Donald  A.  Cameron. 

Absent:    Commissioner  Oliver  M.  Rousseau 

President  Joseph  Martin,  Jr.,  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  minutes  of  the  l,o4sth  regular  meeting  of  the 
Commission  held  May  21,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,385— 

RESOLVED'  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  necessary  legislation  for 
submission  to  the  Board  of  Supervisors,  a,uthorizing  con- 
veyance of  easement  deed  for  the  surface  easement  of  that 
portion  of  the  Sunset  Supply  Line  Right  of  Way,  lying  in  the 
former  San  Mateo  Union  High  School  District,  in  area  1.06 
acre,  for  a  consideration  of    10, 000,00,  SFWD  Drawing  B-1675. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,386— 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the  Municipal 
Railway,  as  follows: 


Claimant 

Non-litigated  settlements 

Date  of  Accident 

Settlement : 

CO  Sandra  Lewise  Sloy 

March  5,  195b 

3  200.00 

SC  Margaret  Reade 

January  6,  1956 

250.00 

SO  Signe  C.  Erickson 

April  4,  1956 

394,00 

SC  Zella  Ellis 

April  9,  1956 

350,00 

TC  Isabelle  Agnew 

January  31/  1956 

325.00 

TC  Samuel  Beckerman 

February  3,  1956 

218.65 

TC  Alexander  John  Garcia 

March  14,  1956 

393.03 

TC  Nora  Mi  la 

March  21,  1956 

350.00 

TC  Jack  Steve  Canepa,  Jr. 

May  9,  1956 

110.40 

MC  Mabel  Hughes 

December  21,  1955 

333.75 

MC  Alice  L.  Whit cher 

February  17,  1956 

150.00 

MO  Marguerite  Bernhardt 

March  3,  1956 

305. 98 

MC  Julia  Elson 

March  7,  1956 

982.01 

MC  Ethel  Turner 

March  11,  1956 

254.00 

MC  Nicholas  Tsirolias 

May  1,  1956 

151.73 

Litigated  settlement: 

n-0  Mrs.  John  Ed.  Edwards  January  12,  195^  1,000.00 

Judgment : 

llC  Alleene  L.Brady  and  Donald 

Brady    October  1,  195^  12,500.00 
plus  costs  and  interest 
Appropriation  No.  5. 735. £04.000  <5>18,268.55 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,387— 

» 

RESOLVED    That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications 
ar.d  approves  Certificate  of  Acceptance  and  Authorization  for 
Final  Payment  in  amount  ^2,485.00,  in  favor  of  Allan  Automatic 
Sprinker  Corp.,  under  SFWD  Contract  No.  754-Insta 1  ling  Automatic 
Sprinkler  System,  Water  Department  Building. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,388— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  in  amount  $487 • 27, 
being  the  credit  difference  between  certified  estimated  con- 
tract and  actual  performance;  approves  Certificate  of  Ac- 
ceptance and  Authorization  for  Final  Payment  in  favor  of 
Associated  Pipe  Line,  Inc.,  in  amount  $4,473*73,  under  SFWD 
Contract  No.  749,  Laying  of  6-Inch  and  8-Inch  Cast  Iron  Mains 
in  Montcalm,  Erewster,  Rut ledge,  Macedonia  and  Franconia 
Streets. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,389— 

RESOLVED'  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  credit  modification  of  contract  in  amount 
^563.13,  being  the  difference  between  certified  estimated  con- 
tract and  final  performance;  approves  Certificate  of  Ac- 
ceptance and  authorization  for  Final  Payment,  in  amount 
$5,976.87,  in  favor  of  Fred  T.  Fairey,  under  SFWD  ton tract  No. 
756-Laying  of  4-Inch  and  8-Inch  Mains  in  Greenwich,  Lombard 
end  Hyde  Streets. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16 ,390— 

RESOLVED'  That  this  Commission  approves  all  non-civil 
service  and  temporary  appointments  and  removals  made  by  the 
Manager  of  Utilities  for  the  month  of  April,  1956;  and 

BE  IT  FURTHER  RESOLVED'  That  report  of  said  appointments 
and  removals  be  transmitted  to  the  Civil  Service  Commission 
and  to  the  Controller. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted; 

— RESOLUTION  NO,  16,391  — 

RESOLVED  That  this  Commission  approves  Traveling  Ex- 
pense Vouchers,  for  the  following  employees,  attending  the 
Annual  Conference  of  the  American  Water  Works  Assoc iat ion, 
St.  Louis,  Mo.,  May  4-14,  1956. 

Expense  Voucher,  expenses  of  Geo.  W,  Pracy  -  $387.85 
Expense  Voucher,  expenses  of  Geo.  D,  Burr  387*85 
Expense  Voucher,  expenses  of  H.  C.  Medbery  386,35 

Vote:  Ayes-Commissioners  Martin,  Bel  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.l6,392— 

RESOLVED'  That  that  certain  Sen  Francisco  International 
Airport  Space  of  Use  Permit,  issued  in  favor  of  Michael  E, 
Coutches,  under  authority  of  Resolution  No.  16,279.  adopted 
April  9,  1956,  covering  occupancy  in  the  former  Domestic 
Terminal  Building,  be  and  the  same  is  hereby  revoked,  effective 
May  1,  1956, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,393-— 

RESOLVED    That  that  certain  San  Francisco  International 
Airport  Space 'or  Use  Permit,  issued  in  favor  of  Boquillas 
Company,  under  authority  of  Resolution  No.  16,332,  adopted 
April  30,  1956,  covering  occupancy  of  paved  area,  be  and  the 
same  is  hereby  revoked,  effective  Aprl  2,  1956,  the  permit 
not  having  been  consummated. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,394— 

RESOLVED    That  San  Francisco  International  Airport 
Space  Rental  Permit,  issued  under  authority  of  Resolution  No. 
12,483,  adopted  May  12,  1952  and  Space  or  Use  Permit,  issued 
under  authority  of  Resolution  No.  15,774,  adopted  September 
26,  1955 j  in  favor  of  Cranston  Air  Service,  be  and  tie  same  are 
hereby  revoked  as  of  June  30,  1956 . 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.   16,395 — 

» 

RESOLVED    That  this  Commission  approves  plans  and  speci- 
fications und6r  Drawings  El  and  SI,  covering  installation  by 
United  Air  Lines  of  additional  electrical  power  distribu- 
tion facilities  in  Sheet  Metal  Office  Building  No.  74,  leased 
area  of  United  Air  Lines,  San  Francisco  International  Airport. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.   16,396 — 

» 

RESOLVED  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  and  Chief  Engineer  of  the  San  Fran- 
cisco Wa.ter  Department  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  allot  funds  and 
to  draw  warrants  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  claims  against  said  Water  Department, 
as  follows: 


Date  of 

Amount 

Claimant 

Accident 

Claimed 

Settlement 

Laurence  A.  Bailey 

S/2S/55 

$  2,632.40 

%  250.00 

Caesar  Petrocchi 

S/2S/55 

970^ 92 

300.00 

California  State  Auto- 

mobile Assn. 

S/2S/55 

225.00 

114.26 

Pearlie  Mae  Kimble 

9/29/55 

4,500.00 

1,000.00 

Yee  Wong 

2/3/56 

146.14 

146.14 

Mopeco,  a  Division  of 

Mohawk  Petroleum  Corp. 

10/14/55 

126.27 

126.27 

Vote:  Ayes- Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,397— 

RESOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  enactment  of 
emergency  ordinance,  appropriating  the  sum  of  $3,200.00,  from 
such  funds  as  are  legally  available,  to  provide  for  the  un- 
interrupted operation  of  the  street  lighting  system  for  the 
balance  of  the  fiscal  year. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,398— 

RESOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  supplemental  appro- 
priation of  Water  Department  funds,  in  amount  350,000»00,  to 
credit  of  Appropriation  No.  6.745.269.000,  "to  provide  for  con- 
tract or  contracts  for  employment  of  Management  Consultants  to 
study  operations  of  the  San  Francisco  Water  Department. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Bajron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,399— 

RESOLVED    That  this  Commission  hereby  confirms  the  award  of 
lease  for  a  feeauty  Salon  made  by  the  Director  of  Property  to  J. 
Maurice  Berube,  as  the  only  and  highest  responsible  bidder  of 
Rooms  Nos.  223-224-225,  second  floor  of  the  Terminal  Building, 
at  the  San  Francisco  International  Airport,  San  Mateo  County, 
California,  for  a  period  of  10  years  with  a  certain  option  of 
renewal  for  an  additional  period  of  5  years,  at  an  annual 
guranteed  rental  of  $1800.00  per  annum,  or  the  following  per- 
centages of  the  monthly  gross  revenue,  whichever  is  the  greater. 

Monthly  Gross  Revenue  Percentage 
Under  $4,000  3.75?*  (base  percentage) 

o)4,001  to  36,000  Base  plus  1$ 

56,001  to  i£g,000  Base  plus  2<f> 

;^,001  and  over  Base  plus  3$ 

The  aforesaid  award  was  made  pursuant  to  a  call  for  bids 
authorized  by  Resolution  No.  1622S,  adopted  by  this  Commission 
on  March  26,  1956.    The  members  of  this  Commission  shall  execute 
said  lease  on  behalf  of  the  City  and  County  of  San  Francisco, 
a  municipal  corporation,  as  Lessor. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,400— 


RESOLVED#  That  this  Commission  consents  to  charges  by  Airport 
Limousine  Company  {Avis)#  concessionaire  at  the  San  Francisco  Inter* 
national  Airport,  in  accordance  with  the  following: 


Fords 

Chevrolets 
Plymouths 

Conver- 

tibles 


Short  Trips 
$1.00  per  nr. 
plus  8^  per 
mi  -  $5.00 
min. 


Commercial    Daily  Rate        Over  24  Weekly 
Rate         Allow. 24  Mrs.  Hours  Rate 

^0$  per      $35.00  per 


r.00  per  da 
plus  8^  per 
plus  %i  per  mi. 
mi. 


$6.00  per 
10-hr  da 


excess  hr.  wk,  plus 
8^  per  mil 


$1#25  per  hr 

plus  9/  per 

mi  -  $5.00  min. 


Pontiac  and  $1.50  per  hr.  $7.00  per 
Dodge  Sdns.  plus  10^  per      10-hr  da 
mi  -  $5.00  min. plus  9^ 

per  mi. 


-  $55.00 


Buick  and    $1.75  per  hr. 
Oldsmobile    plus  \Q<£  per 
sedans  and  mi 
Pontiac  and  min. 
Dodge  Conver- 
tibles; Sta. 
Wagons 

Buick  and 
Oldsmobile 
Conver- 
tibles 

Cadillac 
Sedans;  Ford 
Thunderbird 

Cadillac 
Convertibles 


$8.00  per 
10-hr  da 
plus  10^ 
per  mi. 


$2.00  per  nr. 
plus  10^  per 
mi  -  $5.00 
min. 


$8.00  per  da    80^  per 
plus  9^  per      excess  hr« 
mi. 


$40,00  per 
wk,  plus 
9^  per  mi. 


#8.00  per  da 
plus  9^  per 
mi# 


C9.00  per  da 
plus  10^  per 
mi. 


80^  per  #40.00  per 
excess  hr.  wk,  plus 

9^  per  mi. 


90^  per  §45.00  per 
excess  hr.  wk,  plus 

10^  per 

mi. 


$10.00  per  da    $1.00  per  $50.00  per 
plus  12^  per      excess  hr.  wk,  plus 
mi.  12d  per 

mi. 


$12.00  per  da 
plus  15$/  per 
mi. 

$15.00  per  da 
plus  15^  per 
mi. 


$1.20  per  $60000  per 
excess  hr.  wk,  plus 

15^  per 

mi. 

$1.50  per  $75.00  per 
excess  hr.  wk,  plus 

15^  per 

mi. 


SPECIAL  DISCOUNTS: 

Discounts  are  given  to  certain  allied  agencies  as  follows: 

Airport  Operators  Council,  American  Association  of  Airport  Executives, 
scheduled  airline  employees. 

Rate:     lOjzf  per  mile  minimum  of  C5«00  per  day;   or  20%  off  on  the  regular 
established  rates,  whichever  is  lower.     All  rates  include 
gasoline,  oil  and  insurance. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,401— 


RESOLVED,  That  this  Commission  consents  to  charges  by 
Hertz  Stations,  Inc.,  concessionaire  at  the  San  Francisco  Internation- 
al Airport,   in  accordance  with  the  following: 


MA  ICE  &  TYPE 


HOURLY  RPTE 


Ford  &  Chev.    $>1.25  per  hour 
Sedans  plus  8/  per  mile 


^  DAILY  RATE 
$7.00  per  day 
plus  8/  per  mile 


WEEKLY  RATE 
$35.00  per  7 
day  week  plus 
8/  per  mile 


COMMERCIAL 

RATES  10  nr.  day-Any  10  hr.  peri od-M on. thru 

Ford  &  Chevrolet  sedans  only    Fri-$6,00  plus  8/  a  mile 

5  day  week-Mon  7AM  thru  Fri . 6PM-$30.00 
plus  8/  per  mile 


Convertibles    $1.50  per  hour 

plus  8/  per  mile 


Station  Wagons  §1.50  per  hour 
Ford  &  Chev.  plus  11/  per  mile 


Ford  Thun- 
derbird 


Oldsmobile  & 
Buick  Sedsns 

Convert  ibles 


$2,00  per  hour 
plus  11/  per  mile 


$1.50  per  hour 
plus  11/  per  mile 

vj>2,00  per  hour 
plus  11/  per  mile 


$8.00  per  day 
plus  8/  per  mile 


np9.00  per  day 
plus  11/  per  mile 


$10.00  per  day 
plus  11/  per  mile 


$9,00  per  day 
plus  11/  per  mi. 

$10.00  per  day 
plus  11/  per  mi. 


$40,00  per  7 
day  wk.plus 
8/  per  mile 

$42.50  per  7 
day  wk.plus 

ll/  per  mile 

$47.50  per  7 
day  wk,  plus 
ll/  per  mile 

$42.50  per  7 
day  wk.  plus 
ll/  oer  mile 
$47.50  per  7 
day  wk.  plus 
ll/  per  mile 


Cadillac 
Sedans 


Convertible  s 


$14.00  per  day 
plus  14/  per  mi. 


$15.00  per  day 
plus  15/  per  mi. 


$70.00  per  7 
day  wk.plus 
14/  per  mile 

$80.00  per  7 
day  wk.plus 
15/  per  mile 


A  flat  rate  of  four  (4)  times  the  weekly  rate  -  for  all  monthly 
rentors. 

A  forty  percent   (40$)  discount  to  all  employees  of  scheduled 
airline  s, 

A  twenty  percent   {20%)  discount  to  all  employees  of  unscheduled 
airlines, 

A  ten  (10%)  to  twenty  {20%)  percent  discount  to  National  Fleet 
users. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of 
Cameron,  the 


Commissioner  Del  Carlo,  seconded  by 
following  resolution  was  adopted: 


Commissioner 


— RESOLUTION  NO.  16,402- 


RESOLVED,  That  this  Commission  consents  to  charges  by  Barrett 
National  Car  Rental  System,  Inc.,  concessionaire  at  the  San  Francisco 
International  Airport,  in  accordance  with  the  following: 


Short  Trips 
Fords  $1.00  per  hr 

Chevrolets  plus  8/  per 
Plymouths    #i#  §5,00 

minimum 


Commercial 
Rate  


Daily  Rate 
Allow. 24  Hrs. 


10  Hr.  day  $7.00  per  day 
any  10  hr.  plus  8/  per 
period, Mon.  mile 
thru  Fri. 
$6.00  plus 
8/  per  mi. 

5  day  wk, 
Mon.  7  AM 
thru  Fri. 

6  PM-&50 
plus  8/ 
per  mi. 


Convertibles  $1.25  per  hr. 

plus  9/  per 
mi.  $5.00 

minimum 

Buick, Olds. #1.50  per  hr 

Sedans  and  plus, 10/  per 
Station        mi.  $5.00 
Wagons  minimum 

Buick, Olds  52.00  per  hr. 
Convert-      plus  11/  per 
ible  &  mi.  $5.00 

Hardtop  minimum 

Cadillac 
Sedans 


Ford 

Thunderbirds 


$8.00  per 
10  hr.day 
plus  10/ 
per  mi. 


$8.00  per  day 
plus  9/  per 
mile 


$9.00  per  day 
plus  10/  per 
mile 


$10.00  per  day 

plus  11/  per 
mile 


$12.00  per  day 
plus  15/  per 
mile 


$12.00  per  day 
plus  12/  per 
mile 


Cadillac 
Converti- 
bles 


$15.00  p< 
plus  15/ 
per  mile 


r  day 


A  10$  and  20$  discount  to  National  Fleet  users. 
A  40$  discount  to  Airline  employes. 


Over  24  Weekly 
Hours  Rate 


70/  per  '.J35.Q0  per 
excess  wk,plQs 
hour      0/  per  mi. 


80/  per  $40.00  per 
excess  wk,plus 
hour       9/  per 
mi. 

90/per    $45.00  per 
excess    wk,  plus 
hour      10/  per 
mi. 

$1.00    $50.00  per 

per      7  day  wk, 
excess  plus  11/ 
hour    per  mile 

$1.20    $60.00  per 
per      7  day  wk. 

excess  plus  15/ 
hour    per  mile 

$1.20    $60.00  per 
per       7  day  wk, 
excess  plus  12/ 
hour    per  milct 

$1.50  $75.00  per 

per  7  day  wkr 

oxcoss  plus  15/ 

hour  per  mile 


Vote-Ayes -Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissoner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,403— 

RESOLVED,  That  Resolution  No.  16,183,  adopted  March 
5,  1956,  in  the  matter  of  attendance  of  Ff  B.  Butler  and 
H.  S.  Messersmith  in  attendance  at  conferences,  be  and  the 
same  is  amended  in  the  following  particulars: 

Approval  of  attendance  of  Mr,  Butler  at  the  American 
Association  of  Airport  Executives  in  Cleveland,  April 
22  and  23,  1956;  a.nd  Mr.  Messersmith,  April  22,  through 
April  25,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,    the  following  resolution  was  adopted: 

— RESOLUTION  NO.  l6,4p4— 

RESOLVED,  That  in  accordance  with  lease  provisions,  this 
Commission  consents  to  charges  by  M.  Richardson,  operator  of 
the  San  Francisco  Airport  Coif  Range,  San  Francisco  Inter- 
national Airport. 

Regular  rental  balls: 

58  ball  basket  30.75 
29  ball  basket  .40 

Select  rental  balls: 

5B  ball  basket  1.00 
29  ball  basket  .50 

Coca  Cola  Vending  Machine  .10  per  bottle 

Golf  Equipment:  Established  prices  of  the  manufacturers. 

Golf  Lessons:  i3.50  per  half  hour,  plus  the  rental  balls. 

Series  of  6-$17«50  plus  the  rental  balls 

Group  lessons  by  special  rates  per  person 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  MO.  l6,405~ 

RESOLVED'  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

Repairing  Taxiway  "C"  and  Portions  of  Bayshore 
Highway  at  San  Francisco  International  Airport, 
Airport  Department  Contract  No.  195 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities  of 
work  to  be  performed  as  set  forth  under  Proposal  HB"  in  the 
related  specifications  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco,  be  and  the  same  is 
hereby  awarded  to 

Chas,  L.  Harney,  Inc. 

they  being  the  only  regular  and  responsible  bidders  for  the 
work  aforesaid  at  $3, 146.25,  said  sum  being  the  total  for  the 
bid  submitted  on  the  basis  hereinabove  stated. 

BS  IT  FURTHER  RESOLVED,  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
t ract. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  IIP.  16,406— 

RESOLVED'  That  this  Commission  authorizes  call  for 
public  bids  for  the  work  of  SFWD  Contract  No.  764-Coating  Ex- 
terior of  Water  Department  Building,  425  Mason  Street. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

Or.  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,407— 

RESOLVED^  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  the  following: 

Hetch  Hetchy  Project  Request  for  Funds,  in  amount  $10.00,  under 
Appropriation  No.  5-755.S13.000,  to  transfer  funds  for  insur- 
ance on  fire  truck  at  Moccasin. 

Bureau  of  Light,  Heat  and  Power  Request  for  Funds,  in  amount 
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Bureau  of  Light,  Heat  and  Power  Request  for  Funds,  in  amount 
$2, 970.60,  under  Appropriation  No.  5.715.214.000,  to  provide 
additional  funds  for  maintenance  and  repairs  of  street  lighting 
stsnda-rds  for  balance  of  fiscal  year. 

Water  Department  Request  for  Funds,  in  amount  &5#299«25,  under 
Appropriation  No.  5.747. 520. 090,  to  provide  for  certification 
of  SFWD  Gbntract  No.  760-Laying  of  8n  Mains  in  Chicago  Way 
between  Nay lor  and  South  Hill  Eoulevard. 

Reports : 

Under  construction  and  due  for  completion  in  June,  1956,  is 
HHWS  Gbntract  No.  274-Cherry  River  Project-Spillway  and  Outlet 
Works,  contractor,  Rothschild,  Raff in  and  weirick. 

H.  E.  Lloyd,  Manager  and  Chief  Engineer  of  the  Project,  re- 
ported to  the  Commission,  that  under  provisions  of  the  con- 
tract, the  work  of  upstream  and  downstream  controls  was  to  be 
finished  in  specified  times;  the  work  under  this  phase  of  the 
contract  was  not  completed  within  contract  time;  because  of 
conditions  beyond  the  control  of  the  contractor,  Mr.  Lloyd 
recommended  that  some  extension  of  time  be  granted  and  that 
liquidated  damages  be  assessed  against  the  contractor  for  the 
balance  of  contract  time.    Under  the  third  phase  of  the  work, 
spillway  work  is  to  be  completed  in  June,  1956;  under  a 
directive  of  the  State  of  California,  additional  concrete  is 
to  be  poured,  and  Mr,  Lloyd  recommended  that  under  a  contract 
modification,  that  the  contractor  be  granted  an  additional  30 
days  time  for  the  additional  work. 

Mr.  Robert  Rothschild  on  behalf  of  the  company,  reviewed  the 
difficulties  encountered  in  the  performance  of  the  work-delays 
resulting  from  unseasonal  weather,  particularly  the  storms 
and  floods  of  the  Christmas  week,  the  difficulty  of  procurement 
of  steel  under  defense  priorities,  labor  difficulty  of  sub- 
contractor, failure  in  business  of  a  subcontractor,  faulty  work 
of  fabricators,  late  deliveries  of  critical  materials.  He  con- 
tended that  the  work  was  diligently  prosecuted,  but  because  of 
conditions  beyond  control,  unavoidable  delays  necessarily  re- 
sulted.   He  stated  that  the  additional  work  in  the  spillway 
could  not  be  done  in  the  recommended  30  days,  asking  that  90 
days  be  allowed. 

The  Commission  directed  that  the  work  be  expedited  to  com- 
pletion, following  which,  consideration  would  be  given  to 
time  extensions. 

Extension  of  Municipal  Railway  Service:  -  Mr.  Fred  a.  Winn, 
President,  Lakeshore  Park  and  Country  Club  Acres  Improvement 
Club,  Mr.  E.  J,  Hartney,  Lakeshore  Park  Improvement  Club  and 
Mr.  Fred  Gellert,  appeared  before  the  Commission,  requesting 
that  service,  through  the  No,  72  line  be  rerouted.    They  sug- 
gested that  the  line,  now  terminating  at  39th  and  Vicente,  be 
extended  along  Sunset  Boulevard  to  Lake  Merced  Eoulevard, 
thence  along  Winston  Drive  to  Stonestown  and  return.    It  was 
their  contention,  that  the  areas,  representing  some  900  homes, 
having  an  average  v300*00  to  ^400,00  property  tax,  a  high 
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valuation  assessment  was  not  adequately  served  through 
public  transportation.    Through  the  extension  of  the  No,  72 
line  to  Stonestown,  a  connection  could  be  made  with  the  Hos. 
18  and  2%  lines,  thus  providing  a  better  service  to  commercial 
areas  rnd  to  schools.    Mr.  Winn  was  of  the  firm  conviction, 
that  the  line  extended,  would  be  well  patronized;  their  request 
was  supported  by  petition  of  some  500  names. 
President  Joseph  Martin,  Jr.,  expressed  the  hope,  that  if  the 
extended  service  is  approved,  that  the  people  of  the  benefited 
area  would  make  use  of  the  service. 

The  matter  was  referred  to  the  Manager  of  the  Municipal  Railway 
for  study  and  report,  Commissioner  Cameron  to  confer  with 
management. 

oooooooooooooo 

President  Joseph  Martin,  Jr.  stated  that  he  was  in  receipt  of 
a  letter  from  Mayor  George  Christopher  in  the  matter  of  20 
cent  fare  on  the  Municipal  Railway,  the  letter  following 
press  reports  to  that  effect. 

The  mention  of  a  20  cent  fa.re  mentioned  in  the  report  of  the 
Municipal  Railway,  prepared  by  General  Manager,  Chas.  D. 
Miller,  did  not  and  does  not  constitute  a  recommendation  to 
that  effect,  it  being  only  noted  that  a  20  cent  fare,  in  the 
operation  of  the  Municipal  Railway,  could  be  the  difference 
between  operating  inthe  "black"  and  operating  in  the  "red". 
President  Joseph  Martin,  Jr.,  stated  that  all  effort  should 
be  made  to  the  end  that  costs  be  lessened  and  requested  that 
the  Jenkins  Report  be  re-read  and  re-studied  to  see  if  lower 
costs  could  be  attained. 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,050th  REGULAR  MEETING-  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  CITY  HALL, 
JUNE  4,  1956,  COMMENCING  AT  2:00  P.  M. 


Called  to  Order 

Present:  Commissioners  Joseph  Mrtin,  Jr.,  Daniel  F.  Del  Carlo, 
Edw.  E.  Baron,  Donald  A.  Cameron,  Oliver  M.  Rousseau 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Del  Carlo, 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  minutes  of  the  1,049th  regular  meeting  of  the 
Commission  held  May  28,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  l6,U08— 

RESOLVED*  That  this  Commission  hereby  requests  the 
Mayoe  to  recommend  to  the  Board  of  Suoervisors,  appropria- 
tion of  funds,  as  follows: 

San    Francisco  International  Airport: 

From:  Unappropriated  Balance  of  Funds,  19^5, 

S.  F.  Airport  Bond  Fund  $102,813.23 

To:      Unallocated-1949  S.F. Airport  Bond 

Fund  102,813.23 

to  continue  construction  of  the  San  Francisco  International 
Airport. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  a.dopted: 

— RESOLUTION  HO,  16,409— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway,  as  follows: 


Claimant 

Non-litigated  settlements 
SC  Lillian  A.  Doyle 
Mollie  E.  Haussler 
Adele  Rittner 
Blanche  I.  Evans 
Jeffery  Hoag 
Thomas  James  Sutton, 
Idalee  V.  Bourke 
Cora  H.  Teske 
a.  Hairenian 
Antoninina  Spageina 
Anita  Rat to 


SC 

MC 
MC 
MC 
MC 
TC 
TO 
TC 
TC 


Date  of  Accident 
October  4,  1955 
January  14,  1356 
February  20,  1956 
January  24,  1956 
April  4,  1956 
Jr.      April  27,  1956 
April  28,  1956 
January  10,  1956 
January  9,  1956 
March  27,  1956 
April  20,  1956 


Litigated  Settlements : 
TO  Jean  Coffin 
SC  Walter  Jones 
TC  Pat  Hemphill 
TC  Freda  Ferbrache 


Settlement 

s  2,274.51 

149.00 
268.00 

51S. 75 
145.60 
150.96 
1,250.00 
911.07 
450.00 

494. 87 
169.35 


July  8,  1953  550.00 

September  12,  1952  150.00 

September  23,  1954  5,000.00 

June  15,  1954  3,500.00 


Judgment : 

TC  Edith  Evans  March  19,  1955  950.00 

Appropriation  No.  5.735.804.000  $  16,932. 11 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  HQ.  16,410— 

RESOLVED'  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  credit  modification  of  contract  in  amount 
$759«40;  approves  Certificate  of  Acceptance  and  Authorization 
for  Final  Payment,  in  amount  $7,257.60,  in  favor  of  Michael 
Murphy, Jr.,  under  SFWD  Contract  No.  753-Replacing  l|"  and  2M 
Mains  with  4"  and  6M  Mains  in  San  Benito  Way,  4th  and  4lst 
Avenues. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent;  None 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  l6#4ll — 

RESOLVED'  That  this  Commission  consents  to  termination  of 
occupancy  of  Room  2A,  Concourse  B,  San  Francisco  International 
Airport,  by  Pacific  Southwest  Airways  and  hereby  authorizes 
issuance  of  Space  or  Use  Permit  in  favor  of  said  Pacific  South- 
west Airways  for  occupancy  of  Rooml,  Concourse  £,  effective  as 
of  October  IS,  1954. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— 'RESOLUTION  NO.  16, 412— 

RESOLVED    That  San  Francisco  International  Airport  Space 
or  Use  PermitJ  issued  under  authority  of  Resolution  Nn.  14, SOS, 
and  amended  under  Resolution  Nn.  15,791,  in  favor  of  Southwest 
Airways,  covering  occupancy  of  one-third  of  Room  28,  Ground 
Floor,  New  Terminal  building,  be  and  the  same  is  hereby  revoked 
as  of  March  6,  1956 • 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16^413 — 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Modification  No.  1,  in  amount 
$9S,1S4,50,  under  HHWS  Contract  No.  27H-Cherry  Valley  Dam- 
Spillway  and  Outlet  Works,  contractor,  Rothschild,  Raff in  and 
»eirick,  covering  the  following: 

to  conform  to  the  quantities  presently  estimated  as 
shown  on  schedule;  additional  cost  of  form  work  spill- 
way transition;  furnishing  and  installing  cast  steel 
gate  valves  in  miscellaneous  piping  in  outlet  works 
control  house. 

BE  IT  FURTHER  RESOLVED'  That  contract  time  is  hereby  ex- 
tended from  July  1,  1956  to  July  31,  1956,  for  the  work  as 
above  indicated. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  l6f4l4— 

RESOLVED    That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for  the 

Laying  of  8-Inch  Cast  Iron  Main  in  Chicago  Way 
between  Naylor  Street  and  South  Hill  Boulevard, 
SF'JD  Specification  No.  760 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related  speci- 
fications for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

San  Francisco  'later  Department 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
v:ork  aforesaid  at  $5/299.25,  said  sum  being  the  total  price 
:Ior  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BS  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract; and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Caneron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.   16,415 — 

RESOLVED,  The t  on  recommendation  of  the  General  Manager 
?nd  Chief  Engineer  of  the  San  Francisco  Water  Department, 
this  Commission  approves  the  terms  and  conditions  and  authorizes 
issuance  of  Revocable  Permit  covering  use  and  occupancy  of 
property,  as  follows: 

To:  Menlo  Park  Sanitary  District 
450  C  Street,  Menlo  Park 

Permit  to  construct  a  sanitary  sewer  across  the  City's 
Ravenswood-Belmont  100  foot  width  right  of  way;  said  crossing 
being  opposite  belle  Haven  City  Subdivision  near  Menlo  Park, 
San  Mateo  County  (no  fee) 

Vote:  Ayes- Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Baron,,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  HQ.16M6— 

RESOLVED'  That  this  Commission  approves  Traveling  Expense 
Voucher  in  amount  $117.12,  expenses  of  Deputy  City  Attorney  tak- 
ing deposition  in  San  Pedro  and  San  Diego,  California,  February 
13-14/  1956,  in  the  case  of  Spinkler  vs  City  and  County  of  San 
Francisco  (Municipal  Railway),  Superior  Court  Action  No*  453477. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Itousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  l6,4l7-- 

RESOLVED'  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  necessary  legislation  for 
submission  to  the  Board  of  Supervisors,  authorizing  ac- 
ceptance of  Easement  G-rant  from  the  West  Side  Lumber  Company, 
to  construct,  maintain  and  use  a  Stream  Gaging  Station  on  the 
Cherry  River,  within  the  south  half  of  the  southwest  quarter 
of  Section  5,  Township  1  No.  Range  19  E.,  MDB&M,  situated 
within  the  County  of  Tuolumne, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,    seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,418— 

RESOLVED,  That  this  Commission  approves  the  following 
contract  payments: 

Contract  Payment  in  amount  q>64, 874.43,  in  favor  of  Lowrie 
raving  Co.,  under  San  Francisco  International  Airport  Contract 
No.  15&-Grading,  Paving  and  Utility  Extensions. 

Contract  Payment  in  amount  $2, 397.73 #  in  favor  of  Mahoney 
Electric  Company,  under  San  Francisco  Water  Department  Contract 
No,  738-Electrical  Alterations,  Peninsula  Division  Headquarters, 
Mi  librae. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

^-RESOLUTION  NO.  16,419— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  the  following: 

Municipal  Railway  Request  for  Funds: 

In  amount  $55,000,00,  under  Appropriation  No.  5.735*300.000,  to 
credit  of  the  appropriation  for  materials  and  supplies^ 
In  amount  334,048.00,  under  Appropriation  No.  5.735.  ;04. 000,  to 
credit  of  the  appropriation  for  passenger  and  damage  claims. 

Municipal  Railway  Request  for  Funds: 

In  amount  i:2,050.00,  Appropriation  No.  5.736.100.001,  in 
amount  $1,450.00,  Appropriation  No.  5.736.100.002  and  in 
amount  $2,  100.00,  Appropriation  No.  5*736. 100.004,  to  provide 
for  work  orders  to  be  issued  to  the  Utilities  Engineering 
Bureau  for  office  and  field  engineering  in  connection  with 
oable  rails  on  Columbus;  Overheard  on  Stockton;  overhead  on 
Market  and  Embarcadero. 

'later  Department  Request  for  Funds: 

In  amount  $1, l49»00,  Appropriation  N  m  5*746.012.000,  to  pro- 
vide for  repairs  to  windows  and  exit  door,  8th  Floor,  Water 
Department  Building. 

In  amount  $5,000.00,  Appropriation  No.  5.746.006.000,  to 
orovide  for  replacement  of  obsolete  material,  per  1955~56 
budget. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO. 16,420 — 

RESOLVED'  That  this  Commission  hereby  consents  to  the 
condition,  that  payments  due  under  San  Francisco  International 
Airport  U-Drive  Contract  executed  with  Barrett  National  Car 
Rental  System,  Inc.,  effective  June  1,  1956,  shall  commence 
upon  completion  by  said  Barrett  National  Car  Rental  System, 
Inc.,  of  salesbooth,  or  40  days  from  May  28,  1956,  whichever 
date  is  earlier. 

Tote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,421  — 

RESOLVED'  That  this  Commission  hereby  authorizes  call 
for  public  bids  for  the  following  contracts: 

SFWD  Contract  No.  757-Altera tions  and  Additions  to  Walnut 
Processing  Equipment  at  the  Dehydrator  Building,  Sunol. 

HHWS  Contract  No.  287-Installation  of  Switch  Towers  and 
Metering  Facilities  at  Oakdale  Substation. 

HHWS  Contract  No.  286-Cherry  River  Project-Cherry  Valley  Dam 
J-oging  Station,  below  Cherry  Valley  Dam. 

BLH&P  Contract  No.  1^5-Gas  &nci  Street  Lighting  Services,  Fiscal 
Year  1556-57. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

Reports: 

Raker  Act,  Violations  of 

In  the  immediate  past,  press  reports  indicated  in  a  report  of 
the  Comptroller  General  of  the  United  States,  that  San  Fran- 
cisco is  in  violation  of  the  Raker  Act, 

Drion  R.  Holm,  City  Attorney,  appeared  before  the  Commission 
ar.d  reviewed  the  circumstances  that  led  to  a  study  of  the  sit- 
uation by  the  Comptroller  General;  it  arose  out  of  the  hearings 
before  the  Committee  of  Congress  on  Insular  and  Interior 
i:f fairs,  sitting  in  hearing  on  the  Sngle  Bill,  during  which 
hearing,  Congressman  Engle  stated  that  San  Francisco  was  in 
violation  of  the  Raker  Act;  though  the  Engle  request  for  in- 
vestigation was  limited  to  the  power  features  of  the  Act,  the 
Conptroller  General's  studies  encompassed  the  water  features 
of  the  Act.    It  was  the  contention  of  Mr.  Holm,  that  San 
Francisco  on  the  water  side  is  not  in  violation  of  the  Act; 
that  depending  on  the  intent  of  the  act,  San  Francisco  may  be  in 
violation  of  the  act  on  a  technical  point,  but  that  under  late 
years,  San  Francisco  has  no  dump  power  to  sell  and  is  buying 
cower  from  other  sources.    But  in  any  event,  copies  of  the 
Comptroller  General1 s  Report  have  not  been  available,  despite 
attempts  to  secure  a  copy,  and  until  such  a  report  is  available 
rod  a  report  on  the  matter  is  made  by  the  Secretary  of  the 
Department  of  the  Interior,  no  positive  statement  can  be  made 
at  this  time. 

Commissioners  Martin  and  Del  Carlo  extended  felicitations  and 
cTprssed  the  Commission's  best  wishes  for  a  long  and  happy 
life,  when  framed  copies  of  resolution  were  presented  to  the 
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following  retired  employees  of  the  Municipal  Railway: 
Timothy  Mahoney,  22  years  of  service 
Thomas  S.  Duffy,  3b  years  of  service 
Perry  Charles  Fisher-35  years  of  service 
Patrick  Joseph  Ford,  32  years  of  service 
Carl  Ludwick  Funnemark,  35  years  of  service 
James  Franklin  Banks,  26  years  of  service 

Clarence  Mallet  with  3^  years  of  service  was  unable 
to  attend* 

The  matter  of  addititfftial  revenues  arising  from  the  Municipal 
Railway  advertising  contract  was  referred  to  Commissioners 
Barcn  and  Cameron  for  report. 

The  Commission  approved  the  recommendation  of  Municipal  Railway 
Management  in  not  providing  at  this  time,  service  on  California 
street,  from  Van  Ness  Avenue  to  Presidio  Avenue;  adequate 
service  is  now  provided  on  Sacramento  Street,  one  short  block 
away . 

The  Commission  at  the  last  meeting  approved  a  skip  stop  service 
on  Fillmore  Street,  a  plan  approved  by  the  Fillmore  Merchants 
Association;  the  Association  now  recommends  that  the  plan  be 
modified  by  continuing  stops  at  Post,  Ellis  and  O'Farrell 
Streets.    The  Commission  approved  the  recommendation  of 
Railway  Management  to  the  effect,  that  the  plan  as  originally 
approved  be  given  a  fair  trial,  before  considering  any  changes. 

The  Commission  approved  the  request  of  the  Eank  of  America  to 
paint  a  sign  on  the  west  wall  of  its  new  building  at  the  San 
Francisco  International  Airport. 

The  request  of  the  Vestvaco  Company  that  it  be  sold  a  road 
easement  across  the  Hetch  He tchy right  of  way  in  Newark,  Alameda 
County,  was  referred  to  Commissioner  Cameron  for  study  end 
report. 


THEREUPON  THE  MEETING  ADJOURNED 
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M  I  ii  U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 


1,051st  REGULAR  MEETING-  OF  THE  PUBLIC  UTILITIES 
COMMISSION  III  ROOM  282  -  CITY  HaLL  -  JUNE  11, 
1956,  COMMENCING  AT  2:00  P.  M. 


Called  to  Order 

Present:    Commissioners  Daniel  F.  Del  Carlo,  Edw.  B.  Baron, 
Donald  a,  Cameron,  Oliver  M.  Rousseau 

Absent:    Commissioner  Joseph  Martin,  Jr. 

Vice  President  Daniel  F.  Del  Carlo  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Cameron 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  minutes  of  the  1,050th  regular  meeting  of  the 
Commission  held  June  4,  1S56  were  approved. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,422— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  supplemental 
approDriation  of  Municipal  Railway  funds,  in  amount 
$3,500.00,  to  credit  of  Appropriation  No.  5.736, 100.005,  to 
provide  for  relocation  of  overhead  facilities,  No.  5-Mc 
Al lister  Street  Line,  to  accommodate  construction  of  the 
Civic  Center  Exhibit  Hall. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,423— 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are  or 
will  be  legally  available  in  payment  of  claims  against  the 
Municipal  Railway,  as  follows: 


Claimant 

Non-litigated  settlements 

CC  John  J.  Barrett,  Jr. 
MC  Chesley  Jones,  Jr. 
TC  Anna  A.  Arms 
TC  Elizabeth  Driscoll 
SC  Margaret  Murphy 
SC  David  L.  Webb 

Litigated  settlements : 

TC  Adam  Herron 
CC  William  D.  Abbey 
CC  Margaret  Abbey 
MC  Katherine  Santori 


Date  of  Accident 

October  18,  1955 
April  9,  1956 
February  10,  1956 
April  18,  1956 
April  6,  1956 
April  17,  1956 


December  16,  1955 

March  12,  1953 
it 

March  4,  1955 


Settlement 

$  183.60 
400.00 
363.20 
250.00 
168.24 

690.51 


819.00 
3,750.00 
750.00 
425.00 


Judgments : 
SC  Martha  Ford 
MC  Olive  Frances  Frye 
MC  Claudia  Lee  Frye-minor 


April  11,  195^ 
November  30,  1953 


3,000.00 
plus  costs 
2,199.70 
Plus  Interest 
"  75.00 
Plus  Interest 
November  13,  1953  769.36 
July  4,  1952  5,^15.67 

Plus  Interest 

Appropriation  No.  5.735.804.000  $  19,259.28 


TC  Alfored  Bose 
TC  Veneta.  Georgantos 


Vote*  .'yes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  hp..  16,424-- 

RESOLVED'  That  this  Commission  hereby  authorizes  call  for 
public  bids  for  HHWS  Contract  No,  283-Moving  a  Steel  Warehouse 
from  Livermore  to  Oakdale. 

Vote:  Ayes  -Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO. 16,425 — 

RESOLVED    That  this  Commission  approves  issuance  of 
San  Francisco* International  Airport  Space  or  Rental  Permit, 
as  follows: 

To:  Pacific  Telephone  and  Telegraph  Co. 
Effective  Date:  June  10,  1956 

Permit  to  occupy  Rooms  229  and  231,  comprising  approxiraate-r 
ly  446  sq.  ft.,  Former  Domestic  Terminal  Building,  at  a 
monthly  consideration  of  ^66.90. 

BE  IT  FURTHER  RESOLVED'  That  Airport  Revocable  Permit 
issued  under  authority  of  Resolution  No.  8577,  adopted 
November  17,  19^7,  covering  occupancy  of  300  sq.  ft.,  of  the 
main  floor  area,  be  and  the  same  is  hereby  revoked,  effective 
as  of  June  10,  1956. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,426— 

RESOLVED'  That  this  Commission  approves  the  plans  sub- 
mitted by  United  Air  Lines,  Inc.,  Drawing  1SF1361,  providing 
for  installation  by  said  United  Air  Lines,  Inc.,    of  a  new 
pair  of  doors  in  the  existing  bridgeway  between  Shop  Office 
Euilding  No.  7^  and  Hrngar  Building  No.  10,  leased  area,  San 
Francisco  International  Airport. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.   16, 427— 

RESOLVED'  That  this  Commission  consents  to  charge  of 
$150.00  per  month,  allowing  1500  miles,  10  cents  per  mile  for 
each  excess  mile,  by  Airport  Limousine  Co.  (Avis)  under  agree- 
ment with  Military  Air  Transport  Service,  in  connection  with 
operation  of  the  contract  carriers  with  said  Military  i-.ir 
Transport  Service,  San  Francisco  International  Airport. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  CAMERON,    Seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  l6,U2g~ 

# 

RESOLVED    That  this  Commission,  for  and  on  behalf  of  the 
City  and  County  of  San  Francisco,  Public  Utilities  Commission, 
hereby  authorizes  the  Manager  of  Utilities  to  execute  that 
certain  United  States  of  America,  General  Services  Administra- 
tion Lease  No.  GS-09B-2563/  under  the  provisions  of  which,  the 
City  and  County  of  San  Francisco  leases  to  the  Government, 
Rooms  200-200a-202-204-206A,  comprising  1679  sq.  ft.,  Former 
Terminal  Building,  San  Francisco  International  Airport,  for 
the  term  beginning  July  1,  1956,  through  December  31,  1957/ 
at  a  monthly  consideration  of  ^280.00* 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following    resolution  was  adopted: 


—RESOLUTION  NO.  16,429— 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Space  or  Use  Permit,  as 
follows: 

To:  Seaboard  4  Western  Airlines,  Inc. 
Effective:  June  1,  1956 

Covering  occupancy  of  Room  217G-iIew  Terminal  Building,  com- 
prising 225  sq.    ft.,  at  a  monthly  consideration  of  457.50. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,430— 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
Df  San  Francisco  International  Space  or  Use  Permit,  as 
f ol lows : 

To:  Trans  ^orld  Airlines,  Inc. 
Effective:  June  11,  1956 

Covering  occupancy  of  Rooms  151  and  155*  Former  Domestic 
Terminal  Building,  consisting  of  approximately  530  sq.  ft., 
for  a  monthly  consideration  of  ^79.50. 

Vote:  Ayes- Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,431— 

RESOLVED'  That  on  the  recommendation  of  the  General  Mana- 
ger and  Chief  Engineer  of  the  San  Francisco  Water  Department, 
this  Commission  approves  the  terms  and  conditions  and 
authorizes  issuance  of  Revocable  Permit,  covering  the  use  and 
occupancy  of  property,  as  follows: 

To:  City  of  Palo  Alto 

Permit  to  extend  an  8U  water  service  line  along  a 
portion  of  the  Bay  Division  Pipe  Line  No,  3  right  of  way  at  the 
intersection  of  Hanover  Street  and  Junipero  Serra  Boulevard, 
Stanford  University  Property,  for  the  purpose  of  a  service 
connection;  no  fee. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  NO. 16,432 — 

RESOLVED*  That  this  Commission  approves  the  following 
Contract  Payment  Authorizations: 

Contract  Payment  in  amount  ;.t>42,870.76,  in  favor  of  M&K  Corpora- 
tion, SFWD  Contract  No.  672-Relocation  of  Crystal  Springs  Pipe 
Lines-60"  and  44" 

Contract  Payment  in  amount  ,i;60, 152.40,  in  favor  of  Piombo  Con- 
struction Co.,  SFvJD  Contract  No.  7^2-Excavation  and  Embankment 
South  Basis,  Sunset  Reservoir. 

Contract  Payment  in  amount  $49,^86.50,  in  favor  of  Peter  Kiewit 
Sons  Co.,  SFWD  Contract  No.  734-Construction  of  Crystal  Springs 
and  Sunset  Supply  Lines,  Hillsborough  Tunnel „ 

Contract  Payment  in  amount  plO, 566.00,  in  favor  of  Payne  Con- 
struction Co.,  under  Municipal  Railway  Contract  No.  440,  Con- 
structing Turntable  and  Appurtenances  at  Hyde  and  Beach  Streets. 

Contract  Payment  in  amount  $7^,668,96,  in  favor  of  Rothschild, 
Raff in  and  Weirick,    HHWS  Contract  No,  274-Cherry  River 
Project-Spillway  and  Outlet  Works. 

Vote:  Ayes-  Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16^33 — 

WHEREAS,  The  Municipal  Railway  of  the  City  and  County 
of  San  Francisco  is  a  member  of  the  Joint  Pole  Associa tion;and 

WHERE> S   said  Association  has  now  proposed  the  execution 
of  a  supplemental  Joint  Pole  Agreement  to  provide  for  member- 
ship for  City  of  Alameda  in  the  Association  in  accordance 
with  Section  Kb)  of  that  certain  Joint  Pole  Agreement  dated 
May  1,  1923/  as  currently  amended: 

NOV,  THEREFORE,  BE  IT  RESOLVED^  That  the  Public  Utili- 
ties Commission  hereby  approves  and 'recommends  the  execution 
of  the  Supplemental  Agreement  by  the  Municipal  Railway  of 
the  City  and  County  of  San  Francisco. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,434— 

RESOLVED*  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  necessary  legislation  for  sub- 
mission to  the  Board  of  Supervisors,  authorizing  an  exchange 
of  easements  for  the  Twin  Peaks  Subsurface  Tunnel,  in  the 
Collamore  and  Sutro  Forest  Tracts,  in  accordance  with  Drawing 
Dated  May  31,  1956. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,435— 

RESOLVED'  That  this  Commission  approves  the  following 
Traveling  Expense  Vouchers: 

Expense  Voucher  in  amount  o683.06,  expenses  of  Frank  J*  Needles, 
Deputy  City  Attorney,  appearing  before  the  Civil  Aeronautics 
Board,  Washington,  D.  C,  in  the  matter  of  the  Transpacific  Case 
Docket  No.  5031,  May  13-18,  1956. 

Expense  Voucher  in  amount  $478*97,  expenses  of  H.S.Messersmith, 
Superintendent  of  Airport  Operations,  appearing  before  the 
Civil  Aeronautics  Board,  Washington,  D9C»,  in  the  matter  of  the 
Transpacific  Case,  Docket  No. 5031,  May  13-18,  1956. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,436— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Water  Department  Request  for  Funds,  in 
amount  $900.00,  under  Appropriation  No.  5*746.025o000,  to  pro- 
vide for  installing  glass  door  in  Lobby  and  remodeling  entrance 
doors  in  Water  Department  Building,  a  budgeted  item. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,437— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  hereby  authorizes  the  Manager  of  Utilities, 
for  and  on  behalf  of  the  City  and  County  of  San  Francisco  and 
the  Public  Utilities  Commission,  to  execute  leases,  covering 
occupancy  of  Water  Department  lands,  as  follows: 

Trans  World  Airlines,  Inc.,  lease  covering  occupancy  of 
parcel  of  land,  in  area  330'x700',  plus  30'  road  easement  in 
length  750',  being  portion  of  the  Silva  Tract,  near  Skyline 
Boulevard,  for  period  of  five  years,  commencing  August  1,  1956, 
at  an  annual  rental  of  ^1,200.00,  for  remote  radio  trans- 
mitter station  purposes. 

Aeronautical  Radio,  Inc.,  lease  covering  occupancy  of  parcel 
of  land  in  area  660'x700',  plus  40'  road  easement  in  length 
150f,  being  portion  of  the  Silva  Tract,  near  Skyline  Boulevard, 
for  period  of  five  years,  commencing  September  1,  1956,  at  an 
annual  rental  of  $2,160.00,  for  remote  radio  transmitter  sta- 
tion purposes. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,438— 

* 

RESOLVED    That  on  the  recommendation  of  the  General 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water  Depart- 
ment, this  Commission  approves  the  terms  and  conditions  and 
authorizes  issuance  of  Revocable  Permit,  covering  use  and 
occupancy  of  property,  as  follows: 

To:  San  Mateo  County 

Permit  for  the  realignment  of  the  R)lhemus  Road,  County  Road  No. 
17,  through  the  City's  Filtration  Plant  Site  and  Watershed 
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proper ty,  San  Mateo  County  (no  fee) 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  ICO.  l6,439~ 

RESOLVED*  That  on  the  recommendation  of  the  General 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water  Depart- 
ment, this  Commission  approves  the  terms  and  conditions  and 
authorizes  issuance  of  Revocable  Permit,  covering  use  and 
occupancy  of  property,  as  follows: 

To:  Mr,  John  Schenone,  30S  Helen  Drive,  Mi  librae 

Permit  to  occupy  for  gardening  purposes  the  westerly  half 
of  Lot  13,  Block  5/  Meadow  Glen  Subdivision,  Millbrae  (no  fee) 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  l6,440— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  Water  Department  funds,  in  amount   .52,330.00,  to 
reflect  reclassification  of  positions,  as  follows: 

Increase : 

L-130  Water  Chemist,  from  1  to  2  @  3400-460  per  month 
B311  Bookkeeping  Machine  Operator,  from  0  to  10,   <>3 10-370 
per  month. 

L-B222  General  Clerk-$2S5-340  per  month. 
Decrease : 

F^fOla  Jr. Engineer,  Civil,  from  2  to  1  &  $460-530  per  month 
B311.1  rilling  Machine  Operator,  from  11  to  0  $300-360  per 
month. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Comm  i  s  s  i  one  r  Ma r  t  i  n 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  v/as  adopted: 

—RESOLUTION  NO.  l6,44l  — 

RESOLVED'  That  this  Commission  hereby  authorizes  execution 
of  lease  with  Sears,  Roebuck  and  Co.,  et  al.,  covering  occuoancy 
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for  parking  purposes,  that  certain  San  Francisco  Water  Depart- 
ment property,  in  area  1.116  acres,  being  portion  of  the  fiay 
Division  Pipe  Line  No.  3  right  of  way,  SO  foot  wide  easement  in 
Mt.  View,  for  period  of  ten  years,  with  a  certain  option  of 
renewal,  at  a  monthly  rental  of  k 100. 00. 


Reports : 

Hotel-San  Francisco  International  Airport: 

Commissioner  Baron  reported  that  a  form  letter  had  been  pre- 
pared and  recommended  that  same  be  transmitted  to  all  in- 
terested parties,  advising  them,  that  lease  form  has  been  pre- 
pared and  soliciting  their  interest  therein.  Action-approved  by 
the  Commission,  Commissioner  Del  Carlo  voting  3M0. 

Commissioner  Cameron  reported  on  the  matter  of  Municipal 
Railway  advertising;  Commissioners  Baron  and  Cameron  met  with 
Filter, So rens en  and  Davis,  present  contract  holder,  dis- 
cussing plans  for  increased  advertising,  having  in  mind  the 
dignity  and  aesthetic  medium  that  has  characterized  present 
advertising. 

Vice  President  Del  CArlo  in  reporting  on  the  matter  of 
Airport  Taxicab  service,  reported  progress  being  made,  in  that 
representatives  of  Barrett  Garages,  Inc.  and  Yellow  Cab  Co. 
are  discussing  way  and  means  of  improving  the  service. 

In  response  to  query  by  Commissioner  Cameron,  F.  3.  Butler, 
Manager  of  the  San  Francisco  International  Airport  reported 
that  he  has  been  conferring  with  Christian  Science  Church 
people  in  the  matter  of  a  Reading  Room,  in  the  Terminal  Build- 
ing; form  of  lease  is  being  prepared. 

!rr.  0-eorge  Negri,  Director-Bureau  of  Accounts  reported  on 
meeting  in  Chicago,  111.,  in  the  matter  of  leasing  street  cars 
for  the  Municipal  Railway;  representatives  of  the  Pullman  Co. 
and  St.  Louis  Car  Co.,  have  indicated  that  they  will  advise 
City  and  County  of  San  Francisco,  if  interested,  the  informa- 
tion being  desired  on  or  before  August  1,  1956;  he  also  re- 
ported on  his  attendance  at  the  Annual  Meeting  of  the  Municipal 
Finance  Officers  Association  of  the  United  States  and  Canada. 

Manager  of  Utilities  reported  that  the  Mayor's  committee  in 
the  matter  of  five-day  week  for  Municipal  Railway  platform 
personnel  will  meet  every  day  this  week,  following  which,  it  is 
anticipated  that  a  Charter  Amendment  form  or  pattern  will  be 
developed. 

Manager  of  Utilities  reported  on  the  very  favorable  recommen- 
dations made  to  the  Hearing  Examiner,  Civil  Aeronautics  Board, 
by  the  Bureau  Counsel  in  re-West  Coast-Europe  Case,  Dockets 
Nos.  715$  and  7204.      Commissioner  Cameron  congratulated  those 
who  had  work  so  hard  in  the  comprehensive  presentation  to  the 
Civil  Aeronautics  Board  hearing  in  San  Francisco. 
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The  Manager  of  Utilities  reported  on  the  recommendation  of 
the  Airport  Manager  that  the  City  Planning  Commission  initiate 
a  study  leading  to  the  determination  of: 

1.  A  permanent  heliport  site  or  sites  adequate  to  San  Fran- 
cisco's needs;  and 

2.  An  interim  site  for  use  pending  the  availability  of  the 
site  or  sites  determined  for  permanent  use. 

Action:  Commission  directed  that  the  City  Planning  Commission 
be  requested  to  initiate  study  and  if  at  all  possible 
to  expedite  such  a  study. 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,052nd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JUNE  18, 
1956,  COMMENCING  AT  2:00  P.  M. 


Called  to  Order 

Present:  Commissioners  Daniel  F.  Del  Carlo,  Edw.  B»  Baron, 
Donald  A.  Cameron,  Oliver  M.  Rousseau 

Absent:  Commissioner  Joseph  Martin,  Jr. 

Vice  President  Daniel  F.  Del  Carlo  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  minutes  of  the  1,051st  regular  meeting  of  the 
Commission  held  June  11,  1956  were  approved. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  "NO.  16,442— 

RESOLVED'  That  this  Commission  approves  Traveling  Expense 
Voucher,  in  amount  $567.32,  expenses  of  Geo.  P.  Negri,  Director, 
Bureau  of  Accounts,  attending  meeting  in  Chicago,  111.,  re 
proposed  lease  of  street  cars  and  attending  the  50th  Annual 
Conference  of  Municipal  Finance  Officers  Association, 
Washington,  D.  C,  May  30-June  8-1956. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin. 
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On  motion 
Rousseau, 


of  Commissioner  Baron,  seconded  by  Commissioner 
the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,443-- 


RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the  General 
Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  allot  funds 

such  funds  as  are  or  will  be 
of  claims  against  the  Municipal 


and  to  draw  warrants  against 
legally  available  in  payment 
Railway,  as  follows: 


Claimant 

lon-litigated  settlements: 


Date  of  accident 


CC 

SC 
TC 

MC 
MC 
MC 
MC 

MC 


City  and  County  of  San  Fran- 
cisco-Police Department        March  15,  1956 
Marylyn  Land  February  29,  1956 

Civil  Service  Employees  Ins, 


Hazel  Herron 


November  2,  1955 
February  5,  1956 
March  16,  1956 
April  3,  1956 


Co.-G-uy  R.  6c 
Phylis  Green 
Hugh  R#  Of Connor 
Mary  Arroyave 

Calif. State  Auto  Assn.  for 
V/alter  T.  Mc  Grath 
Helen  T.  Leonis 

Amending  that  portion  of  Resolution  Lo.  16,093 
claimant,  Elsie  Ramos  to  read  ^952.00  in  lieu 

of  4,200.00 


April  3,  1956 
May  24,  1956 


Litigated  settlements: 
TC  Jean  Habenicht 
TC  Bonnie  Jean  Habenicht 
TC  John  J.  Harris-minor 

Judgments : 

CC  Rosalie  S«  Cole 

TC  James  J.  Joy 

TC  Mrs.  Lillian  Channel 

SC  Ernest  Schneider 

KG  Elyse  Forni 

MC  Luckenbach  Steamship  Co. 


April  20,  1956 
11 

September  23,  195*+ 


Settlement 


$  299.75 
200.00 

157.09 
485.00 
356.47 
850.00 

134.14 
397.25 


752.00 


2,250.00 
255.00 
3,200.00 


July  6,  1954 
May  15,  1951 


2,500.00 
613.50 
plus  interest 
January  2,  1956  79. 88 

March  14,  1956  49.40 
January  6,  1956  94.11 
November  IS,  1955  50.00 


Approving  costs  in  amount  $304.00,  under  judgment 
approved-Resolution  N0.  16,386 

Appropriation  No.  5.735.804.000 


304.00 


$13,027.59 

Vote:  Ayes-  Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,444— 

RESOLVED'  That  this  Commission  on  the  recommendation  of 
the  Manager  of  Utilities,  approves  the  write-offs  of  un- 
collectible accounts,  which  are  more  than  90  days  past  due 
and  the  adjustment  of  accounts  receivable,  as  follows: 

Water  Department,  in  amount  $496 .39,  per  list  dated  June  4, 
1956, 

Municipal  Railway,  in  amount  $367.06  (including  judgments) 
per  list  dated  June  7,  1956. 

San  Francisco  International  Airport,  in  amount  $5.00,  per 
list  dated  June  12,  1956. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin, 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,445— 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  the  hereinbelow  compromise  settlements 
for  damages  which  the  Municipal  Railway  has  against  the  fol- 
lowing: 

Amount  Compromise 
Debtor :  Billed  Settlement 

D.  Gellenbeok  $  181.23  $  131.23 

Frank  J.  Colligan  68*31  58*86 

Joseph  Barney  165.25  133.75 

Leo  J.  DeStefano  45.18  36.78 

United  Parcel  Service  29.45  21.05 

Albert  S.  Chesler  56.03  47.18 

John  Andrakin  151.03  121.10 

$697.03  $549*95 

Vote:  Ayes-  Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin. 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO  .16, 446— 

» 

RESOLVED    That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Modification  of  Contract  in  credit 
amount  ^10*00,  under  SFWD  Contract  No.  672-Relocation  of  60" 
and  44"  Pipe  Lines,  Guadalupe  Valley,  contractor,  MM  Corpora- 
tion, covering  the  following: 

Increase  quantity  of  60"  pipe  to  be  sandblasted 

17,000  sq.  ft.,  at  ^0.22  per  sqi  ft.  $3,740.00 

Decrease  quantity  of  sand  under  Item  24, 

2,500  cu.  yds  -3,750.00 

Net  Credit  $  10#00 

Vote:  Ayes-Commissioners  Del  Carlo,  Earon,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,447— 

RESOLVED,  that  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  .airport  Space  of  Use  Permit,  as 
follows : 

To:  Seaboard  and  Western  Airlines,  Inc. 
Effective  Date:  -  June  15,  1956 

Covering  occupancy  of  Rooms  205B-205C-205D-217C,  New  Ter- 
minal Building,  comprising  578  sq.  ft.,  at  a  monthly  con- 
sideration of  ^404,60. 

BE  IT  FURTHER  RESOLVED'  That  permit,  issued  to  said 
Seaboard  and  Western  Airlines,  Inc.,  under  authority  of  Resolu 
tion  No.  16,429,  adopted  June  11,  1956,  covering  occupancy  of 
Room  217C,  be  and  the  same  is  revoked  as  of  June  15,  1956. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.    16, 448— 

RESOLVED'  That  this  Commission  approves  necessary  expenses 
in  an  estimated  amount  of  ^500.00,  for  Annual  Inspection  of 
Water  and  Hetch  Letchy  properties  by  representatives  of  the 
San  Francisco  Press,  June  21-22-23-24,  1956, 

Vote:  Ayes- Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,449— 

RESOLVED,  That  in  compliance  with  Part  III,  Aircraft  Operations 
Charges,  Section  5  of  the  San  Francisco  International  Airport  Rates  and 
Charges,   this  Commission  hereby  approves  the  Average  Maximum  Gross 
Weight  of  Aircraft,   effective  June  1,   1956,   as  follows: 


Type  and  Model 

Average 

Maximum 

Air  Carrier 

of  Aircraft 

G-ros  s 

Weight 

A^ipt1  1  o  ov\    A  "5  t>1  "i  n  p  ^       Tvi  p  ^ 

Donrrl  nq  "DC  -4 

73  000 

*^  \J  LLj    XdO     X.' \J  {J 

93  200 

90,550 

(Day  Plane) 

Douglas  DC -6 A 

103,800 

Douglas  DC -63 

100,000 

Douglas  DC -7 

122, 200 

(Long  Range) 

Douglas  DC-7B 

126,000 

California  Central 

Douglas  DC -3 

25,273 

Flying  Tiger  Line 

Douglas  DC -4  (C-54) 

73,800 

Douglas  DC -6 

103,800 

Curtis  C-46 

48,000 

(Cargo) 

45,300 

(Passenger ) 

Japan  Air  Lines 

Douglas  DC -613 

107,000 

Pacific  Southwest  Airways 

Douglas  DC -4 

62,000 

Fan  American  World  Airways 

Douglas  DC -4 

73, 

,000 

(C-54  DC) 

Douglas  DC -63 

107 , 

,000 

Douglas  DC-7C 

140, 

,000 

Boeing  377 

145, 

,800 

(Latin  Division) 

Douglas  DC -6 

95. 

200 

Qantas  Empire  Airways 

Lockheed  1049-54-30 

133, 

000 

1049G -82-110 

135, 

400 

Slick  Airways 

Douglas  DC -4  (C-54) 

73, 

533 

Douglas  DC -6 A 

103, 

,800 

Curtis  C-46 

43, 

000 

Southwest  Airways 

Douglas  DC -3 

25, 

346 

Martin  202 

39, 

,900 

Trans  World  Airlines 

Douglas  DC -3 

25, 

200 

Douglas  DC -4 

71, 

800 

Lockheed  04  9-49-46 

96, 

000 

Lockheed  749-79-22 

102, 

000 

Lockheed  749A-79-54 

107, 

000 

Lockheed  1049-54-80 

120, 

000 

Lockheed 

10490-82-110 

137, 

500 

Martin  202 

45, 

000 

Martin  404 

44, 

900 

Western  Airlines 

Douglas  DC -4 

70, 

700 

Douglas  DC-6B 

100, 

000 

Convair  240 

41, 

7  90 

BE  IT  FURTHER  RESOLVED,   That  weights  established  under  resolution 
No.  15577  and  amended  under  resolution  No.  16059,  be  and  the  same  are 
hereby  terminated  June  1,  1956. 


Vote:  Ayes -Commissioners  Del  Carlo,  baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner    Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,450— 

RESOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for 

Gate  Room  Railings  at  San  Francisco  International 
Airport-Contract  No.  196 

a  public  work  to  be  performed  on  the  basis  of  the  lump  sum 
price  submitted  and  regularly  on  file  for  the  work  to  be  per- 
formed as  set  forth  in  the  related  specifications  for  the 
Public  Utilities  Commission  of  the  City  and  County  of  San  Fran- 
cisco, be  and  the  same  is  hereby  awarded  to 

Arthur  Brothers,  San  Mateo,  California 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  4)3,700.00,  said  sum  being  the  total  for  the 
lowest  bid  submitted  on  the  basis  hereinabove  stated. 

8E  IT  FURTHER  RESOLVED'  That  the  Commission  recommends  and 
hereby  requests  the  Controller's  approve  1  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract; and  all  other  bids  are  hereby  rejected. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,451  — 

RESOLVED'  That  in  accordance  with  the  recommendations 
of  the  Manager  of  Utilities,  the  contract  for 

Laying  of  6-Inch  Cast  Iron  Mains  in 
Campbell  Avenue  and  Somerset  Street, 
San  Francisco  Water  Department  Specifi- 
cation No.  7o2 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  a.s  set  forth  in  the  related  speci- 
fications for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Michael  Murphy,  Jr. 
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he  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  Four  Thousand  Eight  Hundred  and  Fifty  Five 
Dollars  and  Seventy  Five  Gents  ($4,855.75)  s&id  sum  being 
the  total  price  for  the  lowest  bid  submitted  on  the  basis 
hereinabove  stated. 

BE  IT  FURTHER  RESOLVED    That  the  Commission  recommends  and 
hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract. 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau  (ayes) 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


--RESOLUTION  liO ,  16,452— 

RESOLVED'  That  in  accordance  with  the  recommendations 
of  the  Manager  of  Utilities,  the  contract  for  the 

Laying  of  6-Inch  Cast  Iron  Main  in  Foerster 
Street,  between  Los  Palmos  Drive  and  Teresita 
Boulevard-SFWD  Specification  No.  763 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related  specifi- 
cations for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Michael  Murphy,  Jr. 

he  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  Six  Thousand  Eight  Hundred  and  Eighty  Five 
Dollars  and  Forty  Cents  ($6, ££>5.40)  said  sum  being  the  total 
price  for  the  lowest  bid  submitted  on  the  basis  hereinabove 
stated. 

✓ 

BE  IT  FURTHER  RESOLVED    That  the  Commission  recommends  and 
hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract; and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-    Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO*  .16,453— 

RESOLVED'  That  this  Commission  approves  and  hereby  re- 
auests  the  Controller  to  draw  warrant  in  amount  $131.10,  ex- 
penses of  June  6,  1956/  conference  between  certain  officials  of 
the  City  and  County  of  San  Francisco  and  San  Mateo  County  and 
Cities. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent;  Commissioner  Martin 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  16,454— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  the  following  Requests  for  Funds: 

Public  Utilities  Commission  General  Office  Request  lor  Funds, 
in  amount  $447.68,  Appropriation  No,  5.707.200.000,  Con- 
tractual Services. 

In  amount  ^60,00,  Appropriation  No.  5.707.203.000,  Bureau  of 
Public  Service-Contractual  Services,    Employees  Cars. 
In  amount  $25*00,  Appropriation  No.  5.708.203.000,  Bureau  of 
Personnel  and  Safety,  Contractu  1  Services, Employees  Cars. 

Water  Department  Request  for  Funds,  in  amount  ^400.00,  Appro- 
priation No.  5.707.200.000,  Contractual  Services,  Official 
Printing. 

Airport  Request  for  Funds,  in  amount  ^150.00,  Appropriation 
No.  5.725. 111.000,  Overtime. 

Municipal  Railway  Request  for  Funds,  in  amount  £16, 5^.01, 
from  5.735.862,000,  to  credit  of  Appropriation  No.  5.735.135. 
000,  to  provide  for  deficiency  in  Sick  Leave-Per  Diem. 

Bureau  of  Light,  Heat  and  Power  Request  for  Funds,  in  amount 
^62.42,  Appropriation  No,  5.313.200.715,  Services  of  Pur- 
chasing Department. 

Municipal  Railway  Request  for  Funds,  in  amount  $3,150.00,  under 
Appropriation  No.  5*736.100.002,  Relocate  Poles  and  Overhead, 
Stockton  Street,  Tunnel  to  Columbus. 

Municipal  Railway  Request  for  Funds,  in  amount  ^676,973.22, 
Appropriation  No.  6,736.913.243,  First  Quarter  Allotment,  for 
Rental,  Interest  and  Excess  Miles,  2nd  and  1st  Fleet, 

Airport  Request  for  Funds,  in  amount  M, 048.00,  Appropriation 
No.  6.725.S54.000-Mernberships-Fiscal  Year  1956-57. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Cameron, seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  l6,U55~ 

WHEREaS    the  City  and  County  of  San  Francisco,  througi 
its  Public  Utilities  Commission,  owns  and  operates  the  San 
Francisco  International  Airport  provided  by  citizens  of  San 
Francisco  at  great  expense  in  order  that  they  may  enjoy  the 
finest  air  transportation  service  possible;  and 

WHEREAS'  the  City  and  County  of  San  Francisco  is  one  of 
the  largest  cities  in  the  west  and  is  the  nation's  largest 
port  on  the  Pacific  Coast,  being  the  hub  of  a  large  area  lying 
along  the  Pacific;  and 

WHEREAS'  the  Public  Utilities  Commission  deems  that  the 
public  intrest  and  necessity  of  the  people  of  the  City  and 
County  of  San  Francisco  requires  that  they  be  provided  with  all 
possible  and  necessary  facilities  for  air  commerce  between 
San  Francisco  and  Chicago,  Illinois,  Tampa  and  Miami,  Florida 
and  other  cities;  and 

WHEREAS*  Trans  World  Airlines,  Inc.  has  on  file  with  the 
Civil  Aeronautics  Board  an    application  known  as  Docket  No. 
2336  (Great  Lakes-Southeast  Service  case)  requesting  the  es- 
tablishment of  one  new  one-carrier  service  between  San  Fran- 
cisco, Chicago,  Illinois  and  Tampa  and  Miami,  Florida;  and 

WHEREAS,  the  Public  Utilities  Commission  has  a  civic, 
property  and  financial  interest  in  the  above  proceeding  which 
will  not  be  adequately  represented  by  interested  parties: 

NOW,  THEREFORE,  BE  IT  RESOLVED'  That  the  City  and 
County  of  San  Francisco,  through  its  Public  Utilities  Com- 
mission, is  hereby  empowered  to  petition  the  said  Civil 
Aeronautics  Eoard  for  leave  to  intervene  in  the  hearings  be- 
fore said  Civil  Aeronautics  Board  in  the  belief  that  its 
intervention  will  not  unduly  broaden  the  issue  or  delay  the 
proceedings;  and 

EE  IT  FURTHER  RESOLVED,  That  the  City  and  County  of 
San  Francisco,  through  its  Public  Utilities  Commission,  pe- 
tition the  Civil  Aeronautics  Board  for  leave  to  intervene 
in  the  matter  of  the  application  of  Trans  World  Airlines,  Inc., 
Docket  No.  239b. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  l6,U56— 

RESOLVED    That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

The  Repaving  of  Street  or  Sidewalk  Openings  where  the 
Paving  has  been  removed  for  the  San  Francisco  Water 
Department  for  the  Fiscal  Year  Ending  June  30,  1357, 
SFWD  Specifications  Mo.  761 

a  public  work  to  be  performed  on  the  basis  of  the  prices  sub- 
mitted and  regularly  on  file  for  the  estimated  quantities  of 
work  to  be  performed  as  set  forth  in  the  related  specifications 
for  the  Public  Utilities  Commission  of  the  City  and  County  of 
San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Charles  L.  Harney,  Inc. 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at   >135, 275.00,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated; 
and  all  other  bids  for  the  above  described  work  are  hereby  re- 
jected. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Ca.meron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  IK).  16,^57— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Permit  for  Insurance 
Policy  Vending  Machines,  New  Terminal  Building  and  Related 
Structures,  to  Tele-trip  Policy  Company,  Inc.,  effective  June 
1.  1556,  at  a  consideration  of  ^100,00  per  month  per  machine, 
right  to  install  not  more  than  five  machines  and  not  less  than 
two  machines;  and 

BE  IT  FURTHER  RESOLVED*  That  that  certain  permit  issued 
under  authority  of  Resoluti6n  No.  l4,68>9,  be  and  the  sara© 
is  hereby  revoked,  effective  as  of  May  31,  1956. 

Vote:  Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  l6,U58— 

RESOLVED,  That  that  certain  San  Francisco  International  Air- 
port Permit  issued  to  Associated  Aviation  Underwriters,  re 
Insurance  Vending  Machines,  Resolution  No,  14,690,  be  and  the 
same  is  hereby  revoked  as  of  November  30,  1955 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

-10,177- 


On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,459— 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Space  or  Use  Permits, 
as  follows: 

To:  R.  E.  Halsey,    effective  May  15,  1955,  permit  to  occupy  a 
10x16 ?  wooden  building,  near  Hangar  N-l,  at  an  annual 
consideration  of  3128.00,  for  storage  of  tools,  parts  and 
supplies  of  permittee's  aircraft. 

Coca-Cola  Bottling  Co.  of  San  Mateo,  effective  July  1, 
1954,  1-Coca-Cola  Vending  Ma.chine,  Former  Domestic  Ter- 
minal Building,  consideration-sum  of  $21S>.4l,  for  period  of 
July  1,  1954  to  March  31,  1956;  effective  April  1,  1956, 
$0.80  per  case  less  sales  tax  and  deposit  on  containers 
not  returned. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Caemron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  1 6,460— 

RISOLVED'  That  on  recommendation  of  the  General  Manager 
and  Chief  Engineer  cf  the  San  Francisco  Water  Department,  this 
Commission  approves  the  terms  and  conditions  and  authorizes 
issuance  of  Revocable  Permit  covering  use  and  occupancy  of 
lands,  as  follows: 

To:  California  Water  Service  Co. 

Permit  to  maintain  an  8"  service  line  and  appurtenant 
connections  thereto  within  that  portion  of  Old  San  Bruno  Road, 
now  closed,  through  Water  Department  Parcel  26,  South  San 
Francisco  (no  fee) 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  l6,46l  — 

RESOLVED'  That  this  Commission  authorizes  and  directs 
Curtis  Fent,  Supervisor  of  Automotive  Equipment,  Municipal 
Railway,  to  proceed  to  Allentown,  Pa.,  to  study  the  new  and 
improved  design  of  front  and  rear  end  suspension  on  Mack 
Buses  to  be  furnished  the  City  and  County  of  San  Francisco; and 

3S  IT  FURTHER  RESOLVED'  That  necessary  expenses  are  deemed  con- 
tracted in  performance  of  routine  duties  for  the  period  of 
approximately  June  23,  1956-July  2,  1956. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,462— 

RESOLVED'  That  this  Commission  hereby  requests  the 
Controller's  approval  of  the  following  Requests  for  Funds: 

Public  Utilities  Commission-General  Office  Request  for  Funds, 
in  amount  $7,500.00,  Appropriation  No.  6.707.200.000,  Official 
Advertising  for  Fiscal  Year  1956-57. 

Airport  Request  for  Funds,  in  amount  4>18,050.00,  Appronriation 
No.  6. 725. 815. 000,  Other  Insurance. 

Hetch  Hetchy  Project  Request  for  Funds,  in  amount  ^320, 000,00, 
Appropriation  No.  6.755.231.001,  Purchase  of  Power  for  Resale 
Outside  of  San  Francisco-First  quarter. 

Hetch  Hetchy  Project  Request  for  Funds: 

In  amount  ..48,482.00,  Appropriation  No.  6.755.400.000,  Equip- 
ment. 

In  amount   >920.00,  Appropriation  No.  5.756.021.000,  Pressure 
Gate  Valves. 

In  amount  vl, 950.00,  Appropriation  No.  6.756.024.000,  Wiring 
Moccasin  Cottages. 

In  amount  32, 800.00,  Appropriation  No.  6.756.025.000,  Recon- 
struction of  Electric  Meters,  Moccasin  Powerhouse. 

Hetch  Hetchy  Project  Request  for  Funds: 

In  amount  .48,000.00,  Appropriation  No.  6.757.002*000,  Auto- 
motive Shop-Moccasin. 

In  amount  4)1,875.00,  Appropriation  No.  6.757.013*000,  Ad- 
ditional Room,  Cottage  No.  3-0' Shaughnessy  Dam. 
In  amount  >1, 930.00,  Appropriation  No.  6.757.014.000,  Garage 
for  Fire  Truck. 

In  amount  $  1,880. 00,  Appropriation  No.  6.757.015.000,  Garage 
for  Intake  Cottage  No.  7. 

In  amount  -1,950.00,  Appropriation  Noe  6*757.016*000,  Fencing, 
various  locations. 

In  amount  ;4,000.00,  Appropriation  No.  6.757.017.000,  Storage 
Euilding,  Miguel  Meadows. 

In  amount  J2,000.00,  Appropriation  No.  6.757.006.000,  Normal 
Electric  Extensions. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

Reports : 

Manager  of  Municipal  Railway  reported  on  progress  made 
toward  banning  of  parking  on  Powell  Street,  between  Sutter  and 
bush  Street;  several  conferences  have  been  held  with  the 
Safety  Division  of  the  Chamber  of  Commerce,  but  at  the  present 
time,  the  Police  Department  is  adverse  toward  banning  parking; 
the  matter  is  still  under  study.    The  Committee  of  the  Chamber 
of  Commerce  is  favorably  disposed  at  this  time  to  a  Charter 
Amendment  providing  for  all  authority  of  parking,  traffic,  and 
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the  like,  being  under  one  Department,  thus  eliminating  divi- 
sions of  authority. 


Airport  Manager,  F.  B*  Butler,  reported  on  the  trend  of  airport 
business.    In  recent  weeks,  activities  have  developed  well 
over  normal  expectations,  a  definite  increase  against  a  similar 
period  of  last  year,  and  last  year  having  in  its  favor,  a 
number  of  conventions  and  a  golf  tournament;  12,000  passengers, 
on  and  off,  are  using  the  facilities  daily;  the  recent  inaugu- 
ration of  Military  Air  Transport  Service  accounts  for  initially 
4-5  movements  a  day.    Food  and  beverage  and  parking  concessions 
are  running  approximately  51,000.00  a  day  as  against  last 
year.    Despite  increased  activity,  there  is  no  loss  of 
efficiency  in  handling  of  passengers.    The  growth  of  the  Air- 
port points  up  sharply  the  necessity  of  extenions  and  improve- 
ments, the  objects  of  a  bond  issue,  an  issue  that  must  be 
submitted  to  the  electorate  for  the  fall  election*    The  recent- 
ly formed  Advisory  Committee  is  still  studying  associated 
problems  of  an  expanded  airport,  and  their  final  report  will 
not  be  ready  for  approximately  one  month. 

Vice  President  Del  Carlo  reported  on  an  inspection  of  San 
Francisco  as  viewed  from  a  helicopter  and  emphasized  the 
necessity  of  development  of  heliports. 

Commission  noted  tentative  allocation  of  $130, 485^00,  by  the 
Federal  Government  toward  certain  construction  projects  of  the 
Airport. 

The  matter  of  request  of  Belmont  Water  District  for  acquisition 
of  Water  Department  property  in  San  Mateo  County,  and  the 
request  of  a.  Kelson,  Inc.,  for  release  of  the  San  Andreas 
College  Hill  pipe  line  right  of  way  at  Farragut  and  Whipple 
Avenues,  were  referred  to  Commissioner  Cameron. 

The  consideration  of  a  letter  from  the  President  of  the  Eoard 
of  Supervisors  that  the  Cherry  Valley  Dam  be  named  "Lloyd  Dam" 
was  talcen  under  consideration. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,053rd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JUNE  25, 
1956,  COMMENCING  AT  2:00  P.  M. 


Called  to  Order 

Present:    Commissioners  Daniel  F.  Del  Carlo,  Edw.  B.  Baron, 
Donald  a.  Cameron,  Oliver  M.  Rousseau 

Absent:  Commissioner  Joseph  Martin,  Jr. 

7J.ce  President  Daniel  F.  Del  Carlo  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Cameron. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  minutes  of  the  1,052nd  regular  meeting  of  the 
C  emission  held  June  18,  1956  were  approved. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,463— 

RESOLVED*  That  this  Commission  approves  all  non-civil 
service  and  temporary  appointments  and  removals  made  by  the 
Manager  of  Utilities  for  the  month  of  May,  1956;  and 

BE  IT  FURTHER  RESOLVED'  That  a  report  of  said  appoint- 
ments and  removals  be  transmitted  to  the  Civil  Service  Com- 
mission and  to  the  Controller. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin. 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,    the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,464— 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the  General 
Claims  Agent  thereof,  and  the  City  Attorney, this  Commission 
approves  and  hereby  requests  the  Controller  to  allot  funds  and 
to  draw  warrants  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  claims  against  the  Municipal  Railway, 
as  follows: 


Claimant 

Non-litigated  settlements          Date  of  Accident  Settlement 

TC  Frank  Cotton                          May  28,  1956  1  152.88 

SC  Esther  Tt  Smith,  Special  Administratrix  of  the  Es- 

state  of  Mabel  Eleanor  Anderson, deceased-10/26/55  500,00 

MC  United  States  Navy                November  4,  1955  250.00 

MC  Maria  Altamirano                   February  8,  1956  400.00 

MC  Sam  R.  Divanovich                 March  21,  1956  475.00 

MC  Lois  Irene  Schweitzer           April  18,  1956  157.36 

MC  Helen  E.  Schmutz                   May  1,  1956  253.00 

MC  David  C.Stumbauch                  May  16,  1956  1,373.28 

Robert  C.  &  Margaret  D*Garrett-June  6,1956  107.09 


IK- 


SC  Andres  A  &  Helen  Sullivan  December  23,  1955  975.00 
I i : .1  gated  settlements: 

S C  Mrs  Gladys  Egana                   May  26,  1955  760.00 

CC  Mary  Power  August  15,  1954  4,000.00 
MC  Rose  Kerraoian, presently  known  as 

Rose  Johannes                        January  22,  1954  700.00 

TC  Margaret  Hughes                     May  26,  1953  5,000,00 

£C  Grattan  D.Phillips-Judgment  June  24,  1955  239.50 

Appropriation  N0.  5.735.804.000  $  15,3^3.11 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 


On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,465— 

RESOLVED'  That  that  portion  of  Resolution  No.  16,423, 
adopted  June  11,  1956,  approving  payment  of  judgment,  in  amount 
$3,000.00,  claimant,  Martha  Ford,  Municipal  Railway  claims,  be 
and  the  same  is  hereby  amended,  by  approving  Court  Costs,  in 
amount  $351*25/  Appropriation  No.  5.735.804.000. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,    Cameron,  Rousseau 
Absent:  Commissioner  Martin. 


-10,182- 


On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


--RESOLUTION  NO.  16,466— 


WHEREAS    the  following  employees  have  retired  from  the 
service  of  tfte  City  and  County  of  San  Francisco  after  serving 
the  Market  Street  Railway  and  or  the  Municipal  Railway  for  a 
period  of  twenty-five  years  or  more;  and 

WHEREAS,  the  Public  Utilities  Commission  recognizes  the 
valuable  service  these  employees  have  rendered  the  people  of 
San  Francisco  while  employed  by  said  Market  Street  Railway  and 
or  the  Municipal  Railway: 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities 
Commission  on  behalf  of  the  people  of  the  City  and  County  of 
San  Francisco,  does  by  this  resolution  expresses  to  these 
employees,  its  best  wishes  for  a  long  and  happy  life  and  the 
assurance  of  its  appreciation  of  work  well  performed;  and 

BE  IT  FURTHER  RESOLVED*  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  resolution  for  presenta- 
tion to  each  of  the  following  employees: 


Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


RESOLVED'  That  that  certain  San  Francisco  International 
Airport  Space  or  Use  Permit,  issued  in  favor  of  Standard  Oil 
Company  of  California,  under  authority  of  Resolution  No* 15/652, 
covering  occupancy  of  Rooms  126  and  126A,  Former  Domestic 
Terminal  Building,  be  and  the  same  is  hereby  revoked,  effective 
as  of  July  31,  1956. 

Vote:  Ayes-  Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin. 


Employee 


Years  of  Service 


William  Joseph  Naughton 

Jacob  John  Widmar 

Ivy  Smith 

Raymond  a.  Duffee 

Bernardino  Barbero 

Frank  Dunne 

David  Knoth 

Joseph  John  Mammini 

Frank  Joseph  Zitzelsberger 


39  years 

39  years 
31  years 
k2  years 
38  years 
33  years 
33  years 

40  years 
38  years 


—RESOLUTION  NO.  16,467-- 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,468— 

RESOLVED^  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  requests  for  funds,  as  follows: 

Water  Department  Requests: 

In  amount  #10,000.00,  Appropriation  No,  6.745.813.000-Auto- 
mobile  Insurance. 

In  amount  $3,725.00,    Appropriation  No.  6,745.815.000-Other 
Insurance, 

In  amount  $19,000.00,  Appropriation  No.  6.745.820.000,  Com- 
missions paid  to  Banks  for  Collection  of  Water  Bills. 
In  amount  $5,450.00,    Appropriation  No.  6.745.855.000-Fees, 
License  Permits. 

In  amount  $4,365.00,  Appropriation  No.  6.745.880.000-Rents, 
Real  Property. 

In  amount  $35,000.00,  Appropriation  No.  6. 747. 001. 000-First 
Quarter  Normal  Main  Extensions. 

In  amount  $10,000.00,  Appropriation  No.  6.747.000.002-Street 
Opening  Permits, 

In  amount  4>31, 250,00,  Appropriation  No.  6.747. 500. 000-First 
Quarter  Installing  Meters  and  Services. 

In  amount  $1,250,00,    Appropriation  No.  6.747. 501.000-First 
Quarter  Cutting  in  Gate  Valves. 

In  amount  $10,625.00,  Appropriation  No.  6.747. 529. 000-First 
Quarter  Replacing  four  inch  and  smaller  mains  with  six  and 
eight  inch  mains. 

In  amount  $7,500.00,    Appropriation  No.  6.747.005.000-First 

quarter  Renewing  Services  and  Abandoning  Old  Services, 

In  amount  $2,500.00,    Appropriation  No.  6. 747. 009. 000-First 

Quarter  Relocation  and  Realignment  of  Water  Mains. 

In  amount  $1,875.00,    Appropriation  No,  6. 747. 010. 000-First 

Quarter  Relocation  and  Realignment  of  Water  Services. 

In  amount  $5,000.00,    Appropriation  No.  6. 747. 002. 000-First 

Quarter  Normal  Main  Extensions  less  than  $2,000.00. 

Municipal  Railway  Request  for  Funds,  in  amount  $1,269.00,  under 
Appropriation  No.  6.735.814.000,  to  provide  additional  funds  due 
to  increased  cost  of  fire  insurance  on  motor  coaches. 
In  amount  $25,000.00,  Appropriation  No.  6.735.804.000,  First 
Quarter  Allotment  to  cover  payment  of  Claims  Revolving  Fund 
Vouchers . 

Utilities  Engineering  Bureau  Request  for  Funds,  in  amount 
^200.00,  Appropriation  No.  5.765.300.000,  to  provide  for  de- 
ficiency in  the  appropriation  for  materials  and  supplies. 

Vote:  Ayes-  Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,469— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Space  or  Use  Permit: 

To:  Oakland  Airmotive  Co.  dba  B*y  Aviation  Service  Co, 
Effective  Date:  -  July  1,  1956 

Permit  to  occupy  Room  ikk,  351  sq„  ft.,  unfinished  space 
in  Former  Domestic  Terminal  Building  (former  baggage  loading 
space),  at  a  consideration  of  ^1#00  per  year,  to  be  used  as  a 
public  waiting  room,  including  owners  and  operators  of  air- 
craft. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Rousseau 
Abstaining:  Commissioner  Cameron 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,470— 

RESOLVED*  That  this  Commission  approves  the  terms  and 
conditions  and  hereby  requests  the  Director  of  Property  to 
arrange  to  issue  call  for  public  bids,  for  leasing  certain 
property  at  the  San  Francisco  International  Airport,  for  hotel 
purposes,  all  in  accordance  with  the  terms  set  forth  in  the 
proposed  lease;  a.ward  of  lease,  if  made  by  the  Director  of 
Property,  is  subject  to  confirmation  or  rejection  by  the  Com- 
mission. 

Vote:  Ayes-Commissioners  Baron,  Cameron,  Rousseau 
Abstaining:  Commissioner  Del  Carlo 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,471— 

RESOLVED*  That  this  Commission  hereby  authorizes  call  for 
public  bids  for  the  work  of  San  Francisco  Water  Department 
Contract  No.  765-Relocating  US"  Steel  Main  in  Boylston  Street, 
between  Gaven  and  Sweeny  Streets. 

Vote:  Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO..  16,472— 

RESOLVED'  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  in  credit  amount  of 
vM, 213. 10;  approves  Certificate  of  Acceptance  and  Authoriza- 
tion for  Final  Payment,  in  amount  i£33, 935.86,  in  favor  of 
Lowrie  Paving  Coa,  under  SFIA  Contract  No,  158-Grading,  Paving 
and  Utility  Extension. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin, 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,473— 

RESOLVED'  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  in  credit  amount  of 
$420,90;  approves  Certificate  of  Acceptance  and  Authorization 
for  Final  Payment,  in  amount  37/966,10,  in  favor  of  Michael 
Murphy,  Jr.,  under  SFWD  Contract  No,  755-Laying  6-Inch  Mains 
in  Euclid  and  9th  Avenues. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissiomer  Martin 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,474— 

RESOLVED'  That  on  recommendation  of  the  General  Manager  and 
Chief  Engineer  of  the  San  Francisco  Water  Department,  the  City 
Attorney,  and  the  Manager  of  Utilities,  this  Commission  approves 
and  hereby  requests  the  Controller  to  allot  funds  and  to  draw 
warrants  against  such  funds  as  are  or  will  be  legally  available 
in  payment  of  claims  against  the  San  Francisco  Water  Department, 
as  follows: 


Date  of  Amount       Amount  of 

Claimant                               Accident  Claimed  Settlement 

Catherine  M.  Mc  Manus             9/8/54  $500.00     $  400,00 

Harvey  R.  Pine                       5/3/56  166,52  127.71 

Vote:  Ayes-  Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,475— 

RESOLVED'  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for 

Coating  Exterior  of  Water  Department  Building 
425  Mason  St.-SFWD  Specification  No,  764 

a  public  work  to  be  performed  on  the  basis  of  the  lump  sum 
price  submitted  and  regularly  on  file  for  the  work  to  be  per- 
formed as  set  forth  in  the  related  specifications  of  the  Public 
Utilities  Commission  of  the  City  and  County  of  San  Francisco, 
be  and  the  same  is  hereby  awarded  to 

Fulton  Painting  Company 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  ,j4,985.00,  said  sum  being  the  total  price  for 
the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract; and  all  other  bids  for  the  above  described  Work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,476— 

RESOLVED*  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Space  or  Use  Permits, 
as  follows: 

To:  Seaboa.rd  and  Western  Airlines-Effective  Date-June  21,  1956 

Permit  to  occupy  Rooms  217G-205B-205C-205D-203E-203D, con- 
sisting of  1,088  sq.  ft.,  New  Terminal  Building,  at  a  consider- 
ation of  $761. 60  per  month;  revoking  permit  issued  under  author- 
ity of  Resolution  No.  16,447,  effective  June  21,  1956. 

To:  Lockheed  Aircraft  Service  International-Effective  Date 

June  20,  1956 
Permit  to  occupy  Room  110,  Former  Domestic  Terminal 
Building,  consisting  of  304  sq.  ft.,  at  a  monthly  consideration 
of  $60.80. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,477— 

RESOLVED'  That  this  Commission  approves  end  hereby  re- 
quests the  Board  of  Supervisors  to  adopt  a  resolution,  granting 
permission  to  a  representative  of  the  Airport  Department,  or  the 
Eureau  of  Public  Service,  as  designated  by  the  Manager  of 
Utilities,  to  attend  the  Tenth  Annual  Convention  of  the  Calif- 
ornia Association  of  Airport  Executives,  in  San  Diego,  Calf- 
ornia,  July  11th  through  the  13th,  1956. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  16,478— 

RESOLVED,  That  this  Commission  approves  the  bills  in 
totrl  amount  ^>13, 264,00,  submitted  by  Pan  American  World 
Airways  System,  in  accordance  with  Section  4  of  that  Certain 
Memorandum  of  Agreement,  dated  July  23,  1954,  providing  for 
permanent  additions  or  improvements  in  the  Terminal  Building, 
San  Francisco  International  Airport,  said  costs  to  be  amortized 
through  deferred  rental. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


--RESOLUTION  NO,  16,479— 

RESOLVED*  That  this  Commission  hereby  authorizes  and 
directs  F,  B.  Butler,  Manager  of  the  San  Francisco  International 
Airport,  to  proceed,  within  the  next  approximate  ten  days, 
to  Chicago,  111,  and  Kansas  City,  Mo.,  to  confer  with  officials 
of  the  United  Air  Lines,  Inc,  and  Trans  'Jorld  Airways  System, 
in  the  matter  of  present  company  operations  and  future  plans 
of  operations  at  the  San  Francisco  International  Airport;  and 

BE  IT  FURTHER  RESOLVED'  That  necessary  expenses  are 
deemed  contracted  in  the  performance  of  routine  duties. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,480 — 

RESOLVED    That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

HHWS  Contract  No,  2S6-Cherry  River  Project,  Cherry  Valley 
Dam,  Gaging  Station  below  Cherry  Valley  Dam 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  thesame  is  hereby  awarded  to 

F.B.  Mc  Near,  Oakdale,  California 

he  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  $12, 9^7* 10,  said  sum  being    the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

EE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends  and 
hereby  requests  theController f s  approval  of  the  documents 
necessary  to  provide  funds  for  the  certification  of  the  above 
contract;  and  all  other  bids  for  the  above-described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16.U81--* 

RESOLVED'  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for 

HHWS  Contract  No.  287-Installation  of  Switch  Towers 
and  Metering  Facilities  at  Oakdale  Substation 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Mahoney  Electric  Company, 
San  Francisco,  California 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
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work  aforesaid  at  Fifty-Nine  Thousand  Seven  Hundred  Thirty- 
Seven  Dollars  and  Twenty  Cents  ($59,737.20)  said  sum  being 
the  total  amount  for  the  lowest  bid  submitted  on  the  basis 
hereinabove  stated. 

BE  IT  FURTHER  RESOLVED*  That  the  Commission  recommends 
and  hereby  requests  theController f s  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above 
contract;  and  all  other  bids  for  the  above-described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


—RESOLUTION  W.  16 , 482— 

RESOLVED'  That  to  provide  for  necessary  additions,  ex- 
tensions and  improvements  to  the  San  Francisco  International 
Airport,  this  Commission  hereby  requests  the  Board  of 
Supervisors  to  submit  to  the  voters  of  the  City  and  County 
cf  San  Francisco,  the  incurrence  of  a  bonded  debt  in  the 
amount  of  ^25,000,000.00;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Board  of  Supervisors 
shall  provide,  among  other  things,  in  its  resolution  of 
necessity  and  ordinance  calling  the  election,  that  the  moneys 
realized  from  the  sale  of  bonds  shall  be  devoted  to  the  ad- 
ditions, extensions  and  improvements  of  said  Airport,  con- 
sisting of  land  purchases;  extensions,  construction  and 
i oconstruction  of  runways,  taxiways,  turnouts,  a^prons  and 
reads;  development  of  maintenance  base  areas;  construction 
cf  air  cargo  facilities;  terminal  building  additions;  im- 
picvements  to  existing  concourses  and  construction  of  new 
concourses;  construction  of  secondary  terminal  and  heliport; 
parking  lot  paving;  development  of  additional  parking  faci- 
lities; fire  house;  fire  fighting  equipment;  additions  to 
airmail  building;  improvements  to  air  navigation  and  all 
appurtenances  and  purchases  of  equipment  for  the  efficient 
functioning  and  operation  of  the  highest  type  of  airport 
facilities. 

Vote:  Ayes-  Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  l6,UB3— 

RESOLVED'  That  this  Commission  on  recommendation  of  the 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water  Depart- 
ment, hereby  authorizes  issuancoof  Water  Department  Revocable 
Permit  to  Lawrence  Gr.  Brian,  Civil  Engineer,  Redwood  City,  to 
extend  Hanover  Street  across  the  Bay  Division  Pipe  Line  No, 
3  right  of  way,  as  said  right  of  way  extends  through  Stanford 
Univeristy  property  and  adjacent  to  Junipero  Serra  Boulevard, 
permit  fee  of  <p50.00  to  apply;  in  accordance  with  SFWD 
Drawing  B-1704, 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Martin 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  l6,Wl— 

RESOLVED'  That  this  Commission  hereby  consents  to  the 
request  of  San  Antonio  Gravel  Co,,  to  cancel,  effective  July 
1,  1956,  that  certain  lease  covering  quarry  activities  on 
San  Antonio  Creek  near  Sunol,  Alameda  County;  and 

BE  IT  FURTHER  RESOLVED'  That  the  City  Attorney  be  and  he 
is  hereby  requested  to  prepare  necessary  documents  to  reflect 
mutual  cancellation  of  said  lease. 

Vote:  Ayes-Commissioners  Del  Carlo,  Earon,  Cameron,  Rousseau 
Absent:  Commissioner  Martin. 

Reports : 

Manager  of  Utilities  reported  on  offer  of  a,  W.  Neville, 
offering  the  sum  of  3200.00,  for  a  quitclaim  deed  to  six  lots 
over  a  portion  of  the  College  Hill  Pipe  Line  right  of  way, 
Union  Park  Suodivision,  Daly  City;  action-directed  that  offer 
be  not  accepted,  inasmuch  as  it  violates  previous  policy  set 
by  the  Commission  in  establishing  payment  of  $100.00  per  lot. 

Manager  of  Utilities  reported  on  request  of  "Citizens 
Committee  for  More  Golf  Courses  in  San  Francisco"  re  request 
for  another  golf  course  on  the  Crystal  Springs  Watershed; 
action — denied  in  the  interests  of  preservation  of  purity  of 
domestic  water. 

The  Commission  put  over  two  weeks,  consideration  of 
City1 Attorney's  opinion  re  turbidity  of  water  occasioned  by 
operation  of  quarries  on  Water  Department  property  in  San 

Mateo  County;  more  factual  data  is  to  be  furnished  the  City 
Attorney. 
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The  City  Attorney  was  requested  to  review  and  prepare  in  its 
final  form,  lease  of  room  in  Airport  Terminal  Building,  similar 
to  the  uniform  airline  leases,  to  be  offered  to  the  First 
Church  of  Christ,  Scientist,  for  the  purpose  of  establishing 
a  reading  room. 

Manager  of  Utilities  reported  on  the  recommendation  of  the 
Bureau  Counsel  to  the  Hearing  Examiner,  Civil  Aeronautics 
Board,  re  Reopened  Trans-Pacific  Certificate  Renewal  Case, 
Docket  Wo.  5031,  et  al.    Counsel's  recommendation  is  that 
Pan  American  World  Airways  be  granted  temporary  authority 
until  June  24,  I960,  to  operate  nonstop  between  Los  Angeles 
and  San  Francisco  and  Tokyo,  with  the  right  to  make  a  fuel 
stop  at  any  pont  or  points  en  route. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,054th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JULY  2,  1356 
COMMENCING  AT  2:00  P.  Mf 


Called  to  Order 


Present:    Commissioners  Joseph  Martin,  Jr.,  Daniel  F.  Del  Carl 

Edw.  B.  Earon  and  Donald  a.  Cameron 
Absent:      Commissioner  Rousseau 


President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Baron 

Cn  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Earon,  the  minutes  of  tie  1,053rd  regular  meeting  of  the 
Commission  held  June  25,  1956  were  approved: 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron 
Abstaining-Commissioner  Martin 
Absent:  Commissioner  Rousseau 


On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO*  16,485— 

RESOLVED*  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Space  or  Use  Permit, 
as  follows: 

To:  American  National  Red  Cross 
Effective  Date:  -  July  1,  1956 


Permit  to  occupy  northwest  corner  main  floor  terminal 
building,  consisting  of  approximately  40  sq.  ft.,  of  floor 
space  and  right  to  use  one  Airport  writing  desk  and  two  chairs 
at  a  consideration  of  $1.00  per  year. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Gam  eron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,486— 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the  General 
Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  allot  funds  and 
to  draw  warrants  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  claims  against  the  Municipal  Railway, 
?s  follows: 


Claimant 
Non-litigated 
Olga 


SC 
MC 
TC 
TC 
TC 
TC 


settlements  Date  of  Accident 

Romaniuk  December  28,  1955 

Dave  T.  0? Brian  June  10,  1956 

Lena  F.  Willis  November  4,  1955 

Rebecca  A.Ausseresses-minor  February  12,  1956 


Anne  R.  Farrelly 
Sophia  Lenz 


February  20,  1956 
May  15,  1956 


Settlement 
$  590.00 
180,47 
600,00 
375.00 
200,00 
360.00 


Litigated  settlements: 
MC  Lorenz  William  Von  Soosten 
and  Ruth  Von  Soosten 


July  18,  1951 


10,000.00 


Judgments: 

TC  " 
MC 


Maggie  H,  Woodlief  June 
Arthur  Guitron-minor  May  10, 

Rosemary  Guitron 
Henry  Guitron 
Henry  Amable 
Gloria  Amable 
Appropriation  No.  6. 735f804.000 


1955 
1953 

PLUS 
INTEREST 


1,027.70 
75.00 
500.00 
8,093.24 
500.00 
1,000.00 
$23,507.41 


Vote:  Ayes-Commissioners  Martin,  Del  Crrlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,487— 

RESOLVED'  That  this  Commission  hereby  confirms  the  award  of 
lea.se  for  Uniform  and  bearing  Apparel  Store  and  Cleaning  Service 
made  by  the  Director  of  Property  to  Airwear  of  California,  Inc., 
a  corporation,  as  the  only  and  highest  responsible  bidder  of 
Rooms  Nos.  10U,  108,  108a  and  108B,  on  the  first  floor  of  the 
former  Domestic  Terminal  Building  at  the  San  Francisco  Inter- 
national Airport,  San  Mateo  County,  California,  as  per  Airport 
Drawing  No.  aa-10749,  for  a  period  of  three  years,  with  a  cer- 
tain option  of  renewal  for  additional  period  of  one  year,  the 
total  lease  period  including  the  extensions  not  to  exceed  20 
years,  at  an  annual  guaranteed  rental  of  ,p3,600. 00,  or  three 
per  cent  of  the  gross  revenue,  whichever  is  the  greater.  The 
aforesaid  award  was  made  pursuant  to  a  call  for  bids  authorized 
by  Resolution  N0.  16375.,  adopted  by  this  Commission  on  May  21, 
1956;  the  members  of  this  Commission  shall  execute  said  lease  on 
behalf  of  the  City  and  County  of  San  Francisco,  a  municipal  cor- 
poration, as  lessor. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Earon,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,488— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Modification  of  Contract  in  amount 
$225.00,  Municipal  Railway  Contract  No,  440,  Constructing 
Turntable  and  Appurtenances  at  Hyde  and  Beach  Streets,  con- 
tractor, Payne  Construction  Co,,  covering  the  following: 

Modify  landscaping  of  turntable  area  to  conform 
to  Drawing  CL  4696,  to  comply  with  requirements 
of  the  Park  and  Recreation  Commission. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  HO,  16,489— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  the  following  Requests  for  Funds: 

Hetch  Hetchy  Project  Request  in  amount  ^48, 930.00,  under 
Appropriation  No,  6.757.002,000,  to  combine  appropriations  for 
Additions  and  Betterments  and  Reconstruction  and  Replacement 
under  on  appropriation  for  purpose  of  certifying  one  con- 
tract for  four  jobs. 

Water  Department  Request  for  Funds,  in  amount  $1,000.00, 
Appropriation  No.  6,747.000.003,  to  provide  for  blueprinting 
?nd  other  reproduction  work  for  various  jobs  by  Engineering 
Department  at  Mi  librae. 

Municipal  Railway  Request  for  Funds,  in  amount  ^3,95UOO, 
Appropriation  No.  6.735«400.000,  to  provide  for  purchase  of 
equipment-typewriters-adding  machines-calculating  machines. 

Airport  Request  for  Funds,  in  amount  31, 875*00,  Appropriation 
No.  6.725«813«000,  to  provide  for  automotive  insurance* 

Airport  Request  for  Funds,  in  amount  $1,125.00,  Appropriation 
No,  6.725.376.000,  to  provide  for  purchase  of  large  quantities 
of  parking  tickets  for  fiscal  year  1956-57. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,490— 

RESOLVED,  That  in  accordance  with  the  provisions  of  the 
Annual  Salary  Ordinance,  this  Commission  hereby  submits  to  the 
Civil  Service  Commission,  a  report  for  Standby  Service,  San 
Francisco  Water  Department,  as  follows: 


Necessity  For:    To  prevent  damage,  loss  of  water  and  failure  of 

water  service  in  areas  of  unexpected  water 
pipe  leaks. 

Effective:  July  1,  1956 

U-llg  Serviceman's 

Employees :  U-116  Serviceman  Assistant  


Nicholas  Dubkoff 
John  F.  Finnigan 
John  J,  Forde 
Harold  J.  Gallon 
Jack  A,  Folios 
John  a,  Klement 

Robert  H.  Paul 

Ralph  E.  Springer 

Raymond  W,  Trade 

Jesse  E.  Storm 

Frank  Yriberri 

Harold  R„  Mattos  (temp) 


Wade  D.Dean 
Thomas  a.  Powers 
Omero  Menichetti 
Frank  0.  Wright 
Albert  H.  Hufnagel 
Christopher  S. 

Eertheau 
John  0f Sullivan 
James  Twomey 
Rudolph  E.  Jasen 
Gilbert  W.  Pyle 


Rates  of  Pay:      as  scheduled  in  the  Annual  Salary  Ordinance 


Schedule  of         One  man  in  each  class  per  day  by  rotation, 
Service  between  the  hours  4:30  PM  to  8:00  AM  on 

weekdays  (considered  16  hours  per  day)  and 
24  hours  a  day  on  Saturdays,  Sundays  and  Holi- 
days . 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 


On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,491— 

RESOLVED    that  in  accordance  with  the  provisions  of  the 
Annual  Salary'Ordinance,  this  Commission  hereby  submits  to  the 
Civil  Service  Commission,  a  report  for  Standby  Service,  San 
Francisco  International  Airport,  as  follows: 

Necessity  For:    In  order  to  prevent  lengthy  periods  of  in  oper- 
ation of  the  complex  lighting  system  and  of 
electrical  equipment  at  the  Airport,  emergency 
standby  service  of  an  electrician  familiar  with 
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the  establishment  is  necessary. 
Effective:  July  1,  1956 

Employees:  E-108  Electrician 

Edwin  E.  Mc  Cann 
Gerald  F.  Raye 

Rates  of  Pay       As  scheduled  in  the  Annual  Salary  Ordinance 

Schedule  of         On  a  rotating  basis;  seven  hours  per  night 
Service  for  six  nights  per  week  and  six  hours  per 

night  for  one  (Monday)  night  per  week;  total 
48  hours  per  week. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,492— 

i 

RESOLVED    That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Space  or  Use  Permit, 
as  follows: 

Southwest  Airways  Co.  -  Effective  Date:-July  1,  1956 

Covering  occupancy  of  : 

Hangar  Two,  entire  building 
Old  Fire  House,  Entire  building 
Aircraft  -apron,  Paved  area 
Inflammable  Storage,  paved  area 
Auto  Parking,  Paved  area 
20fx60f  Butler  Type  Bldg.  "as  is" 
Improved  area  westerly  of  Hangar  Two 
Paved  Area,  Former  Hangar  One 

Consideration  of  $19,796. 79  per  year. 

Revoking  permit  issued  under  authority  of  Resolution 
No.  16,051,  providing  for  lesser  area;  amending  Resolu- 
tion No.  16,184,  adopted  March  12,  1956,  to  provide 
that  faithful  performance  bond  furnished  by  said  South- 
west Airways  Co.  will  cover  bond  requirements  under  above 
new  permit. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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14,074 

sq.  ft. 

77S 

tt 

79,259 

11 

3,390 

11 

6,51^ 

ti 

1,280 

11 

6,165 

11 

10,051 

it 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,493— 

RESOLVED*  That  this  Commission  approves  expenses  in  an 
estimated  amount  of  &600.00,  covering  inspection  of  Water 
Department  end  Hetch  Hetchy  properties  by  the  San  Francisco 
City  and  County  Grand  Jury,  July  12-13-14-15,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron„  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  l5,494~ 

» 

RESOLVED    That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  for  furnishing  gas  and  street 
lighting  service  for  the  fiscal  year  1356-57,  the  contract  for 

Furnishing  Gas  and  Street  Lighting  Service 
Bureau  of  Light,  Heat  and  Power  Contract 
No,  145 

a  public  work  to  be  performed  on  the  basis  of  the  schedule 
prices  submitted  and  regularly  on  file  for  the  estimated 
quantities  of  work  to  be  performed  as  set  forth  in  the  related 
specifications  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  be  and  the  same  is  hereby  awarded 
to 

Pacific  Gas  and  Electric  Co* 

it  being  the  only  bidder  for  the  work  aforesaid  at  the 
schedule  prices  submitted. 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,495— 

RESOLVED'  That  as  of  12:01  A.M.,  July  1,  1956,  this  Com- 
mission hereby  terminates,  the  following  Dealership  Agreements, 
San  Francisco  International  Airport. 

Dealership  agreement  with  the  Standard  Oil  Co,  of  California, 
effective  July  1,  l$-49. 

Dealership  agreement  with  the  Shell  Oil  Co.,  effective 
September  1,  1349. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  l6,U96~ 

RESOLVED,  as  a  temporary  expedient,  this  Commission 
hereby  approves  suspension  of  payments  by  Mercury  International 
Sales  and  Service  Co.,  covering  occupancy  of  Room  230,  Ground 
Floor,  Terminal  Building,  San  Francisco  International  Airport 
(temporarily  occoupied  by  others),  said  suspension  of  payments 
to  be  effective  as  of  June  19,  1956  and  remain  in  force  until 
said  Mercury  International  Sales  and  Service  Co.  occupies  a 
new  area. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  l6,U97~ 

RESOLVED'  That  this  Commission  approves  Traveling  Expense 
Voucher  in  amount  $H33«05,  expenses  of  Virgil  L.  Elliott, 
Director-Bureau  of  Public  Service,  covering  annual  inspection 
of  Airport-Water  Department  and  Retch  Hetchy  properties,  by 
representatives  of  the  San  Francisco  Press-June  21-2H,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent;  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  wasadopted: 

^RESOLUTION  NO.  16,^98— 

RESOLVED*  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  speci- 
fications; approves  Credit  Modification  of  Contract  in  amount 
$60.20;  approves  Certificate  of  Acceptance  and  Authorization 
for  Final  Payment,  in  amount  &4,8>50#30,  in  favor  of  Fred  T. 
Fairey,  under  San  Francisco  Water  Department  Contract  No. 
75^-Laying  6-Inch  Mains  in  Dralce  Street,  between  Prague  Street 
; nd  Baltimore  Way. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,-  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RSSQLUTIQff  m*  1^,499- 

RESOLVED'  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

Alterations  and  Additions  to  Walnut  Processing 
Equipment  at  the  Dehydrator  Building,  Sunol,  SFWD 
Specification  No.  757 

upon  which  we    received  only  one  bid  in  the  amount  of  $8,352.60 
and  as  this  bid  is  approximately  SOJfe  higher  than  the  estimated 
cost  of  tie  work,  be  and  the  same  is  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO-  16,500- 

RESOLVED'  That  in  the  interest  of  conserving  the  amount 
of  and  expediting  payment  of,    this  Commission  requests  the 
Controller  to  set  up  a  reserve  in  Appropriation  No.  6.735. 804, 
000,  the  amount  of  $4,000.00,  for  the  purpose  of  paying 
interest  and  costs  on  judgments  when  due  and  payable. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,501- 

RESOLVED'  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  concurrence  in  amendment  of  Rules 
and  Regulations-Public  Utilities  Commission,  Revolving  Funds: 

Amend  Rule  l4-Section  D-All  Departments  or  Bureaus 

Transportation  allowance  for  each  day  worked 
(whenever  City  transportation  is  not  furnished) 
for  employees  residing  within  the  City  who  are 
assigned  to  duty  outside  the  City  necessitating 
traveling  to  and  from  City  to  accomplish  their 
tour  of  duty,  at  rates  approved  by  the  Board  of 
Supervisors,  pursuant  to  Ordinance  No.  7274,  ap- 
proved April  24,  1954. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,502— 

* 

RESOLVED    That  on  recommendation  of  the  General  Manager 
and  Chief  Engineer  of  the  San  Francisco  Water  Department,  the 
City  Attorney  and  the  Manager  of  Utilities,  this  Commission 
approves  and  hereby  requests  the  Controller  to  allot  funds  and 
to  dra,w  warrant  in  amount  $286. 57  >  against  such  funds  as  are  or 
will  be  legally  available  in  payment  of  claim  of  James  Poppin, 
for  accident  of  December  15,  1955/  when  premises  of  said  James 
Poppin  was  flooded  because  of  leaking  main  at  968  Rhode  Island 
Street. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron, . Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  C^rlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,503— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Space  or  Use  Permits,  as 
follows: 

To:  United  Jet  Institute-Effective  Date-July  20,  1956. 

Covering  occupancy  of  Rooms  201-201A-205-211-211A-213- 
213A-213B-223-225-27, comprising  2158sqfft,,  at  a  monthly 
consideration  of  ^35t.65,  Former  Terminal  Building;  revoking 
effective  July  20,  1956.  permit  issued  under  authority  of 
Resolution  No.  l6255*which  provided  for  a  lesser  area. 

To:  Automatic  Merchandising  Co.-Ef f ective  Date-September  1,195^* 

Covering  space  in  Former  Domestic  Terminal  3uilding,  for 
two  cigarette  vending  machines; -Consideration:for  period  of 
9/1/5*4-  to  5/31/56,  the  sum  of  ^48.85;  for  period  starting 
6/1/55*  the  following  percentages  of  gross  receipts: 

$0-$U00  bio 

$401-^700  1$ 

$701-^000  3% 

$1000  and  up  I2f> 

To:  Bay  Cities  Automat  Co.-Ef f ective  Date-April  1,  1956. 

Covering  space  in  Former  Domestic  Terminal  Building  for 
two  candy  vending  machines:  Consideration,  the  following 
percentages  of  gross  receipts: 


$0-4)19.99  3* 

$20-$29.99  H 

$30-$39.99  % 

$40-$49.99  Gfo 

350-^59.99  n 

$60-^69.99 

TJO  and  up  9# 


Vote:  Ayes-Commissioner  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO..  16,50*+— 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  Water  Department  Revocable  Permit,  for  do- 
mestic garden  purposes,  to  Joseph  a*  Zaruba,  Redwood  City,  to 
occupy  portion  of  Bay  Division  Pipe  Line  No,  3  right  of  way 
adjacent  to  Lot  15,  Block  19,  Sterling  Highlands,  Redwood 
City;  no  fee;  revoking  permit,  for  non  use,  issued  to  Mrs, 
Duncan  V.  Gillies,  issued  under  authority  of  Resolution  No. 
14,1955,  April  5,  1954, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  16,50^- 

WKEREAS,  SFWD  Contract  No,  672-For  Relocation  of  the 
Crystal  Springs  60"  and  44"  Pipe  Lines,  Guadalupe  Valley,  near 
Brisbane,  San  Mateo  County,  should,  in  accordance  with  the 
time  limit  set  forth  in  the  contract,  be  completed  on  or  be- 
fore March  17,  1956;  and 

WHEREAS^  M&K  Corporation,  contractors,  experienced  eighty 
seven  (87)  calendar  days  unavoidable  delay  due  to  the  fact 
that  they  were  prevented  from  prosecuting  the  work  because 
of  the  acts  of  others  and  fifty-eight  (5§)  calendar  days  due 
to  adverse  weather  conditions: 

THEREFORE,  BE  IT  RESOLVED*  That  this  Commission  hereby 
grants  an  extension  of  time  of  one  hundred  forty-five  (145) 
calendar  days  for  completion  of  SFWD  Contract  No,  672  and  that 
liquidated  damages  for  said  one  hundred  forty-five  (145)  cal- 
endar day  period  be  waived. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 


Reports: 

Manager  of  Utilities  reported  on  letters  from  the 
City  Planning  Commission  offering  co-operation  in  the  matter 
of  Water  Department  and  Airport  land  problems  in  San  Mateo 
County  and  development  of  heliport  sites  within  the  City  and 
County  of  San  Francisco. 

Manager  of  Utilities  reported  on  letter  from  Honorable  Mayor 
George  Christopher  in  the  matter  of  suggestions  and  recommenda 
tions  relative  to  the  proposed  Traffic  Commission;  Management 
of  Municipal  Railway  will  furnish  the  Commission  with  a  review 
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Manager  of  Utilities  reported  on  survey  and  recommendations 
made  by  the  Pacific  Telephone  and  Telegraph  Co.,  re  improved 
service  to  the  public  through  elimination  of  present  switch- 
board; approved* 

Commissioner  Del  Carlo  reported  on  the  taxicab  situation  at 
the  San  Francisco  International  Airport;  no  agreement  has  been 
reached  between  Barrett  Garages,  Inc.,  (present  concessionaire) 
and  Yellow  Cab  Co.;  further  studies  will  be  made  in  an  attempt 
to  resolve  a  difficult  problem. 

Commissioner  Del  Carlo  reported  on  quarry  operations  on  Water 
Department  property;  one  lease  in  Alameda  County  has  been 
mutually  cancelled;  the  two  leases  in  San  Mateo  County  are 
under  study  by  the  City  Attorney;  the  Commission  is  of  the 
opinion  that  positive  steps  must  be  taken  in  the  very  near 
future  to  safeguard  the  purity  of  water  to  avoid  a  repetition 
of  the  unbearable  situation  created  by  last  winter1 s  rains. 

Commissioner  Del  Carlo  reported  on  meeting  between  Manager  of 
iMunicipal  Railway  and  Director  of  the  Eureau  of  Personnel  and 
Safety;  much  improvement  toward  co-operation  end  eventual  re- 
duction of  accidents  and  claims  is  anticipated. 

Commissioner  Baron  reviewed  steps  leading  toward  submission  to 
the  Director  of  Property  for  solicitation  of  public  bids 
for  hotel  on  the  premises  of  the  San  Francisco  International 
Airport;  President  Joseph  Martin,  Jr.,  suggested  that  in  ad- 
vance of  actual  reception  of  bids,  that  time  be  set  aside, 
so  that  interested  parties,  if  desiring,  have  the  opportunity 
of  clarification  of  terms  of  the  proposed  lease. 


THEREUPON  THE  MEETING  ADJOURNED 
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M  I  N  U  T  E  S 
PUBLIC  UTILITIES  COMMISSION 


1,055th  REGULAR  MEETING-  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JULY"  3,  1956, 
COMMENCING-  AT  2:00  P.  M. 


Called  to  Order 

Present:   Commissioners  Joseph  Martin,    Jr.,  Daniel  F.  Del  Carlo 
Edw.  S.  Baron  and  Donald  a.  Cameron 

Absent:    Commissioner  Rousseau 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Del  Carlo. 

Dn  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  minutes  of  the  1,054th  regular  meeting  of  the 
Commission  held  July  2,  1356  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,506— 

RESOLVED'  That  this  Commission  approves  and  hereby 
requests  the  Controller  to  draw  warrant  in  amount  $30,000.00, 
in  favor  of  Treasurer  of  the  United  States,  c/o  National  Park 
Service,  Yosemite  National  Park,  California,  for  Bill  No. 
44-993,  Annual  Fee  for  Right  of  Way  through  Yosemite  Park, 
for  the  period  of  December  20,  1355  to  December  13,  1356,  in 
accordance  with  Act  of  Congress,  approved  December  13,  1313, 
Raker  Act. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron*  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,507-- 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the  General 
Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  allot  funds  and 
to  draw  warrants  against  such  funds  as  are  or  will  be  legally 
available  in  payment  of  claims  against  the  Municipal  Railway, 
as  follov/s: 


Claimant 

Non-litigated  settlements 

TC  Le  Roy  Harvey 

TO  Victoria  Lateana 

TC  Police  Dpt.-C&C  of  SF 

TC  Raymond  Zachary 

TC  Robert  M.  Cicero 

MO  Richard  Lewis  Haag 

OC  Fred  Weill 

CO  Laura  Kimm 

CO  Arvilla  Peterson 

TO  Jack  T.  &  Thelma  N.Dodson 

£C  Anna  P.  Jost 


Date  of  Accident 


December 
April  20 
May  11, 
June  Ik, 
June  23, 
January 
March  15 
April  k, 
April  2k 
February 
April  12 


16,  1955 
,  1956 
1956 

1956 

1956 
13,  1956 
,  1956 

1956 
,  1956 

9,  1956 
,  1956 


Settlement 

570.21 
248. 82 
177.83 
283.49 
217.73 
185.00 
650.00 
35^.27 
177.50 
113.20 
300,00 


* itigated  settlements : 

KG  Betty  E,  Lowry                       June  24,  1955  1,050,00 

TC  Anna  Marcus                           March  6,  1956  125.00 

TC  Mary  E.  Mc  Mel                     November  21,  1955  375.00 

Appropriation  N0.  6.735.304.000  $  4,837.70 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 


On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,508— 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  speci- 
fications; approves  credit  modification  of  contract  in  amount 
4*454.93;  approves  Certificate  of  Acceptance  and  Authorization 
for  Final  Payment,  in  amount  ^3,264.07,  in  favor  of  H,  E. 
Rahlman,  under  SFVD  Contract  No.  759-Reroof ing  Potrero  Heights 
Reservoir, 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,509— 

RESOLVED'  That  in    accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for 

Moving  a  Steel  Warehouse  from  Livermore  to 
Oakdale-KHWS  Contract  No.  283 

a  public  work  to  be  performed  on  the  basis  of  a  lump  sum  price 
submitted  and  regularly  onfile  for  the  work  to  be  performed 
pS  set  forth  in  the  related  specifications  for  the  Public 
Utilities  Commission  of  the  City  and  County  of  San  Francisco, 
be  and  the  same  is  hereby  awarded  to 

R.  W.  Engelhardt  and  Elmer  Shaw  . 

they  being  the  lowest  regular  and  responsible  bidders  for  the 
work  aforesaid  at  Two  Thousand  One  Hundred  Dollars  and  No 
Cents  (^2,100.00)  said  sura  being  the  total  for  the  lowest  bid 
submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  recommends  and 
hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract; and  all  other  bids  for  the  above  described  work  a.re 
hereby  rejected* 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,510— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  the  following  Requests  for  Funds: 

Water  Department  Request  for  Funds,  in  amount  ^73,639*00,  Ap- 
propriation No. 6. 7^5.^00. 000, to  allot  funds  for  purchase  of 
equipment  during  fiscal  year  56/57, per  page  l,Line  26-Budget. 

Municipal  Railway  Request  for  Funds:    In  amount  :->l, 650*00,  Ap- 
propriation No. 253-510-001, to  provide  for  reconstruction  of  side- 
walk fronting  on  west  side  of  San  Jose  Avenue,  between  Geneva 
and  Niagara  Avenues;  in  amount  £1,011.67,  Appropriation  No. 5-736. 
100.002,  to  allot  funds  for  work  order  to  raise  9  manhole  covers 
leading  to  ductline  in  Stockton  Street;  in  amount  ^12,012.00, 
appropriation  No.  6.735.200.000,  to  provide  for  encumbering  on 
annual  basis,  rented  equipment  and  various  vendors. 

Bureau  of  Light,  Heat  and  Power  Request  for  Funds,  in  amount 
^3, 535.00,  Appropriation  No.  6. 715.^00.000,  to  provide  for 
purchase  of  equipment  per  1956-57  budget. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.    l6#511 — 

RESOLVED*  That  this  Commission  hereby  authorizes  call 
for  public  bids  for  the  following  contracts: 

SFWD  Contract  No.  766**Laying  of  6-Inch  Cast  Iron  Mains  in 
Powhattan  and  Peralta  Avenues  and  in  Majave  and  Bradford 
Streets. 

SFWD  Contract  No.  767-Roofing  of  425  Mason  Street  Building. 

Mun.  Ry.  Contract  No.  450-Floor  Modifications  at  Bryant  Street 
Substation. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Brron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,512— 

RESOLVED'  That  this  Commission  approves  the  following 
Contract  Payment  Authorizations: 

Contract  Payment,  in  amount  4>27,465.26,  in  favor  of  M  &  K 
Corporation,  under  SFWD  Contract  No.  672-Relocation  of  Crystal 
Springs  60"  and  44"  Pipe  Lines. 

Contract  Payment  in  amount  $19, 502.92,  in  favor  of  Peter 
Kiewit  Sons  Co.,  under  SFWD  Contract  No.  734-Construction 
of  Crystal  Springs  and  Sunset  Supply  Lines,  Hillsborough  Tun- 
nel. 

Contract  Payment  in  amount  $68,384,52,  ^n  ^avor  of  Piombo 
Construction  Co.,  under  SFWD  Contract  No.  742-Excavation  and 
Embankment,  South  Basin,  Sunset  Reservoir. 

Contract  Payment  in  amount  $7,325*94,  in  favor  of  Fay  Im- 
provement Co.,  under  SFlA  Contract  No.  194-Extension  of  air- 
craft Parking  Apron  and  Related  Work. 

Contract  Payment  in  amount  $17,790*52,  in  favor  of  Payne 
Construction  Company,  under  Municipal  Railway  Contract 
No.  440-Constructing  Turntable  and  Appurtenances  at  Hyde  and 
Beach  Streets. 

Vote:  Ayes-Commissioners  Martin,  Del  Cprlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  16,513— 

RESOLVED*  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  the  following  Requests  for  Funds: 

Water  Department  Request  for  Funds: 

In  amount  ^50,000.00,  Appropriation  No.  6.747.000.001,  to 
provide  funds  for  encumbering  service  orders  for  paving  during 
1956-1957. 

In  amount  3750.00,  Appropriation  No.  6.746.004.000.59,  for 
services  of  Real  Estate  Department  in  connection  with  Crystal 
Springs  44"  Pipe  Line  during  1956-1957. 

In  amount  $3,000.00,  Appropriation  wo.  6.747.505.000.59,  for 
services  of  Real  Estate  Department  in  connection  with  Hills- 
borough Aqueduct  Tunnel,  period  of  July  1-September  30,  1956. 

Bureau  of  Light,    Heat  and  Power  Request  in  amount  %S900, 
Appropriation  No.  5.911.860.001,  to  provide  for  deficit  in 
appropriation  for  Retirement  Contribution. 

Public  Utilities  Commission-Gen  eral  Office  Request  for  Funds: 
Transferring  the  sums  of  $5.90,  $3. S3,  $11.64  and  519.96, 
from  various  appropriations  to  credit  of  : 

Appropriation  No.  5.705.200.00,  in  amount  >7.34 
Appropriation  No.  5.707.300.000, in  amount  $1.99 
Appropriation  No.  5.911.860.001, in  amount  ^32.00 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


—RESOLUTION  HO.  l6,5l4— 

RESOLVED'  That  this  Commission  hereby  authorizes  the 
Manager  of  Utilities  to  execute,  for  and  on  behalf  of  the  City 
and  County  of  San  Francisco,  Public  Utilities  Commission,  Joint 
Pole  Association  Application  for  Joint  Occupancy  No.  PT1413-TUO, 
under  the  provisions  of  which,  the  Pacific  Telephone  and 
Telegraph  Company  acquires  one-half  interest  in  40  poles  and  7 
anchors  at  Moccasin,  paying  to  City  and  County  of  San  Fran- 
cisco the  sum  of  4>  1,677  #90  for  said  half  interest  and  said  City 
and  County  of  San  Francisco  paying  to  said  Pacific  Telephone 
and  Telegraph  Co.  the  sum  of  $S.S0,  for  a  one-half  interest 
in  one  pole  and  two  anchors  to  be  set  by  said  Pacific  Telephone 
and  Telegraph  Co. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,515— 

uHEREas'  in  the  preparation  of  plans  and  specifications 
for  the  tunnels,  penstocks  and  power  plants  for  large  hydro- 
electric projects  such  as  are  to  be  constructed  by  the  City 
and  County  of  San  Francisco  under  the  1955  Hetch  Hetchy  Bond 
Funds,  it  is  desirable  to  engage  the  services  of  a  Geologist 
having  specialized  qualifications  in  such  work  to  report  on 
the  geologic  features  at  the  proposed  locations  of  the  various 
structures  and  to  advise  as  to  the  extent  and  character  of 
subsurface  explorations  to  be  made  to  ascertain  the  nature  of 
the  formations  that  will  be  encountered  during  construction  and 
to  aid  in  the  interpretation  of  said  subsurface  explorations 
and  also  to  advise  as  to  the  solution  of  problems  that  may  arise 
during  the  construction  of  the  various  structures  as  affected 
by  geologic  conditions;  and 

WHEREAS'  Mr.  Roger  Rhoades,  Consulting  Geologist,  of  San 
Francisco,  is  eminently  qualified  to  perform  such  services 
and  to  offer  such  advice  by  reason  of  his  years  of  experience 
in  such  work: 

NOW,  THEREFORE,  EE  IT  RESOLVED'  That  to  adequately  pro- 
tect the  Cityfs  interests  by  ensuring  the  best  solution  of 
the  geologic  problems  that  will  be  encountered  during  the 
construction  of  the  hydro-electric  projects  designated  as  the 
Cherry  Division  and  Canyon  Division  of  the  Hetch  Hetchy 
Project,  this  Commission  hereby  appoints  Mr.  Roger  Rhoades 
of  San  Francisco  to  serve  as  a  consulting  geologist  for  the 
construction  of  said  projects,  at  a  fee  of  3125.00  per  day  as 
needed,  the  total  not  to  exceed  the  sum  of  ^5,000.00,  all  in 
accordance  with  the  terms  set  forth  in  an  agreement  to  be 
entered  into  between  the  Public  Utilities  Commission  and  Mr. 
Roger  Rhoades. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,516— 

RESOLVED'  That  this  Commission  approves  Contract  Pay- 
ment in  amount  in  favor  of  Rothschild,  Raffin 
and  Weirick,  under  HHWS  Contract  No,  27^-Cherry  River  Project, 
Spillway  and  Outlet  Works. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  "NO.  16,517— 

WHEREAS    Section  32  of  the  lease  of  Airport  land  dated 
October  16,  1953  (between  City  and  Standard  Oil  Company  of 
California,  a  corporation  (hereinafter  referred  to  as  "Stand- 
ard") was  duly  emended,  by  Public  Utilities  Commission  Resolu- 
tion No.  14084  on  March  4,  1954,  to  provide  that  Standard  as 
lessee,  in  lieu  of  specified  insurance  coverage  required  by 
said  section  of  said  lease,  could  provide  equal  protection  to 
City  as  a  self-insurer  of  City,  subject  to  the  written  consent 
of  Commission;  and 

t 

WHEREAS    Standard  has  represented  to  Commission  that  it 
maintains  insurance  reserves  in  excess  of  ^20,000,000,00  for 
pc yment  of  fire  end  extended  coverage  losses  and  claims  under 
its  self-insurance  plan,  and  has  proposed  to  Commission  that  in 
lieu  of  providing  City  with  said  required  specified  insurance 
coverage  it  be  permitted  to  provide  equal  protection  under 
self-insurance  of  its  obligations  under  the  terms  of  said  sect- 
ion of  said  lease;  and 

WHEREAS'  this  Commission  has  found  and  determined  that 
said  self-insurance  plan  is  acceptable  and  that  Standard  should 
be  permitted  to  insure  itself  under  said  plan  in  accordance 
with  said  section  of  said  lease,  now,  therefore, 

BE  IT  RESOLVED*  That  this  Commission  hereby  approves  the 
proposal  of  Standard  Oil  Company  of  California,  a  corporation, 
"i;o  insure  City  with  equal  protection  as  that  required  under  the 
cerms  and  conditions  of  section  32  of  said  lease  as  amended,  in 
respect  to  fire  and  extended  coverage  losses  and  claims,  by 
its  own  self -insurance  plan,  in  lieu  of  furnishing  City  with 
the  independent  specified  insurance  coverage  required  by  said 
lease,  as  amended,  subject  to  the  following  conditions: 

1.  That  Commission  reserves  the  right  to  rescind  this  resolu- 
tion and  cancel  the  right  conferred  hereunder  at  any  time 
during  the  term  of  said  lease  in  its  absolute  discretion,  and 
to  require  Standard  to  furnish  it  with  the  said  independent 
insurance  coverage  as  required  by  section  32  of  said  lease,  as 
amended; 

20  That  Standard  furnish  this  Commission  within  ninety  (90) 

days  from  date  of  adoption  of  this  resolution  and  prior  to 
its  cancellation  of  its  existing  insurance  coverage  in  favor  of 
City: 

(a)  a  certified  copy  of  its  corporate  resolution  indicating 
that  it  will  insure  City  as  aforesaid: 

(b)  A  certified  copy  of  the  notice  to  be  given  by  the 
insurance  company  which  has  issued  Standard's  existing 
insurance  policy  that  same  has  been  cancelled,  said 
cancellation  to  take  effect  at  the  same  time  as 
Standard  assumes  its  own  insurance  of  City. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  HQ.  16,518— 

WHEREAS,  section  24  of  the  lease  of  Airport  land  dated 
December  1,  1954,  between  City  and  Railway  Express  Agency,  In- 
corporated, (hereinafter  called  "Agency")  was  duly  amended  by 
Public  Utilities  Commission  Resolution  No,  14,957  on  December 
6,  1954,  to  provide  that  the  Agency  as  lessee,  in  lieu  of 
specified  insurance  coverage  required  by  said  section  of  said 
lease,  could  provide  equal  protection  to  City  under  a  self- 
insurance  plan,  subject  to  written  consent  of  Commission;  and 

WHEREaS/  said  Agency  has  represented  to  Commission  that  it 
maintains  insurance  reserves  in  excess  of  §2, 000, 000.00  for  per- 
sonal injury  and  property  damage  claims  under  its  self-insurance 
plan,  and  has  proposed  to  Commission  that  in  lieu  of  providing 
City  with  said  required  specified  insurance  coverage,  it  be  per= 
mitted  to  provide  equal  protection  under  self-insurance  of  its 
obligations  under  the  terms  of  section  24  of  said  lease;  and 

WHEREaS,  this  Commission  has  found  and  determined  that 
said  self-insurance  plan  is  acceptable  and  that  said  Agency 
ehould  be  permitted  to  insure  itself  under  said  plan  in  ac- 
cordance with  said  section  of  said  lease,  now,  therefore, 

BE  IT  RESOLVED'  That  this  Commission  hereby  approves  the 
proposal  of  American  Express  /gency,  Incorporated,  to  insure 
City,    Commission  and  its  members,  and  the  officers,  agents  and 
employees  of  each,  with  equal  protection  as  that  required  under 
the  terms  and  conditions  of  section  24  of  said  lease  as  amended 
in  respect  to  bodily  injury,  death  and  property  damage,  by  its 
own  self-insurance  plan,  in  lieu  of  furnishing  City  with  the 
independent  specified  insurance  coverage  required  by  said  lease 
as  amended,  subject  to  the  following  conditions: 

1.  That  Commission  reserves  the  right  to  rescind  this  reso- 
lution and  cancel  the  right  conferred  hereunder  at  any 

time  during  the  term  hereof  in  its  absolute  discretion,  and  to 
require  said  Agency  to  furnish  it  with  the  said  independent 
insurance  coverage  as  required  by  section  24  of  said  lease  as 
amended. 

2,  That  said  Agency  furnish  this  Commission  within  ninety 
(90)  days  from  date  of  adoption  of  this  resolution  and 

prior  to  its  cancellation  of  its  existing  insurance  coverage  in 
favor  of  City: 

(a)  a  certified  copy  of  its  corporate  resolution  indica- 
ting that  it  will  insure  City  as  aforesaid: 

(b)  A  certified  copy  of  the  notice  to  be  given  by  the  in- 
surance company  which  has  issued  Agency's  existing 
insurance  policy  that  same  has  been  cancelled,  said 
cancellation  to  take  effect  at  the  same  time  as  said 
Agency  assumes  its  own  insurance  of  City, 

Vote:  Ayes-    Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,    seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,519— 

RESOLVED'  That  on  the  recommendation  of  the  General 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water  Depart- 
ment, this  Commission  approves  the  terms  and  conditions  and 
authorizes  issuance  of  Revocable  Permits,  covering  use  and 
occupancy  of  lands,  as  follows: 

To:    Foothills  Tennis  and  Swimming  Club,  Menlo  Park,  (a  non- 
profit organization)  permitto  occupy  the  surface  area, 
being  portion  of  the  Bay  Division  Pipe  Line  No.  3  right  of 
way,  through  Stanford  University  property  for  parking  area 
and  access  to  Junipero  Serra  Boulevard;  no  fee* 

Oddstad  Homes,  Redwood  City-Permit  to  extend  a  street  and 
two  storm  water  drains  across  a  portion  of  the  Bay  Div- 
ision Pipe  Line  No.  3  right  of  way  within  Farm  Hill  Sub- 
division Unit  No.  3  Redwood  City, for  a  consideration  of 
500.00  (City  Attorney  to  review  deed  to  see  if  it  is 
possible  to  charge  a  consideration) 

Pacific  Gas  and  Electric  Co,  permit  for  pole  line  anchor 
Parcel  31,  being  adjacent  to  westerly  line  of  the  High- 
lands subdivision,  near  Belmont,  permit  fee  of  $50*00. 

Murphy  and  Hastings,  Redwood  City-Permit  to  extend  Bailey 
Avenue  across  portion  of  Bay  Division  Pipe  Line  No.  3 
right  of  way,  at  intersection  with  Stierlin  Road,  Mt. 
View,  for  a  consideration  of  p3, 500.00  (City  Attorney  to 
review  deed  to  see  if  it  is  possible  to  charge  a  con- 
sideration). 

Jeffery  J.  Jacobs-Permit  to  construct  a  driveway  over 
a  portion  of  a  6  foot  width  pipe  line  easement  within 
Assessor's  Block  2706,  San  Francisco  for  driveway  pur- 
poses, Drawing  B1715,  subject  to  a  consideration  of 
,350.00  (City  attorney  to  review  deed  to  see  if  it  is 
possible  to  charge  a  consideration) 

Food  Machinery  and  Chemical  Corporation,  Newark,  permit 
for  a  temporary  roae  crossing  over  a  portion  of  the 
Hetch  Hetchy  pipe  line  right  of  way  in  the  vicinity  of 
Alder  Street,  Newark,  Alameda  County,  subject  to  ^50. 00 
permit  fee. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 


-10,519- 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.l6,520— 

RESOLVED'  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  Water  Department  funds,  in  amount  ^37,200.00, 
to  provide  for  construction  of  certain  facilities  and  purchase 
of  chemicals  to  combat  cause  of  persistent  high  turbidities  in 
Lower  Crystal  Springs  Reservoir,  San  Mateo  County. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

--RESOLUTION  NO.  16,521— 

RESOLVED'  That  by  reason  of  the  fact  that  the  Manager  and 
Chief  Engineer  of  the  San  Francisco  Water  Department  has 
advised  the  Commission  that  the  operation  of  the  quarry  under 
lease  to  Skyline  Materials,  Inc.,  has  resulted  in  the  pollu- 
tion of  Crystal  Springs  Reservoir  in  violation  of  the  terms, 
covenants  and  conditions  of  the  said  lease,  this  Commission 
hereby  finds  that  there  has  been  a  material  breach  of  the 
terms,  covenants  and  conditions  of  said  lease: 

BE  IT  FURTHER  RESOLVED,  That  the  Manager  of  Utilities 
is  hereby  authorized  to  terminate  the  said  lease  by  reason 
thereof  and  is  directed  to  deliver  notice  of  termination  to 
the  Lessee  and  is  further  authorized  and  directed  to  arrange 
for  surrender  of  the  premises  pursuant  to  the  terms  of  the 
lease;  and 

BE  IT  FURTHER  RESOLVED,  That  this  notice  is  not  intended 
a  waiver  by  the  Commission  of  any  other  rights,  including  any 
rights  arising  from  other  breaches,  which  the  City  and  County 
of  San  Francisco  may  choose  to  assert  under  this  lease  or  by 
reason  of  the  termination  thereof ;  and 

EE  IT  FURTHER  RESOLVED,  That  the  City  Attorney,  be  and  he 
is  hereby  authorized  to  take  such  legal  steps  as  are  necessary 
to  effectuate  termination  of  said  lease. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO. 16,522 — 

RESOLVED^  That  by  reason  of  the  fact  that  the  Manager  and 
Chief  Engineer  of  the  San  Francisco  Water  Department  has  ad- 
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vised  the  Commission  that  the  operation  of  the  quarry  under 
lease  to  Lowrie  Paving  Co.  has  resulted  in  the  pollution  of 
Crystal  Springs  Reservoir  in  violation  of  the  terms,  covenants 
and  conditions  of  the  said  lease,  this  Commission  hereby  finds 
that  there  has  been  a  material  breach  of  the  terms,  covenants 
and  conditions  of  said  lease;  and 

BE  IT  FURTHER  RESOLVED J  That  the  Manager  of  Utilities  is 
hereby  authorized  to  terminate  the  said  lease  by  reason  there- 
of and  is  directed  to  deliver  notice  of  termination  to  the 
Lessee  and  is  further  authorized  an    directed  to  arrange  for 
surrender  of  the  premises  pursuant  to  the  terms  of  the  lease; 
and 

EE  IT  FURTHER  RESOLVED,  That  this  notice  is  not  intended 
as  a  waiver  by  the  Commission  of  any  other  rights,  including 
any  rights  arising  from  other  breaches,  which  the  City  and 
County  of  San  Francisco  may  choose  to  assert  under  this  lease 
or  by  reason  of  the  termination  thereof;  and 

EE  IT  FURTHER  RESOLVED,  That  the  City  attorney,  be  and 
he  is  hereby  authorized  to  take  such  legal  steps  as  are 
necessary  to  effectuate  termination  of  said  lease. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,523— 

RESOLVED,  That  this  Commission  approves  entering  into  an 
agreement  with  The  Interstate  Company,  in  accordance  with 
Paragraph  1  of  that  certain  lease,  entitled  "Lease  for  Opera- 
tion of  Cafeteria,  Coffee  Shop,  Bars  and  Resturant  at  New 
Terminal  Building,  at  San  Francisco  International  Airport", 
under  the  general  provisions  of  which  said  Interstate  Company 
is  granted  permission  to  occupy  additional  area,  First  Floor, 
Terminal  Building,  the  permanent  improvements  to  be  installed 
thereto,  being  subject  to  amortization,  as  well  as  other  terms 
and  conditions,  as  outlined  in  said  agreement  to  be  executed 
by  the  Commission  with  said  Interstate  Company. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau, 

Reports :  Manager  of  Utilities  reported  on  the  report  of 

Municipal  Railway  Management  supporting  the  proposed 
establishment  of  a  Traffic  Commission;  action-directed  that 
report  be  forwarded  to  the  Mayor. 

Referred  to  Commissioners  Martin  and  Del  Carlo-request  of  the 
Board  of  Supervisors  for  opinions  and  conclusions  of  the 
Commission  relative  to  feasibility  of  the  coordination  of 
monorail  with  Bay  Area  Rapid  Transit  Commission's  proposals  for 
regional  rapid  transit* 
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The  Commission  approved  the  naming  of  the  waters  impounded  by 
the  Cherry  Valley  Dam,  as  "Lloyd  Lake"  in  honor  of  Mr.  Harry 
E.  Lloyd,  Manager  and  Chief  Engineer  of  the  Ketch  Hetchy 
Project. 

The  Commission  will  make  a  study  of  the  report  of  the  Manager 
of  the  San  Francisco  International  Airport  relative  to  the 
proposed  sale  of  surplus  lands. 


THEREUPON  THE  MEETING-  ADJOURNED ♦ 
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M  I  N  U  TES 


PUBLIC  UTILITIES  COMMISSION 


1,056th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JULY  16, 
1956,  COMMENCING  AT  2:00  P.  M. 


Called  to  Order 

Present:   Commissioners  Joseph  Martin,  Jr.,  Daniel  F»Del  Carlo, 
Edw.  B,  Baron. 

Absent:    Commissioners  Donald  a.  Cameron,  Oliver  M.  Rousseau 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  minutes  of  the  1,055th  regular  meeting  of  the 
Commission  held  July  3,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Cameron,  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,524— 

RESOLVED'  That  on  recommendation  of  the  General  Manager 
and  Chief  Engineer  of  the  San  Francisco  Water  Department, 
this  Commission  approves  the  issuance  of  a  Revocable  Permit 
to  the  Southern  Pacific  Company,  to  occupy  a  portion  of  Hetch 
H3tchy  Say  Division  Pipe  Line  right  of  w?y  at  Newark,  Alameda 
County;  said  portion  being  a  20  foot  strip  of  land  adjacent 
to  the  easterly  line  of  Willow  Street,  for  the  purpose  of  a 
spur  track  crossing;  na  fee. 

BE  IT  FURTHER  RESOLVED'  That  this  Commission  revokes  that 
certain  permit  issued  to  E.  J.  Lavino  &  Co.,  by  Resolution 
No,  11,873,  adopted  August  27,  1951,  covering  use  of  the  above 
strip  of  land  for  spur  track  purposes. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:    Commissioners  Cameron,  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— 'RESOLUTION  HQ.  16,525— 

RESOLVED    That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  i^gent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  dra.w  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway,  as  follows: 


Claimant 

Non-litigated  settlements  Date  of  Accident  Settlement 

TC  Cornelius  Nihill  March  21,  1956  $  400.00 

MC  Aline  L.  Belyeu  April  3,  1956  150.00 

MC  Elmer  Reevers  June  27,  1956  136.32 

SC  Theresa  Ortega, minor  April  5/  1956  400.00 

SC  Nancy  White  April  23,  1956  325.00 

SC  Sheila  Deir  April  23,  1956  5^7.62 


L itigated  settlements : 

"TC  Julia  Maples  April  30,  1955  7,700.00 

Joseph  Maples  1,000.00 

Rachel  Huling  300.00 

TC  John  L.  Bouchillon  October  4,  1954  7,450.00 

TC  Mrs.  Herta  Neely  September  14,  1954  950.00 

CC  Ann  L.  Walker  October  27,  1954  1,500.00 

MC  William  J.,  Leen  December  21,  1955  200.00 

TC  Frances  M.  Kelly  April  29,  1954  3,750.00 

TO "Evelyn  Cromwell  March  22,  1954  2,500.00 

Appropriation  No.  6.735.804.000  $27,348.94 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Cameron,  Roussea.u 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,     the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,526— 

RESOLVED'  That  this  Commission  approves  inclusion  in 
the  1956-57  Budget  Estimates,  compensation  for  services  of  the 
Fire  Department  employees  at  the  San  Francisco  International 
Airport  and  requests  the  Mayor  to  recommend  to  the  Board  of 
Supervisors,  necessary  appropriation  of  funds,  in  amount 
$21,624,00,  to  reflect  the  compensations  to  be  paid  said  em- 
ployees. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Cameron,  Rousseau 


-10,217- 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO, 16, 527 — 

WHEREAS,  Charter  Section  19  provides  that  the  Commission 
shall  have  power  to  prescribe  reasonable  rules  and  regulations 
not  inconsistent  with  the  Charter  for  the  conduct  of  its  af- 
fairs, for  the  distribution  and  performance  of  its  business; and 

WHERE/ S'  Charter  Section  126  provides  that  the  City 
Attorney  as  the  legal  adviser  of  this  Commission,  may,  with  the 
approval  of  this  Commission,  compromise,  settle  or  dismiss  any 
litigation  or  proceedings  which  may  be  pending  for  on  or  be- 
half of  or  against  this  Commission  relative  to  any  matter  or 
property  under  its  jurisdiction;  and 

WHEREAS,  Charter  Section  130  provides  that  this  Commission 
shall  have  power  to  adjust  claims  arising  out  of  the  operation 
of  any  of  its  utilities;  and 

VHEREAS*  this  Commission  finds  that  the  public  and  depart- 
ments and  bureaus  under  its  jurisdiction  would  be  best  served 
and  it  is  often  necessary  that  claims  for  or  on  behalf  of  this 
Commission  be  speedily  settled  and  compromised  and  payments  made 
in  full.    Therefore,  rather  than  to  suffer  loss  in  time  entail- 
ed to  first  seek  approval  of  this  Commission: 

NOW,  THEREFORE,    BE  IT  RESOLVED'  That  the  respective 
Managers  of  departments  or  bureaus  under  the  jurisdiction  of 
this  Commission  with  the  approval  of  the  City  Attorney,  may 
settle  and  compromise  or  accept  payment  in  full,  as  the  case 
may  be,  whenever  any  claim  in  favor  of  or  against  any  depart- 
ment or  bureau  undtr  the  jurisdiction  of  this  Commission  shall 
arise  against  or  in  favor  of  any  person,  firm  or  corporation 
which  does  not  exceed  in  amount  a  sum  of  v>500*00: 

SE  IT  FURTHER  RESOLVED,  That  it  shall  be  the  duty  of  the 
respective  department  or  bureau  Managers  to  file  monthly  with 
this  Commission  for  its  approval  all  such  claims  which  have 
been  settled  and  compromised  or  paid  in  full,  as  the  case  may 
be: 

EE  IT  FURTHER  RESOLVED,  That  upon  the  written  recommenda- 
tion of  the  respective  Managers  of  departments  or  bureaus  under 
the  jurisdiction  of  this  Commission  with  the  approval  of  the 
City  iitrorney  and  prior  approval  by  resolution  of  this  Com- 
mission, any  claim  in  favor  of  or  against  any  department  or 
bureau  under  the  jurisdiction  of  this  Commission  which  arises 
against  or  in  favor  of  any  person,  firm  or  corporation  which 
exceeds  in  amount  the  sum  of  ^500.00  may  be  settled  and  com- 
promised. 

EE  IT  FURTHER  RESOLVED'  That  no  claims  shall  be  paid  from 
the  treasury  of  the  City  and  County  of  San  Francisco, unless 
funds  are  legally  available  for  the  payment  thereof;  and 

BE  IT  FURTHER  RESOLVED'  That  any  and  all  moneys  received 
by  the  respective  department  or  bureau  Managers  in  the  settle- 
ment and  compromise  of  the  aforesaid  claims  shall  be  deposited 
in  the  treasury  in  accordance  with  the  provisions  of  Charter 
Section  82. 

BE  IT  FURTHER  RESOLVED'  Th; t  resolutions  which  have  been 
adopted  by  this  Commission  and  are  in  conflict  with  this  reso- 
lution are  hereby  rescinded. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Cameron,  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,528— 

RESOLVED,  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  concurrence  in  amendment  of  Rules 
and  Regulations-Public  Utilities  Commission  Revolving  Funds, 
as  follows: 

Rule  14D-A11  Departments  or  Bureaus:  Last  Paragraph 

Compromise  and  settlement  of  legally  filed  claims, 
for  injuries  to  person  and/or  property  arising  out 
of  accidents,,  except  claims  under  the  jurisdiction 
of  the  Retirement  Board,  when  the  amount  of  such 
settlement  or  compromise  does  not  exceed  &500.00, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Cameron,  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  b  y  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,529 — 

RESOLVED'  That  this  Commission  hereby  grants  permission 
to  Zoe  Matthews,  operating  as  a  public  stenographer  in  Room 
217F,  Terminal  building,  San  Francisco  International  Airport, 
to  permit  Overseas  National  Airways,  to  jointly  use  said 
Room  217F. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Cameron,  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,530— 

RESOLVED'  That  this  Commission  approves  settlement  of 
suit  brought  by  the  City  and  County  of  San  Francisco  against 
Carl  T.  Rose,  San  Mateo  County,  Number  65439,  by  the  ac- 
ceptance of  <p2, 500.00  by  the  City  and  an  exchange  of  property 
to  enable  the  San  Francisco  Water  Department  to  relocate  its 
San  Andreas  Pipe  Line  right  of  way  to  avoid  the  encroachment 
of  the  above  defendant. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners,  Cameron,  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,531— 

WHEREAS'  under  the  terms  of  Hetch  Hetchy  Water  Supply 
Contract  No.  277-Construction  of  Moccasin  Cottages  No.  44  to  49 
inclusive  and  Early  Intake  Cottage  No.  14,  R.  W.  Sngelhardt 
and  Llmer  Shaw,  contractors,  work  should  have  been  completed 
January  20,  1956  to  conform  with  the  time  limit  fixed  in  the 
contract;  and 

WHEREAS'  early  rains  so  saturated  the  area  which  was 
required  by  the  contract  to  be  paved  as  to  preclude  satis- 
factory performance  of  that  work  within  the  period  allowed 
by  the  contract  for  the  completion  of  all  work;  and 

WHEREAS'  by  letter  of  January  10,  1956,  the  Manager 
and  Chief  Engineer  of  the  Hetch  Hetchy  Water  Supply,  Power 
and  Utilities  Engineering  Bureau  instructed  the  contractor  to 
defer  the  performance  of  the  required  paving  until  further 
instructions  from  said  Manager  a.nd  Chief  Engineer;  and 

WHEREAS'  by  letter  of  June  19/  1956,  the  contractor  was 
instructed  by  said  Manager  and  Chief  Engineer  to  complete  the 
ccnstructionof  the  pavement  not  later  than  ten  days  after 
June  25>  1956,  and  he  did  so  complete  it;  and 

WHEREAS'  the  contractor  prosecuted  the  work  as  dili- 
gently as  possible  under  the  circumstances,  but  due  to  the 
above  mentioned  cause  beyond  his  control,  suffered  a  delay 
of  one  hundred  sixty-five  calendar  days  in  the  prosecution  of 
the  work  under  the  contract: 

NOW,  THEREFORE,  BE  IT  RESOLVED'  That  this  Commission  ex- 
tends for  a  period  of  one  hundred  sixty  five  calendar  days  the 
time  allowance  for  the  completion  of  the  work  required  under 
said  Hetch  Hetchy  Water  Supply  Contract  No.  277  and  liquidated 
damages  on  account  of  delay  during  said  period  are  hereby 
waived;  and 

BE  IT  FURTHER  RESOLVED*  That  the  work  of  said  Ketch 
Hetchy  Water  Supply  Contract  No.  277  is  accepted  as  being 
satisfactorily  completed  in  accordance  with  plans  and  speci- 
fications and  that  Certificate  of  Acceptance  and  Authoriza- 
tion for  Final  Payment  is  approved  in  the  amount  of  ^17,787.00, 
in  favor  of  R.  W.  Engelhardt  and  Elmer  Shaw. 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Cameron,  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.   16,532 — 

RESOLVED'  That  this  Commission  hereby  approves  the  terms 
and  conditions  and  authorizes  the  issuance  of  a  certain  Air- 
port Space  Use  Permit  on  file  with  the  Secretary  of  this  Com- 
mission to  which  reference  is  hereby  made,  said  permit 
authorizing  The  Interstate  Company  to  use  any  unleased  areas 
as  designated  by  Manager  of  Airport  in  the  new  Terminal  Build- 
ing at  the  San  Francisco  International  Airport,  for  occasional 
purposes  permitted  in  its  lease  of  January  1,  1354  with  City 
as  authorized  by  this  Commission's  Resolution  Mo.  13941,  the 
consideration  for  this  permit  to  be  one  dollar  (&1.00)  per  year 
plus  the  percentages  of  gross  revenue  which  The  Interstate 
Company  is  obligated  to  pay  City  under  the  terms  of  said 
lease 9 

BE  IT  FURTHER  RESOLVED'  This  Commission  hereby  cancels 
a  Space  Use  Permit  dated  October  20,  1954,  which  was  issued  to 
The  Interstate  Company  under  authority  of  this  Commission's 
Resolution  No.  14S27,  dated  October  IS,  1954,  for  the  afore- 
said purposes  and  for  the  aforesaid  consideration,  super- 
seding this  latter  permit  by  the  permit  authorized  in  the 
preceding  paragraph. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Cameron,  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  IIP.  16,533-- 

R2S0LV3D'  That  in  accordance  with  Section  151.3  of  the 
Charter,  this  Commission  approves  inclusion  in  the  1956-57 
Public  Utilities  Commission  Budget  Estimates,  schedules  of 
compensation  to  be  paid  certain  employees  of  the  City  and 
County  of  San  Francisco,  effective  July  1,  1956;  and 

BE  IT  FURTHER  RESOLVED'  That  this  Commission  hereby 
requests  the  Mayor  to  recommend  to  the  Board  of  Supervisors 
necessary  appropriations  of  funds  to  reflect  said  schedules 
of  compensation  to  be  paid  said  employees. 


Vote:  Ayes- Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Cameron,  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16^53^ — 

RESOLVED*  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  Municipal  Railway  funds,  in  amount  $3, 210*00, 
to  provide  for  compensation  of  one  B222  General  Clerk,  re- 
flecting recent  reclassif ication  of  position  by  the  Civil 
Service  Commission. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Cameron,  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,535— 

RESOLVED'  That  the  City  Attorney  be  and  he  is  hereby 
authorized  and  directed  to  dismiss  with  prejudice  the  cross- 
complaint  of  the  City  and  County  of  San  Francisco  in  the 
amount  of  #51.63,  concurrently  with  the  filing  of  a  dismissal 
with  prejudice  of  the  complaint  of  William  Jennings,  in  the 
sum  of  $3^6.35,  in  the  matter  of  William  Jennings  vs  R.  W. 
Kline,  City  and  County  of  San  Francisco,  a  municipal  corpora- 
tion, et  al.,  Municipal  Court  Action  No.  350311. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Cameron,  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16.536— 

RESOLVED    That  this  Commission  authorizes  and  directs 
'•he  Manager  of  the  San  Francisco  International  Airport,  to 
proceed  to  Los  Angeles,  California,  during  the  approximate 
eek  of  July  16,  1956,  to  confer  with  aircraft  manufacturers 
aid  others  re  jet  transport  operational  facilities;  and 

BE  IT  FURTHER  RESOLVED,  That  necessary  expenses  are 
\eemed  contracted  in  the  performance  of  routine  duties. 


'"ote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Cameron,  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


RESOLVED    That  this  Commission  hereby  authorizes  call 
for  public  bids  for  the  work  of  SFWD  Contract  No.  70l+-Excava- 
tion  and  Embankment  of  the  Balboa  Reservoir, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Cameron,  Rousseau 

On  motion  cf  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


RESOLVED'  That  this  Commission  hereby  appoints  H.  E. 
Lloyd  to  act  as  Manager  of  Utilities  during  the  vacation 
absence  of  J.  H.  Turner 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Cameron,  Rousseau 

Reports : 

The  Commission  in  accordance  with  policy  established 
regretted  the  rejection  of  offer  of  E,  C.  Dahlem  to  donate  a 
mural  depicting  downtown  San  Francisco,  circa  187S,  to  be 
placed  in  the  San  Francisco  International  Airport. 

President  Joseph  Martin,  Jr.,  reviewed  the  petition 
drawn  by  the  City  Attorney  for  presentation  to  the  State 
Board  of  Equalization  in  the  matter  of  assessments  of  Air- 
port property.    County  Assessor  of  San  Mateo  assessed  "hard 
fill"  at  rate  of  $3,500.00  an  acre;  "grazing  land"  at  $1,200.00 
per  acre;  "swamp  land"  at  $1,000,00  an  acre.    Of the  total 
Airport  payroll  of  360,000,000,00,  approximately  60fo  of  it 
is  represented  by  residents  of  San  Mateo  County.    A  total 
of  approximately  $130,000,000.00  is  spent  annually  in  con- 
nection with  operations  of  the  Airport  and  visitors  to  the 
Airport.    Mr.  Martin  suggested  that  a  permanent  organization 
be  set  up  to  study  and  resolve  the  many  inter-county  problems 
that  may  arise. 

Commissioner  Del  Carlo  stated  that  the  cab  situation  at  the 
Airport  is  still  under  study, 

Mr,  Mc  Gahie  representing  the  Standard  Oil  Co.  appeared  before 
■she  Commission,  in  the  matter  'of,  a  permit  in  South  San  Francisco; 
■"■onsideration  of  the  permit  will  be  before  the  Commission 
at  its  meeting  of  July  23,  1956 ♦ 

Adiourned: 


— RESOLUTION  MO.  16,537— 


— RESOLUTION  NO.  16,538— 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,057th  REGULAR  MEETING-  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  JULY  23, 
1956,  COMMENCING  aT  2: OOP.  M. 


Called  to  Order 

Present:  Commissioners  Joseph  Martin,  Jr.,  Daniel  F.  Del  Carlo, 
Edw,  B.  Baron,  Donald  a.  Cameron 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Cameron 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  minutes  of  the  1,056th  regular  meeting  of  the 
Commission  held  July  16,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
.absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Cevrlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,539— 

* 

RESOLVED    That  this  Commission  consents  to  a  special 
rate  ofn  Ford;  Plymouth  or  Chevrolet  Se&n,  being  a  "Fly-Drive" 
promotion  program,  requested  by  Airport  Limousine  Co.,  at 
the  San  Francisco  International  Airport,  in  the  matter  of 
U-Drive,  the  service  to  be  sold  by  Airline  Personnel  through- 
out the  United  States  and  consisting  of  rate  of  £10,00, 
which  will  allow  one  24-hour  day  rental  and  fifty  (50)  Miles; 
excess  mileage  or  time  charges  will  be  colleted  from  the 
customer  at  regular  rates; 

BE  IT  FURTHER  RESOLVED'  That  this  consent  is  granted  for 
a  period  of  six  (6)  months,  effective  August  1,  1956, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
NO.    Commissioner  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  IMP.  16,5^0— 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are  or 
will  be  legally  available  in  payment  of  claims  against  the 
Municipal  Railway,  as  follows: 


Claimant 
Non-litigated 


settlements 


TC 
TC 

MC 
MC 
MC 
MC 
¥C 
MC 
MC 


Rosalie  G.  Lewis 
Mary  A,  Gentile 
Inez  Dahlberg 
Hilda  E.  Cosseboom 
w.  G.  Patterson 
William  Thomson 
Edward  H.  Schroeder 
M.  a •  Schwarz 
E.Winifred  Hedges 


Date  of  Accident 
February  28,  1956 
March  10,  1956 
October  1,  1955 
January  h,  1956 
February  9,  1956 
April  6,  1956 
May  7,  1956 
May  9,  1956 
May  18,  1956 


Settlement 
1  399.00 
202,61 
3,567.25 
975.00 
350.00 
125.22 
136.18 
109.92 
157.50 


March  26,  1956 
March  14,  1955 
September  22,  1953 


Litigated  settlements: 
SC  Valia  Hall 
TC  Zoila  Rosa  Prato 
TC  Daisy  G.  Caldwell 

Judgment : 

TC  Mary  Galigiuri  and  James 

Galigiuri  July  27,  195^ 

Appropriation  No.  6.735.80*4.000 


250.00 
1,500.00 
3,000.00 


3,55^.95 
plus  interest 

p  W,  327.63 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Lei  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,5^1 — 

RESOLVED'  That  this  Commission  approves  all  non-civil 
service  and  temporary  appointments  and  removals  made  by  the 
Manager  of  Utilities  for  the  month  of  June,  1956;  and 

BE  IT  FURTHER  RESOLVED,  That  a  report  of  said  appoint- 
ments and  removals  be  transmitted  to  the  Civil  Service  Com- 
mission and  to  the  Controller. 

Vote:  Ayes- Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,542-— 

WHEREAS,  Trans  World  Airlines,  Inc.,  a  corporation 
(hereinafter  called  "TWA),  as  Lessee,  and  City,  acting  by 
its  Public  Utilities  Commission,  as  Lessor,  made  and  entered 
into  a  lease,  dated  October  1,  19*42,  of  certain  lands  at  the 
San  Francisco  International  Airport  in  San  Mateo  County, 
State  of  California,  which  lease  was  thereafter  amended  by 
said  parties  on  November  1,  19^7;  and 

WHEREAS'  said  lease  provides  in  Section  14  thereof 
and  also  provides  in  said  amendment  that  Trans  World  Air- 
lines, Inc.,  may  sublease  any  part  of  the  demised  area  subject 
to  the  written  consent  of  said  Commission;  and 

WHEREAS'  Shell  Oil  Co.,  a  corporation  (hereinafter 
called  "Shell"),  as  Lessee,  and  City,  acting  by  its  Public 
Utilities  Commission,  as  Lessor,  made  and  entered  into  a 
lease  dated  April  1,  1956,  of  certain  lands  at  the  San  Fran- 
cisco International  Airport  in  San  Mateo  County,  State  of 
California;  and 

WHEREAS,  TWA  as  Sublessor  and  Shell  as  Sublessee  have 
entered  into  a  written  sublease,  dated  June  27,  1956,  of 
a  portion  of  the  premises  demised  to  TWA  as  aforesaid  for  a 
term  not  to  exceed  May  31,  1959/  a  copy  of  which  sublease  has 
been  filed  with  the  Secretary  of  this  Commission  and  to  which 
sublease  reference  is  hereby  made;  and 

WHEREAS*  Shell  has  requested  the  consent  of  this  Com- 
mission to  said  sublease  which  will  enable  Shell  to  utilize 
temporarily  certain  of  TWA's  tank  farm  facilities,  which 
use  this  Commission  finds  to  be  necessary  and  convenient  for 
Shell  during  the  construction  of  its  aviation  fuel  distribu- 
tion system: 

THEREFORE,  3E  IT  RESOLVED*  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  hereby  con- 
sents to  the  aforesaid  sublease  subject  to  the  condition 
that  TWA  during  the  term  thereof  shall  remain  fully  liable 
and  responsible  to  City  under  all  of  the  terms  of  its  said 
lease  with  City  and  any  amendments  thereto. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  16,543— 

WHEREAS,  the  Manager  and  Chief  Engineer  of  the  Hetch 
Hetchy  Water  Supioly,  Power  and  Utilities  Engineering  Bureau 
of  this  Commission  has  recommended  the  granting  of  a  certain 
revocable  permit  for  use  and  occupancy  of  land  and  property 
under  control  of  that  bureau,  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same,  as  follows: 

To:      Turlock  Irrigation  District 

Permit  to  occupy  a  portion  of  Hetch  Hetchy  Aqueduct 
Right  of  way,  Section  26,  T.2S. ,R. 10E. ,MDB&M,  Stanislaus 
County,  California;  under  the  jurisdiction  of  the  Public  Uti- 
lities Commission  of  the  City  and  County  of  San  Francisco, 
for  the  purpose  of  constructing,  maintaining  and  using  four 
coupling  capacitors  and  associated  mountings  together  with 
necessary  manholes,  duct  lines  and  related  appurtenances;  no 
service  fee. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.l6,5HU— 

RESOLVED*  That  this  Commission  hereby  approves  the  fol- 
lowing Traveling  Expense  Vouchers: 

Expense  Voucher  in  amount  ^181 .66,  expenses  of  F.  B.  Butler, 
Manager  of  the  San  Francisco  International  Airport,  trip  to 
Kansas  City,  Mo.,  to  confer  with  officials  of  United  Air 
Lines  end  Trans  World  Airlines  in  the  matter  of  operations  at 
the  Airport,  July  10-11,  1956. 

Expense  Voucher  in  amount  $509.95/  expenses  covering  annual 
inspection  by  the  San  Francisco  Grand  Jury  of  Water  Department 
aid  Hetch  Hetchy  properties,  July  11-15,  1956. 

Expense  Voucher  in  amount  $300.00,  expenses  of  Curtis  L.  Fent, 

'nicipal  Railway,  trip  to  Allentown,  Pa,,  to  study  the  new  and 
i.voroved  design  of  front  and  rear  end  suspension  on  Mack  Busos 
to  be  furnished  the  City  and  County  of  San  Francisco,  June  25- 
July  2,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,5^5" 

RESOLVED'  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

Constructing  Cable  Track  Curves  and  Special  Work 
at  Kyde  and  Washington  Streets  and  Hyde  and  Jackson 
Streets-Municipal  Railway  Contract  No.  44 1 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Payne  Construction  Co, 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  $156,814.00,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  docu- 
ments necessary  to  provide  funds  for  certification  of  the 
above  contract;  and  all  other  bids  for  the  above  described  work 
are  hereby  rejected* 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Abstaining:  Commissioner  Del  Carlo 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— 'RESOLUTION  NO.  16,546— 

RESOLVED*  That  on  recommendation  of  the  Manager  of 
Utilities,  this  Commission  authorizes  and  approves  the  write- 
off of  uncollectible  accounts  receivable,  which  are  more  than 
90  days  past  due  and  the  adjustment  of  accounts  receivable, 
ptr  the  following: 

Water  Department,  per  list  dated  July  3,  1556,  in  amount 
i>493.69. 

"ater  Department,  per  list  dated  July  3,  1956,  in  amount 
■^57.76,  representing  the  uncollectible  Consumers'  Accounts 
Receivable,  covering  bankrupt,  deceased  estates  a,nd  Board  of 
Trade  Accounts  for  the  year  July  1,  1955  to  June  30,1956. 

Municipal  Railway,  per  list  dated  July  11,1956,  in  amount 
$100.73. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,5^7— 

RESOLVED*  That  on  recommendation  of  the  Manager  of  Uti- 
lities, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  ^.gent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  the  hereinbelow  compromise  settlements  for 
damages  which  the  Municipal  Railway  has  against  the  following: 


Amount  Compromise 

Debtor:                                      Billed  Settlement 

John  H.  Khamis                         4)130.53  ^108.48 

Ludmilla  Dietrich                      103. Si  95.41 

John  D.  Nash                               14.99  11. 84 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,548— 

WHEREAS,  SFWD  Contract  No,  738-Electrical  Alterations, 
Peninsula  Division  Headquarters,  San  Francisco  Water  Depart- 
ment, Millbrae,  California,  should,  in  accordance  with  the 
time  limit  set  forth  in  the  contract,  be  completed  on  or 
before  May  31,  1956;  and 

WHEREAS'  Mahoney  Electric  Company,  Inc.,  contractor,  ex- 
perienced 15  calendar  days  unavoidable  delay  due  to  changes 
inthe  work  authorized  by  Modification  of  Contract  No.  1,  and 
7  calendar  days  unavoidable  delay  due  to  inability  to  procure 
certain  materials: 

THEREFORE,  BE  IT  RESOLVED'  That  this  Commission  hereby 
grants  said  contractor  an  extension  of  time  of  22  calendar  days 
for  completion  of  SFWD  Contract  No.  738  and  that  liquidated 
damages  for  said  22  calendar  days  period  be  waived. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  b  y  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,549— 

RESOLVED'  That  this  Commission  approves  Drawing  No.  2462- 
2C-SK-A29,  submitted  by  Bechtel  Corporation  on  behalf  of 
General  Electric  Co.,  providing  for  pumping  station  and  fence 
to  be  constructed  on  Water  Department  property,  Alameda  County, 
for  the  Vallecitos  Atomic  Laboratory. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 


-10.229- 


On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

"RESOLUTION  NO,  16,550— 

RESOLVED*  That  this  Commission  approves  the  following 
Contract  Payment  Authorizations: 

Contractor :  Services  Amount 

a.  Kempkey  Consultant  Engineer,  Cherry  Valley 

Dam  Project  $  125.00 

A.  Kempkey  Consultant  Engineer,  Retch  Hetchy 

Power  Plants  125.00 

¥0  L.  Huber         Consultant  Engineer,  Cherry  Valley 

Dam  Project  125.00 

W.  L.  Huber        Consultant  Engineer,  Hetch  Hetchy 

Power  Plants 

Chester  Marliave-Geological  Inspections  made  of 

Hillsborough  Tunnel  500.00 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  C?rlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  16,551— 

RESOLVED'  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors, 
supplemental  appropriation  of  Water  Department  funds,  in 
amount  $52,231.00,  to  provide  for  compensation  of  additional 
engineering  staff,  to  carry  out  the  water  Department  work  pro- 
gram involving  the  expenditure  of  $6, 500,000.00  within  the  next 
three  years. 

Vote:  iiyes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,552— 

resolved'  That  this  Commission  approves  and  hereby  re- 
cfiests  the  Mayor  to  recommend  to  the  Board  of  Supervisors, 
c  ipplemental  appropriation  of  Water  Department  funds,  in  amount 
$1^3,000.00,  to  provide  for  reconditioning  of  20,500  feet  of  the 
Bay  Division  Pipe  Line  No.  1. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resc lution  was  adopted: 

— RESOLD  tTION  NO,  16,553— 

RESOLVED,  That  the  suspension  of  payments  by  Mercury 
International  Sales  and  Service  Co.,  covering  occupancy  of  Room 
23C,  Ground  Floor,  Terminal  3uilding,  San  Francisco  Inter- 
national Airport,  effective  as  of  June  19,  1956,  be  and  the  same 
is  terminated  as  of  July  12,  1956,  the  said  Mercury  Inter- 
national Sales  and  Servics  Co.,  re-occupying  the  premises  as  of 
July  12,  1956. 

Vote:  Ayes^Commissionere  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Coromissior ©r  Rousseau 

On  motion  of  Commissionc  r  Cameron,  seconded  by  Commissioner 
Baron,  the  following  rerolution  was  adopted: 


— RESO  JUTICM  NO.  16,55**— 

RESOLVED'  That  this  Commission  approves  incurrence  of 
expense,  in  an  esti<natec  aount  of  ^225.00,  to  provide  for  tak- 
ing of  depositions  by  tr-e  City  Attorney,  as  follows* 

Deposition  of  Plaintiff..,  case  of  Frank  Woodruff  v.  City  and 
County  of  San  Francisco^  in  Los  Angeles,  on  or  about  august  7, 
1956-Prayer  j)75,601.00 

Deposition  of  Witness,   3urnell  Sieler,  case  of  Davis  Nyhan  v. 
City  and  County  of  San  Francisco,  in  San  Diego,  on  or  about 
August  9,  1956-Prayer-;,  50,000.00. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


—  RESOLUTION  NO.  16,555— 

RESOLVED'  That  this  Commission  hereby  authorizes  call  for 
publiic  bids  for  the  following  contracts: 

SFWD  Contract  No*  77  .-Harvesting  the  1956  Walnut  Crop,  Sunol 
Orchard. 

Hun.  Ry.  Contract  Nc .  452-Constructing  Waiting  Shelter  at 
.  uclid  Avenue  and  Collins  Street. 

ULH&P  Contract  No.  146-Modernization  of  Street  Lighting  System 
on  Eay  Shore  3oulevard-3rd  Strett  to  AugustaStreet. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  HO.  16,556-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  the  following  Requests  for  Funds: 

Bureau  of  Light,  Heat  and  Power  Request  for  Funds,  in  amount 
,1,000,00,  Appropriation  Uo»  6.715.214.000,  to  provide  funds 
for  encumbrance  request  for  repair  and/or  rearrangement  of 
street  lighting  installations  jointly  owned  by  City  and  Pacific 
Gas  and  Electric  Co. 

Airport  Request  for  Funds,  in  amount  $1,000.00,  Appropriation 
No.  5, 726. 913.000. 03,  to  provide  funds  for  field  engineering 
and  field  service-Contract  No.  1S5>  Repairing  Taxiway  C  and 
portions  of  Bayshore  Highway,  San    Francisco  International 
Airport. 

Municipal  Railway  Request  for  Funds,  in  amount  $l,000o00, 
under  Appropriation  No.  S53. 510.001,  to  provide  additional 
funds  required  to  replace  a  waiting  station  at  Euclid  and 
do  11 ins. 

Water  Department  Request  for  Funds,  in  amount  ^500.00,  Appro- 
priation No.  6.7^7.030.000,  to  provide  for  replacement  of 
domestic  water  tanks  at  Calaveras  Cottages,  per  1956-57  Budget. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,557— 

WHEREAS    the  Manager  and  Chief  Engineer  of  the  Hetch  Hetchy 
Water  Supply, Power  and  Utilities  Engineering  Bureau  of  this 
Commission  has  recommended  the  granting  of  a  certain  revocable 
permit  for  use  and  occupancy  of  land  and  property  under  control 
of  that  bureau,  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED*  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

I'o:  Pacific  Telephone  and  Telegraph  Co.  -  Permit  to  install, 
maintain  and  use  a  single  line  of  pole  together  with  crossarms, 
i our  wiro  circuits  and  related  appurtenances  across  the  Hetch 
J.etchy  properties  at  or  near  Moccasin  within  Sections  20-26-27- 
T.I.  S.,  R.  15E,  MDB&M,  Tuolumne  County,  California;  service 
Fee- ,'50.00. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,558" 

RESOLVED'  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  concurrence  in  amendment  of  Public 
Utilities  Commission-Rules  and  Regulations-Revolving  Funds^  as 
f ol lows : 

Rule  6,  Subsection  B  is  amended  to  read: 

6-San  Francisco  International  Airport 

Cash  change  entrusted  to  Supervisor,  Communica- 
tion Division 

Petty  ca  h  entrusted  to  B-4,  Acct.  I  Acct.  Div. 
Petty  cash  entrusted  to  Supervisor  of  Maintenance, 
Airport  Grounds 

Bank  of  America,  Airport  Branch 

Rule  6,  subsection  B  and  Rule  7,  subsection  B  is 
amended  to  read 

Bank  of  America,  Airport  Branch 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,559— 

WHEREAS'  by  the  terms  of  HHWS  Contract  No.  2g0-Construct- 
ing  Gaging  Station  at  Cherry  Diversion  Dam,  Chas.  I.  Cunningham, 
contractor,  was  to  complete  all  work  under  the  contract  on 
December  1,  1955;  and 

WHEREAS'  the  contractor  encountered  difficulties  in  exca- 
vation of  earthwork  in  constructing  said  gaging  station  and  the 
Contractor  experiended  extreme  weather  resulting  in  an  un- 
avoidable delay  amounting  to  147  calendar  days:  and 

WHEREAS*  the  contractor  did  not  complete  said  contract 
until  May  l&,  1956,  170  calendardays  after  required  completion 
date : 

NOW,  THEREFORE,  BE  IT  RESOLVED'  That  the  time  allowed  for 
completion  of  HHWS  Contract  No.  280  be  and  the  same  is  hereby 
extended  170  calendar  days  and  that  liquidated  damages  be  waived 
for  1*47  calendar  days  and  that  liquidated  damages  amounting  to 
co45.00  be  assessed  for  23  calendar  days;  and 

BE  IT  FURTHER  RESOLVED'  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans  and 
specifications;  approves  Modification  of  Contract  No.  3  in  the 
amount  of  $&50. 20;  approves  Request  for  Funds  in  the  amount  of 
$^57»20,  to  provide  payment  for  quantities  of  work  as  actually 
performed  over  original  estimate;  approves  Certificate  of  Ac- 
ceptance and  Authorization  for  Final  Payment  in  amount  $lU,474#7( 
in  favor  of  C.  I.  Cunningham,  Oakdale,  California. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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$550.00 
100 o 00 

150.00 
1,700.00 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  HO,  16,560— • 

RESOLVED/  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  the  following  Requests  for  Funds: 

Water  Department  Request  in  amount  pl20, 000,00,  Appropriation 
Mo.  6.746.011.000,  to  allot  funds  for  reconstruction  of  mains 
in  upper  Market  Street, 

Airport  Request  in  amount  $9/000*00,  Appropriation  No»  6.725. 
200*000,  to  provide  for  cost  of  contract  for  sealing  joints  in 
metal  panels  on  Airport  Buildings. 

Hetch  Hetchy  Project  request  for  funds,  in  amount  ^750. 00,  Appro- 
priation No.  6.756.026.000,  to  provide  for  reconstruction  of 
oil  purifier  at  Moccasin  Powerhouse. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  l6# 56l  — 

RESOLVED*  That  that  certain  agreement  dated  July  3,  1956, 
between  Trans  World  Airlines,  Inc.  and  The  Interstate  Company, 
under  the  provisions  of  which,  said  The  Interstate  Company  will 
operate  catering  services  for  the  Ambassador  Club  of  said  Trans- 
World  Airlines,  Inc.,  San  Francisco  International  Airport,  be 
and  the  same  is  hereby  approved;  this  approval  being  subject 
to  The  Interstate  Company,  paying  to  the  City  and  County  of  San 
Francisco,  those  percentages  of  revenue  as  designated  in  lease 
between  said  The  Interstate  Company  and  City  and  County  of  San 
Francisco. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Earon,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16.562 — 

RESOLVED,  That  in  recognition  of  services  performed,  this 
Commission  hereby  designates  the  lake  created  by  construction 
of  the  Cherry  Valley  Dam,  as  "Lake  Lloyd11. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,563— 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  Water  Department  Revocable  Permit  in  favor 
of  Standard  Oil  Company  of  California,  to  occupy  a  portion  of 
the  Sunset  Supply  Line  right  of  way,  located  at  the  southerly 
corner  of  Camaritas  Avenue  and  El  Camino  Real,    South  San 
Francisco,  for  an  entrance  way  to  a  service  station;  service 
fee  of  4>50.00  to  apply, plus  $16.00  per  month  for  electroliers, 

BE  IT  FURTHER  RESOLVED*  That  that  certain  permit  issued 
to  said  Standard  Oil  Company  of  California,  under  Resolution 
l\To.  15*^75,  adopted  June  6,  1955,  be  and  the  same  is  hereby 
revoked  for  non-use. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.    16,  564— 

RESOLVED*  That  on  the  recommendation  of  the  Ceneral 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water  Depart- 
0  nt,  this  Commission  approves  the  terms  and  conditions  and 
authorizes  issuance  of  Revocable  Permits,  covering  use  and 
occupancy  of  lands,  as  follows: 

To:  Oddstad  Homes,  Redwood  City-Permit  to  extend  a  street 
and  two  storm  water  drains  across  a  portion  of  the  Bay 
Division  Pipe  Line  No.  3  right  of  way,  within  Farm  Hill 
Subdivision  Unit  No.  3,  Redwood  City;  fee  of  $50.00  to 
apply  (service) 

Jeffery  J.  Jacobs-Permit  to  construct  a  driveway  over 
a  portion  of  a  6  foot  width  pipe  line  easement  within 
Assessor's  Slock  2706,  San  Francisco,  for  driveway  pur- 
poses; service  fee  of  ^50. 00  to  apply. 

BE  IT  FURTHER  RESOLVED'  That  those  portions  of  Resolution 
38 0.  16,519,  adopted  July  9,  1956,  pertaining  to  permits  for 
?Joove  referenced  permittees,  be  and  the  same  are  hereby 
rescinded. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,565— 

RESOLVED'  That  this  Commission  approves  issuance  of 
Water  Department  Revocable  Permits,  covering  use  and  occupancy 
of  property,  as  follows: 

To:  Mrs.  Walter  R.  Nes je-Mi librae-Permit  to  occupy  for  domestic 
garden  purposes,  easterly  half  of  Lot  13,  Block  5/  Meadow 
Glen  Subdivision,  Drawing  B1717;  no  fee. 

City  of  Santa  Clara-Permit  to  construct  a  sanitary  sewer 
across  a  portion  of  the  Bay  Division  Pipe  Line  No,  3,  SO 
foot  right  of  way,  adjacent  to  Santa  Clara-Alviso  Road, 
Drawing  B171S;  no  fee. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,566— 

* 

RESOLVED    That  this  Commission  approves  issuance  of 
San  Francisco 'Water  Department  Revocable  Permit  to  M.  G. 
Wooldridge,  for  light  grading  on  a  portion  of  the  Sunset 
Supply  Line  right  of  way,  south  of  "D"  Street,  Colma,  San 
Mateo  County;  fee  of  ^50.00  to  apply. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

Reports: 

The  Commission  referred  to  Commissioner  Cameron  for 
report,  valuation  of  331,200.00,  placed  by  the  Director  of 
Property  upon  certain  Hetch  Hetchy  property  in  Livermore, 
the  property  being  condemned  by  the  Livermore  Joint  Union 
High  School. 

The  Commission  directed  that  steps  be  taken  to  submit 
to  the  Board  of  Supervisors  a  charter  amendment,  under  the 
provisions  of  which,  Commissions  and  Boards  of  City  Government 
be  amply  protected  or  compensated  for  injuries  sustained  ir 
che  performance  of  their  respective  duties. 

President  Joseph  Martin,  Jr.,  read  a  letter  received 
from  the  Barrett  Garages  Inc.,  in  the  matter  of  cab  service 
at  the  San  Francisco  International  Airport.    The  City 
attorney  was  directed  to  review  Ground  Transportation  Lease 
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to  the  end  that  adequate  cab  service  be  provided  for  the 
coming  National  Republican  Convention, 

Cab  service  at  the  San  Francisco  International  Airport  is 
still  under  study  and  consideration,  Commissioners  Martin 
and  Del  Carlo  serving  as  a  committee;  a  report  on  same  is 
forthcoming  shortly. 


Mr.  Carl.  Hc  Hilpisch  of  the  Belmont  County  Water  District 
appeared  before  the  Commission  in  the  interests  of  securing 
a  water  tank  site  on  property  of  the  Water  Department;  Com- 
missioner Cameron  and  Mr.  Pracy  will  confer  with  officials  of 
the  district. 


THEREUPON  THE  MEETING  ADJOURNED* 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,058th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  xROOM  282  CITY  HALL  -  JULY  30,  1956, 
COMMENCING  AT  2:00  P.  M. 


Called  to  Order 

Present:     Commissioners  Joseph  Martin,  Jr.,  Daniel  F.Del  Carlo, 
Edw.  B.  Baron  and  Donald  a.  Cameron 

Absent:  Commissioner  Oliver  M.  Rousseau 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  allegiance  was  led  by  Commissioner  Cameron 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  minutes  of  the  1,057th  regular  meeting  of  the 
Commission  held  July  23,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,567— 

RESOLVED'  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions and  approves  Certificate  of  Acceptance  and  Authorization 
for  Final  Payment  in  amount  33,780.10,  in  favor  of  Mahoney 
Electric  Co.,  under  SF^D  Contract  Ko.  738-Electrical  Altera- 
tions, Peninsula  Division  Headquarters,  Millbrae. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of 
Cameron,  the 


Commissioner  Del  Carlo, 
following  resolution  was 


seconded  by  Commissioner 
adopted: 


— RESOLUTION  NO,  16,568— 

WHEREAS,  aware  of  the  fact  that  aviation  is  developing 
at  such  a  pace  that  to  keep  abreast  of  it,  all  those  charged 
with  the  operations  of  airports  must  be  cognizant  of  the  needs 
and  requirements  of  jet  aircraft  and  the  adaptation  for  such 
craft  to  function  efficiently;  and 

WHEREAS'  to  fulfill  these  needs,  the  Honorable  George 
Christopher,  Mayor  of  the  City  and  County  of  San  Francisco, 
through  Joseph  Martin,  Jr.,  President  of  the  Public  Utilities 
Commission  proposed  the  formation  of  an  Advisory  Committee;and 

WHEREAS'  such  a  Committee  was  organized,  composed  of 
major  airline  operators,  major  manufacturers  of  aircraft, 
Federal  Officials,  Officials  of  the  University  of  California, 
and  others,  in  a  position  to  furnish  this  Commission  with  the 
technical  talent  and  information  needed;  and 

rfHEREAS'  following  numerous  meetings  and  intensive  study, 
the  Advisory  Committee  has  submitted  a  report,  concluding  that 
that  an  expenditure  of  $25,000,000.00  is  required  and 
recommended  to  meet  the  needs  of  jet  aircraft  operation;  and 

WHEREAS    this  Commission  has  recommended  to  the  Board  of 
Supervisors  the  incurrence  of  a  bond  issue  in  amount  of 
$25,000,000.00,  to  implement  the  plans  of  the  Advisory  Com- 
mittee a,nd  those  of  the  Commission's  own  engineers;  and 

WHEREAS'  this  Commission  is  cognizant  that  the  report  of 
the  Advisory  Committee  represents  much  and  time  and  effort 
spent  to  enable  the  San  Francisco  International  Airport  to 
have  its  rightful  place  in  the  jet  aircraft  age;  and 

WHEREAS*  this  Commission  believes  that  the  Advisory 
Committee  through  its  report  will  have  a  salutary  effect  on 
the  electorate  in  its  consideration  of  the  proposed  bond 
issue; 

NOW,  THEREFORE,  EE  IT  RESOLVED'  That  this  Commission,  by 
this  resolution,  expresses  to  the  Advisory  Committee,  its 
appreciation  of  a  task  superbly  well  done,  its  thanks  for  the 
unstinted  services  rendered;  and 

BE  IT  FURTHER  RESOLVED'  That  this  Commission  conscious 
of  the  great  service  rendered  by  the  Advisory  Committee, 
respectfully  suggests  that  said  Advisory  Committee  continue 
to  lend  its  efforts  on  behalf  of  the  San  Francisco  Inter- 
national Airport  on  a  continuing  basis. 

Vote:  Ayes- Commissioners  Martin,  Del  Carlo,  Earon,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,569 — 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  agpinst  the  Municipal 
Railway,  as  follows: 


Claimant 

Non-litigated  settlements 


Date  of  Accident 


CC  Penny  Kruger,  minor 
MC  Virginia  Kahner 
TC  Zenita  L.  Waples 
TC  Calif.  State  Auto  Assn., 

for  Geo.  H.  Krull  May  28,  1956 

TC  Robert  V  &  Dorothy  E.Fulton-June  27,  1956 


March  3,  1956 
May  24,  1956 
April  16,  1956 


Judgment: 

MC  Frances  Maloney  July  30,  1954 

Appropriation  No.  6.735.304,000 


Settlement 

$  425.00 
450.00 
47s ,00 

258 • 29 
179-47 


7, 500.00 
$  9,290.76 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,570— 

WHEREAS'  SFWD  Contract  No.  737,  Laying  of  6"  Cast  Iron 
Main  in  Molirfio  Drive  north  of  Myra  Way,  San  Francisco  Water 
Department,  contractor,  should,  in  accordance  with  the  time 
limit  set  forth  in  said  contract  be  completed  on  or  before 
November  28,  1955;  and 

WHEREAS,  contractor  experienced  158  working  days  of  un- 
avoidable delay  due  to  street  not  being  brought  to  grade  by 
other  contractors;  and 

WHEREAS'  contractor  prosecuted  the  work  of  the  contract 
diligently: 

THEREFORE,  BE  IT  RESOLVED'  That  this  Commission  hereby 
grants  an  extension  of  148  working  days  for  which  liquidated 
damages  are  hereby  waived;  and 

BE  IT  FURTHER  RESOLVED'  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans  and 
specifications; 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,571— 

RESOLVED*  Thst  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for  the 

Relocation  of  US-Inch  Steel  Main  in  Boylston 
Street,  between  Gaven  and  Sweeny  Street-SFWD 
Specification  No.  765 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related  speci- 
fications for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Associated  Pipeline,  Inc. 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  oil, 616. 25/  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  'Con- 
tract; and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,    the  following  resolution  was  adopted: 


^RESOLUTION  NO.  16,572== 

RESOLVED'  That  this  Commission  hereby  authorizes  call  for 
public  bids  for  the  following  contracts: 

HEWS  Contract  No.  2£l~Cherry  River  Project-Eleanor-Cherry 
Diversion  Tunnel. 

HHWS  Contract  No.  285-Electrical  Alterations  to  Moccasin 
Club  House  and  Cottages  Kos.  13-17. 

BLH&P  Contract  No.  14-7-Street  Lighting  Modernization  on  Bey 
Shore  Boulevard,  Augusta  Street  to  Army  Street. 


Vote:  Ayes- Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,573— 

RES0LVED>  That  this  Commission  approves  Traveling  Expense 
Voucher  in  amount  $142.05,  expenses  of  Mark  Gerstle,  repre- 
senting Airport  Department  at  10th  Annual  Convention  of  Calif- 
ornia Association  of  Airport  Executives,  San  Diego,  California, 
July  11  through  July  13,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted; 

— RESOLUTION  NO.  lb,  574— 

RESOLVED'  That  this  Commission  approves  entering  into 
agreement  with  the  United  States  of  America,  by  and  through 
the  United  States  Coast  Guard,  covering  sewage  disposal  ser- 
vice at  the  Coast  Guard  Air  Station,  San  Francisco  Inter- 
national Airport,  effective  June  1,  1956,  at  rates  as  set  forth 
in  Rates  and  Charges,  Common  Use  Facilities,  Part  XIV-Rate 
Schedule  for  Sewage  Disposal  Service. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron, seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,575— 

RESOLVED*  That  that  certain  San  Francisco  International 
Airport  Space  of  Use  Permit,  issued  in  favor  of  the  American 
Red  Cross,  to  occupy  space  in  Terminal  Building,  First  Floor 
northwest  corner,  be  and  the  same  is  hereby  revoked  as  of 
July  1,  1956,  the  effective  date  of  said  permit. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO*   16,576 — 

RESOLVED,  That  this  Commission  hereby  respectfully  re- 
quests the  Board  of  Supervisors  to  adopt  resolution,  granting 
permission  to  Commissioner  Daniel  F.  Del  Carlo,  C.  D.  Miller 
and  Vernon  Anderson  of  the  Municipal  Railway,  to  attend  the 
1956  Annual  Meetings  of  the  American  Transit  Association  to  be 
held  in  St.  Louis,  Mo.,  September  16  through  September  20,  1956o 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau. 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,577— 

WHEREAS '  the  General  Manager  and  Chief  Engineer  of  the 
Spn  Francisco  Water  Department  has  recommended  the  granting  of 
a  certain  revocable  permit  for  use  and  occupancy  of  land  and 
property  under  control  of  said  Wa.ter  Department,  as  herein- 
after set  forth: 

THEREFORE,  BE  IT  RESOLVED*  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  said  revocable  permit  and 
authorizes  the  execution  of  the  same  as  follows: 

To:  General  Electric  Company 

Permit  for  a  pump  house  site  and  a  10-foot  right  of  way  for 
a  water  main  leading  from  Hetch  Hetchy  Alameda  Creek  Siphon  No, 
2,  northerly  across  the  Sunol-San  Antonio  property,  Alameda 
County;  the  alignment  of  which  is  shown  on  drawing  C7^7a,  Re- 
vised July  26,  1956  ;  no  fee 

BE  IT  FURTHER  RESOLVED'  That  this  Commission  hereby  revokes 
upon  the  execution  by  the  Permittee  of  the  above  permit,  that 
certain  permit  issued  by  Resolution  no.  16,1^6,  adopted 
February  27,  1956,  insofar  as  said  permit  applied  to  the  align- 
ment as  shown  on  drawing  OJkJA,  revised  February  23,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,578— 

RESOLVED'  Tha.t  this  Commission  approves  the  plans 
Drawings  SFO-7003,  sheets  one  and  two  of  two,  submitted  by 
Trans  World  Airlines,  Inc.,  providing  for  construction  by 
said  Trans  World  Airlines,  Inc.,  of  Ambassador  Club  Room, 
leased  area,  second  floor,  Terminal  Building,  San  Francisco 
International  Airport,  subject  to  such  requirements  as  may 
be  designated  by  Airport  Engineer. 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  HQ.  16,579— 

RESOLVED'  That  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  hereby  amends  its  Resolution 
No.  16,517,  adopted  July  3,  1356,  to  read  as  follows: 

1.  That  Section  2  and  Subsections  (a)  and  (b)  thereof 
be  repealed  and  in  lieu  thereof  a  new  Section  2  be 
substituted  to  read  as  follows: 

,!2#  That  Standard  furnish  to  this  Commission 
forthwith  in  writing  its  acceptance  of  the 
privilege  contained  herein  and  its  com- 
mitment to  self-insure  City  as  required 
hereby. M 

BE  IT  FURTHER  RESOLVED'  That  except  as  hereinabove 
amended  Public  Utilities  Commission  Resolution  No,  16,517  re- 
mains in  full  force  and  effect. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,580— 

RESOLVED'  That  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  hereby  amends  its  Resolution 
No.  16,518,  adopted  July  3»  1556,  to  read  as  follows: 

1.  That  Section  2  and  Subsections  (a)  and  (b)  thereof 
be  repealed  and  in  lieu  thereof  a  new  Section  2  be 
substituted  to  read  as  follows: 

"2.  That  Agency  furnish  to  this  Commission  forth- 
with in  writing  its  acceptance  of  the  privilege 
contained  herein  and  its  commitment  to  self- 
insure  City  as  required  hereby." 

BE  IT  FURTHER  RESOLVED'  That  except  as  hereinabove 
amended  Public  Utilities  Commission  Resolution  No.  l6,5l£ 
remains  in  full  force  and  effect* 


/ote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,521— 

WHEREAS >  SFWD  Contract  No.  739-Laylng  of  6-Inch,  8-Inch 

and  12-Inch  Cast  Iron  Mains  in  Panorama  Terrace,  Fred  T. 

Fairey,  contractor,  should,  in  accordance  with  the  time  limit 

set  forth  in  said  contract,  be  completed  on  or  before 
February  14,  1956;  and 

WHEREAS,  contractor  experienced  103  working  days  of  un- 
avoidable delay  due  to  rain  and  street  not  being  brought  to 
grade  by  other  contractors;  and 

WHEREAS,  contractor  prosecuted  the  work  of  the  contract 
diligently: 

THEREFORE,  EE  IT  RESOLVED'  That  this  Commission  hereby 
grants  an  extension  of  103  working  days, for  which  liquidated 
damages  are  hereby  waived, 

BE  IT  FURTHER  RESOLVED*  That  this  Commission  accepts 
the  work  as  satisfactorily  completed  in  accordance  with 
plans  and  specifications;  approves  excess  Modification  of 
Contract  in  amount  of  «p  110.48;  and  approves  Certificate  of 
Acceptance  and  Authorization  for  Final  Progress  Payment  in 
the  amount  of   4,372.06,  which  is  in  addition  to  the  previous 
progress  payments  of  S9,533#42,  in  favor  of  Fred  T,  Fairey, 
under  said  SFWD  Contract  xio.  739. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,    the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,582— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  supplemental 
appropriation  of  funds,  in  amount  ^4, 950*00,  to  comply  with 
companion  measure  to  Salary  Ordinance,  reclassifying  position 
of  one  General  Storekeeper  to  Senior  Storekeeper,  Section 
36.1,  Item  12.13,  Ordinance  9721,  (Series  of  1939),  Annual 
Salary  Ordinance. 


Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  16,583— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Requests  for  Funds,  as  follows: 

Hetch  Hetchy  Project  Request  for  Funds:  Alloting  funds  in  1955 
He ten  Hetchy  Power  Bonds  for  1956-57  expenditures.. 
In  amount  $10,000.00,  Appropriation  No,.  858-052-000,  Prelimina- 
ry Expenses, 

In  amount  $5,000.00,  Appropriation  No,  858-053-000,  Legal  Fees 
and  Expenses 

In  amount  $9, 872*00,    Appropriation  No..  858-054-000,  Adminis- 
trative Expenses. 

In  amount  $5,000.00,  Appropriation  No..  858-057-000,  Inspection, 
Supervision  and  Field  Engineering. 

In  amount  350,000.00,  Appropriation  No.  858-058-000,  Land 
Acquisition. 

In  amount  $10,000.00,  Appropriation  No.  858-059-000,  Rights  of 
Way  and  Easements. 

In  amount  $25,000.00,  Appropriation  No.  858-066-000,  Equipment 
other  than  construction. 

Municipal  Railway  Request  for  Funds,  in  amount  $105.00,  Appro- 
priation No.  6.735.112.000,  July,  1956  Holiday  Payroll. 
In  amount  $1.95*  Appropriation  No.  6.311.370.735,  deficiency 
in  "Purchaser-City  Directory". 

In  amount  $207.50,  Appropriation  No.  853-510.001,  Railway's 
share  of  proposed  safety  fencing  at  east  end  of  Sunset  Tunnel. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Del  Carlo,  seconded  ty  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16.58U— 

RESOLVED*  That  this  Commission  approves  plans  submitted 
to  the  Commission  by  United  Air  Lines,  Inc.,  providing  for 
alterations  and  revisions  by  said  United  Air  Lines,  Inc., 
Maintenance  Base,  Leased  Area,  San  Francisco  International  Air- 
port, as  follows: 

Drawing  No.  9SF-786  M-2,  minor  relocations  in  Building  N0.  3, 
bo  enlarge  capacity  of  men's  lunchroom. 

Drawing  S-1565,  revisions  to  fueling  facilities,  vicinity  of 
maintenance  ba.se,  between  overhaul  hangars  and  E-29  main- 
tenance hangars. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,585— 

WHEREAS'  the  following  employees  have  retired  from  the 
service  of  the  City  and  County  of  San  Francisco  after  serving 
the  Market  Street  Railway  and  or  the  Municipal  Railway  for  a 
period  of  twenty-five  years,  or  more;  and 

WHEREAS    the  Public  Utilities  Commission  recognizes  the 
valuable  service  these  employees  have  rendered  the  people  of 
San  Francisco  while  employed  by  said  Market  Street  Railway 
and  or  the  Municipal  Railway: 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities 
Commission  on  behalf  of  the  people  of  the  City  and  County  of 
San  Francisco,  does  by  this  resolution  expresses  to  these 
employees,  its  best  wishes  for  a  long  and  happy  life  and  the 
assurance  of  its  appreciation  of  work  well  performed;  and 

BE  IT  FUITHER  RESOLVED'  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  resolution  for  presenta- 
tion to  each  of  the  following  employees: 


Employee 


Years  of  Service 


Paul  A.  Larsen 
Martin  J.  Dolan 
Louis    Elmer  Rice 
Orville  Lee  Bradley 
Dante  L.  Cassotta 
Charles  Albert  Lawson 
Emilio  S.  Lencioni 
George  a.  Taylor 


32  years 
35  years 
28  years 
30  years 
39  years 
28  years 
27  years 
42  years 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,586— 

RESOLVED*  That  this  Commission  hereby  authorizes  entering 
into  lease  with  The  Olympic  Club,  a  California  corporation, 
(being  a  renewal)  covering  the  occupancy  for  a  period  of  twenty 
>/ears,  commencing  October  1,  1S56,  that  certain  180  foot  strip, 
In  area  17.35  acre  parcel  of  Water  Department  property  along 
Lake  Merced  Boulevard,  in  Ssn  Francisco,  as  part  of  a  golf 
course,  at  a  monthly  rental  of  &350.00. 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,587— 

RESOLVED'  That  this  Commission  approves  the  terms  and 
conditions  and  hereby  authorizes  issuance  of  Water  Department 
Revocable  Permits,  cofering  use  and  occupancy  of  property, 
as  follows: 

To:  Board  of  Trustees-The  California  School  of  Mechanical 
Arts  and  The  Wilmerding  School  of  Industrial  Arts. 

Permit  to  occupy  for  student  parking  the  City  property 
adjacent  to  the  southwest  corner  of  Ocean  Avenue  and 
Tara  Street,  San  Francisco;  no  fee 

To:  California  Water  Service  Co. -Permit  to  extend  a  6H  water 
main  across  the  Hetch  Hetchy  Bay  Division  Pipeline  right 
of  way  from  Bay  Road  to  Christopher  Way,  Lorelei  Manor 

Subdivision,  Redwood  City,  subject  to  i50.00  permit  fee. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


- — RESOLUTION  NO.  16,588— 

RESOLVED*  That  this  Commission  approves  the  plans  under 
Drawings  Y-l,  A-100,  a-101,  a-102,  a-103,  X-102,  prepared 
by  The  H.  K.  Ferguson  Company,  engineers  for  Trans  World 
Airlines,  Inc.,  providing  for  construction  by  said  Trans 
World  Airlines,  Inc.,  Hangar  Lot  Facilities,  on  leased  area, 
San  Francisco  International  Airport. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,589— 

RESOLVED'  That  this  Commission  hereby  confirms  award  of 
contract  made  by  the  Director  of  Property,  under  Specifica- 
tion No.  K-125R,  For  Razing  San  Francisco  Water  Department 
Building,  Linden  and  Railroad  .Avenues,  Mi  librae,  to  the 
Cleveland  Wrecking  Co.,  in  amount  <j>3, 945,00. 

Vote:  Ayes-Gommissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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Reports : 


President  Joseph  Martin,  Jr.,  reported  on  letter  from  the 
Housing  Authority  of  the  City  and  County  of  San  Francisco, 
in  the  matter  of  property  under  jurisdiction  of  the  Commission, 
Crocker-Amazon,  presently  occupied  by  said  Housing  Authority, 
requesting  of  the  Commission,  what  part  of  the  site,  the  Com- 
mission would  transfer  to  the  Recreation  end  Park  Commission. 

action:  Commissioners  Martin  and  Del  Carlo  to  review  past 

permits  and  to  inspect  the  premises,  the  Commission 
wishing  to  cooperate  in  the  use  of  the  property  for 
recreational  activities,  if  other  areas  could  not  be 
used. 

Commissioner  Cameron  reported  on  the  matter  of  Municipal 
Railway  advertising;  certain  legal  questions  have  to  be  re- 
solved, following  which,  it  is  anticipated  that  additional 
revenues  may  approximate  $200,000.00-^300,000.00  per  year. 

In  the  matter  of  a  Christian  Science  Reading  Room  at  the  San 
Francisco  International  Airport,  President  Joseph  Martin,  Jr., 
appointed  Commissioners  Del  Carlo  and  Baron  to  review  demands 
for  space  in  the  Terminal  Building>  and  to  see  what  space 
may  be  allocated  for  Reading  Room  purposes. 

Disposition,  if  any,  of  the  Water  Department  San  Carlos 
Standpipe  site,  was  referred  to  the  Manager  of  Utilities  for 
report. 


THEREUPON  THE  MEETING-  ADJOURNED* 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


1,059th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  AUGUST  6, 
1956,  COMMENCING  AT  2:00  P .  M, 


Called  to  Order 


Present:    Commissioners  Joseph  Martin,  Jr.k  Daniel  F,  Del  Carlo, 
Edw,  B.  Baron  and  Donald  a.  Cameron 


Absent:      Commissioner  Oliver  M.  Rousseau 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Cameron 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  minutes  of  the  1,058th  regular  meeting  of  the 
Commission  held  July  30,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,590— 

RESOLVED    That  this  Commission  approves  and  hereby 
authorizes  execution  of  that  certain  Supplemental  Agreement 
No    1,    Contract  No.  Dn-04-l67-eng  38,  by  and  between  the 
United  States  of  America,  and  the  City  and  County  of  San 
;'rancisco,  the  Turlock  Irrigation  District  and  the  Modesto 
Irrigation  District,  said  contract  dated  August  23,  19^9,  for 
Federal  Contribution  for  flood  control '. benefits  in  reservoirs 
existing  and  to  be  constructed  on  Tuolumne  River,  California, 
Sold  Supoleraental  Agreement  providing  for  final  payment  for 
services  performed  under  said  contract,  under  Article  3(a)  for 
services  provided  under  Article  Kb)  of  said  contract,  total 
monetary  payment  being  the  sum  of  $8,986,430.00. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

« — RESOLUTION  NO,  16,591— 

RESOLVED    That  on  recommendation  of  the  Manager  of 
Utilities,  the"  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  sich  funds  as  are  or 
will  be  legally  available  in  payment  of  claims  against  the 
Municipal  Railway,  as  follows: 


Claimant 

Non-litigated  settlements  Date  of  Accident  Settlement 
CC  Joseph  W.  8c  Opal  Kay 

Schmitt  August  25,  1955  £  7,750.00 


Litigated  settlements: 
CC  Francis  Clyde 
SC  Florence  Garrett 
SC  Carolyn  Kelly 
MC  Mat tie  Mae  Shurn 
3C  Lenore  Totten 


April  13,  195^  1,250.00 

September  14,  1954  2,350.00 

March  29,  1956  1,485.71 

October  9,  195^  600.00 

September  4,  2,000.00 


Judgment : 

MC  Mathew  Vasquez  June  17,  1954  20,503. 14 

plus  interest 

Appropriation  N0.  6.735.804.000  535,938*85 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Bsron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.   16, 592— 

RESOLVED    That  this  Commission  hereby  authorizes  the 
Manager  of  Utilities,  for  and  on  behalf  of  the  Commission  to 
execute  that  certain  State  of  California,  Department  of 
lublic  Works,  Division  of  Highways  Utilities  Agreement  No. 
•.00*71,  under  the  provisions  of  which,  the  San  Francisco 
f/ater  Department,  at  an  estimated  cost  to  State  of  California, 
in  amount  $400*00,  relocate  an  air  relief  valve  on  No.  2  Bay 
Crossing  Line,  required  because  of  proposed  freeway  con- 
struction on  the  Mowry  Avenue  interchange,  as  part  of  the 
freeway  between  Warm  Springs  and  Beard  Road,  Alameda  County. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,593— 

RESOLVED*  That  this  Commission  approves  the  plans, 
Drawing  81-1567,  submitted  by  United  Air  Lines,  Inc.,  pro- 
viding for  repairs  by  said  United  Air  Lines,  Inc.,  of  con- 
crete apron  in  front  of  Hangar  No.  10,  leased  area,  San 
Francisco  International  Airport. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,59**— 

RESOLVED*  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for 

Laying  of  6-Inch  Cast  Iron  Mains  in  Powhattan 
and  Peralta  Avenues  and  in  Majave  and  Bradford 
Streets,  SFWD  Specifications  No.  766 

a  public  work  to  be  performed  on  the  basis  of  the  unit 
prices  submitted  and  regularly  on  file  for  the  estimated 
quantities  of  work  to  be  performed  and  as  set  forth  in  the 
related  specifications  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco,  be  and  the  same  is 
hereby  awarded  to 

Fred  T.  Fairey 

he  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  $7,910.20,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated: 

BE  IT  FURTHER  RESOLVED >  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  docu- 
ments necessary  to  provide  funds  for  certification  of  the 
above  contract;  and 

AND  all  other  bids  for  the  above  described  work  are 
nereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 


-10,252 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,595— 

RESOLVED'  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

For  the  Roofing  of  425  Mason  Street  Building, 
3F  JD  Specification  No.  767 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions for  the  Public  Utilities  Commission  of  the  City  and 
County  of  Sa,n  Francisco,  be  and  the  same  is  hereby  awarded  to 

Malott  &  Peterson-Grundy 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  a>15, 256.00,  said  sura  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  recommends  and 
hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above 
contract. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,596— 

WHEREAS'  the  Manager  and  Chief  Engineer  of  the  Hetch 
Hetchy  Water  SupDly,  Power  and  Utilities  Engineering  Bureau  of 
this  Commission  has  recommended  the  granting  of  a  certain 
revocable  permit  for  use  and  occupancy  of  land  and  property 
under  control  of  that  bureau,  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED*  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  doos  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
?ud  authorizes  the  execution  of  the  same  as  follows: 

To:    M.  &  K.  Corporation-Permit  to  place  approximately  35>000 
cubic  yards  of  clean  fill  on  Hetch  Hetchy  Water  Supply  property 
in  the  former  Glen  Park  Reservoir  Site,  at  sites  as  designated 
by  the  Manager  and  Chief  Engineer  of  the  Hetch  Hetchy  Water 
Supply;  fee  of  ^50.00  to  apply. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,597— 

RESOLVED'  That  this  Commission  approves  the  following 
Contract  Payment  Authorizations: 

Contract  Payment  in    amount  $6,908,35,  in  favor  of  Chas,  L. 
Harney,  under  SFIA  Contract  No.  195-Repairing  Taxiway  "C" 
and  portions  of  Bayshcre  Highway, 

Contract  Payment  in  amount  $19, 830,05,  in  favor  of  M  &  K 
Corporation,  under  SFWD  Contract  No.  672-Relocation  of 
Crystal  Springs  60n  and  kk"  Pipe  Lines,  G-uadalupe  Valley. 

Contract  Payment  in  amount  $23, 515»^7,  in  favor  of  Peter 
Kiewit  &  Sons,  under  SFWD  Contract  No.  73^- Construction  of 
Crystal  Springs  and  Sunset  Supply  Lines,  Hillsborough  Tunnel, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,598— 

RESOLVED,  That  this  Commission  hereby  authorizes  call 
for  public  bids  for  the  following: 

SFWD  Contract  No,  768-Laying  of  2-Inch,  4-Inch  and  6-Inch 
Cast  Iron  Mains  in  Larkin,  Francisco  and  Jones  Streets  and 
Columbus  Avenue. 

SFWD  Contract  No,  770-Laying  of  8-Inch  Cast  Iron  Main  in 
Olympia  Way  between  Clarendon  and  Dellbrook  Avenues, 

SFWD  Contract  No,  772-Laying  of  6-Inch  and  8-Inch  Cast  Iron 
Mains  in  Congo  and  Stil lings  Streets  and  Martha  and  Cortland 
Avenues, 

SFWD  Contract  No,  77^-Relocation  of  6-Inch  Cast  IronMain 
in  19th  Street,  between  Rhode  Island  and  De  Haro  Streets. 

HHWS  Contract  No.  ^-Rehabilitation  of  Battery  and  D,  C. 
Equipment  at  01 Shaughnessy  Dam, 


Vote:    Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,599— 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  Sen  Francisco  International  Airport  Space  or  Use  Permits, 
as  follows: 

To:  United  Jet  Institute-Effective  August  6,  1956 

Covering  occupancy  of  Rooms  201-201a-205-207-208-208a-209 
209a-211-211a-213-213a-213b-223-225-227,  comprising 
approximately  2927  sq.  ft.,  at  a  monthly  consideration  of 
$511.45,  Former  Domestic  Terminal  Building;  revoking, 
effective  August  6,  1956,  perm  it  issued  under  authority 
of  Resolution  No.  16,503,  which  provided  for  a  lesser 
area. 

Cameron  Building  Maintenance  Co.-ef f ective  August  6,  1956 

Covering  occupancy  of  Room  105,  Concourse  D,  Terminal 
Building,  San  Francisco  International  Airport,  in  area 
28  sq.  ft.,  at  a  quarterly  consideration  of  $25,00. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,600— 

RESOLVED'  That  this  Commission  hereby  approves  the  fol- 
lowing Requests  to  Controller  for  Funds: 

Airport  Request  for  Funds: 

Transferring  from  unallotted,  $102,813.23,  from  the  1945 
Bond  Fund  and  from  the  1949  3ond  Fund,  the  sum  of  <p77,  186.77, 
to  credit  of  Appropriation  No.  857-961-000,  for  Construction 
of  Additional  Extension  of  Aircraft  Parking  Aprons,  re;CAA 
Project  9-04-034-611. 

Ketch  Hetchy  Project  Request  for  Funds,  in  amount  4)50.00, 
Appropriation  No,  6.755.813.000,  to  provide  for  premiums  on 
automobile  insurance. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16, 601— 

RESOLVED'  That  pursuant  to  the  provisions  of  Ordinance 
No.  6562,  this  Commission  approves  the  terms  and  conditions 
and  authorizes  issuance  of  revocable  permit,  as  follows: 

To:  Mills  Sales  Company,  Ltd.,  permit  to  install  two 

Heinz-Mills  Hot  Food  Vendors  in  the  Geary  Street  Carhouse 
Gilly  Room,  permittee  paying  the  Municipal  Railway  a  5$ 
commission  of  gross  sales  each  month,  and  furnishing  the 
Municipal  Railway  satisfactory  evidence  of  adequate  in- 
surance ageinst  possible  food  poisoning. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,    the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,602— 

RESOLVED'  That  this  Commission  approves  entering  into 
supplemental  agreement  with  J.  Maurice  Berube,  operator  of  the 
beauty  salon,  San  Francisco  International  Airport,  under  the 
provisions  of  which,  said  J.  Maurice  Berube  is  permitted  to  use 
an  additional  approximate  90  sq0  ft.,  of  Room  227,  at  rate  of 
10  cents  per  sq.  ft.,  per  month,  which  rental  is  to  be  in  ad- 
dition to  the  minimum  annual  rental  set  forth  in  Section  k  of 
base  lease,  covering  said  beauty  salon;  and 

Bd;  IT  FURTHER  RESOLVED'  That  this  Commission  approves  the 
plans  submitted  by  said  J.  Maurice  Berube  for  said  beauty 
salon,  including  the  additional  90  sq.  ft.,  as  hereinabove  set 
forth. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau 


Reports : 

Mr.  Joseph  L.  Gollob,  conductor  on  the  "Bh  Geary  Line  was 
announced  as  the  69th  winner  of  the  "Muni  Man  of  the  Month" 
award. 

The  Honorable  George  Christopher,  Mayor,  presented  the  $50*00 
cash  prize  which  is  awarded  each  month  for  outstanding 
courtesy  to  the  traveling  public*    Mr.  Albert  S.  Samuels; 
vhose  company  is  providing  for  the  watch  to  the  winner  each 
month/  presented  Mr.  Gollob  an  inscribed  wrist-watch.  Also 
present  for  the  ceremony  were — Chas.  D.  Miller,  Manager  of  the 
Municipal  Railway;  E,  B.  Sorensen  of  Fielder ^orensen  and  Davis, 
donors  of  the  monthly  cash  prize;  Harry  A,  Lee,  Division 
Manager  of  the  Pacific  Gas  and  Electric  Co.,  representing  the 
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National  Safety  Council  and  Mr.  A.  J.  Schirmer,  Mr.  Gollob's 
Division  Superintendent. 

The  Mayor  in  presenting  the  award, stated  that  the  Municipal 
Railway  is  ever  striving  for  better  public  service  and  the 
example  set  by  Mr.  Gollob  was  a  vital  factor  in  the  promotion 
of  this  service. 

President  Joseph  Martin,  Jr.  stated  that  he  was  in  receipt 
of  a  letter  from  Barrett  Garages,  Inc.,  protesting  action  of 
the  Commission  in  granting  a  permit  to  the  Greyhound  Lines 
to  operate  to  and  from  the  San  Francisco  International  Air- 
port; the  City  Attorney  in  an  opinion  rendered  in  February, 
1956,  stated  that  the  Commission  was  within  its  legal  rights 
in  granting  such  a  permit  to  the  Greyhound  Lines*    The  City 
attorney  was  requested   to  prepare  an  answer  to  the  letter 
of  Barrett  Garages,  Inc.,  stating  that  the  Commission  in 
authorizing  such  a  permit,  did  so  in  the  best  interests  of 
the  people  traveling  to  and  from  the  Airport,  and  was  in  ac- 
cordance with  the  City  Attorney's  opinion. 

Report  of  the  Controller  re  "San  Francisco  International 
Airport,  Newspaper  and  Tobacco  Products  Counter,  A,  B.  C. 
Cigar  Co.  lessee,  Examination  of  Revenue  Accrued  to  Airport" 
was  referred  to  the  City  Attorney  for  examination  and  report. 

Acting  Manager  of  Utilities,  H.  E.  Lloyd  reviewed  the  Plan- 
ning Report  for  Hydroelectric  Plants  of  the  Hetch  Hetchy 
Project  as  prepared  by  the  Bechtel  Corporation,  under  con- 
tract for  engineering  and  economic  studies  of  proposed  plants 
under  the  195^  Power  Project  Bond  Fund. 
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M  I  N  U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 


1,060th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HaLL  -  AUGUST  13, 
1956,  COMMENCING  AT  3:30  P.  M. 


Called  to  Order 


Present:  Commissioners  Joseph  Martin,  Jr.,  Edw.  B.  Baron, 
Donald  a.  Cameron 

Absent:  Commissioners  Daniel  F.  Del  Carlo,  Oliver  M.  Rousseau 

President  Joseph  Martin,  Jr.  presided. 

Fledge  of  Allegiance  was  led  by  Commissioner  Baron 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  minutes  of  the  1,053th  regular  meeting  of  the 
Commission  held  August  6,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 

Absent:  Commissioners  Del  Carlo  and  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,603— 

RESOLVED'  That  this  Commission  approves  and  hereby 
requests  the  Director  of  Property  to  prepare  necessary  legis- 
lation for  submission  to  the  Board  of  Supervisors,  authori- 
zing quitclaim  deed  in  favor  of  A.  Nelson,  Inc.,  covering  the 
10 -foot  San  Francisco  ^ater  Department-San  Andreas  College 
Hill  pipe  line  right  of  way,  through  property  of  said  A. 
Nelson,  Inc.,  between  Farragut  Avenue  and  Whipple  Avenue,  San 
Francisco,    at  a  consideration  of  not  less  than  $1, 000,00. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  l6,604~ 

WHEREAS,  by  the  terms  of  Municipal  Railway  Contract  No, 
440,  Constructing  Turntable  and  Appurtenances  at  Hyde  and 
Beach  Streets,  Payne  Construction  Co.  contractor,  was  required 
to  complete  all  work  under  the  contract  July  13,  1356;  and 

WHEREAS,  the  contractor  experienced  seven  (7)  days  of 
unavoidable  delay  due  to  changes  in  the  landscaping  as  covered 
by  Modification  No.  1  of  the  contract  and  received  by  the 
contractor  on  July  10,  1956;  and 

WHEREAS'  the  contractor  proceeded  with  diligence  and  com- 
pleted all  work  on  July  20,  1956 : 

NOW,  THEREFORE,  EE  IT  RESOLVED'  That  the  time  allowed 
for  completion  of  Municipal  Railway  Contract  No.  440  be  and 
ths  same  is  hereby  extended  7  calendar  days  to  July  20,  1956, 
and  that  liquidated  damages  be  waived  for  the  period  of  such 
extension;  and 

BE  IT  FURTHER  RESOLVED'  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans  and 
specifications;  approves  Modification  of  Contract  in  ad- 
ditional amount  of  ^788.50,  being  the  difference  between  cer- 
tified contract  and  actual  performance;  approves  Certificate 
of  Acceptance  and  Final  Payment  in  amount  $13,693.15*  in  favor 
of  Payne  Construction  Co. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,605— 

RESOLVED'  That  that  certain  San  Francisco  International 
Airport  Space  or  Use  Permit,  issued  under  authority  of 
Resolution  N0.  16,476,  adopted  June  25,  1956,  in  favor  of 
Lockheed  Aircraft  Service  international,  be  and  the  same  is 
hereby  revoked  effective  August  10,  1956,  said  permit  covering 
occupancy  of  Room  110,  Former  Domestic  Terminal  Building. 


Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,606— 

RESOLVED'  That  this  Commission  hereby  respectfully  re- 
quests the  Board  of  Supervisors,  to  adopt  resolution,  authori- 
zing Geo,  De  Burr,  0.  G.  Goldman,  C.  A.  Lauenstein  and  H.  G. 
Medbery,  all  of  the  San  Francisco  Water  Department,  to  attend 
the  California  Section  meeting  of  the  American  Water  Works 
Association  at  San  Diego,  from  October  23rd  to  26th,  inclusive. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 

Absent:  Commissioners  Del  Carlo  and  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,607— 

RESOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation offunds,  in  amount  $150. 00,  to  restore  to  the  Water 
Department  Revolving  Fund,  the  sum  of  $150.00,  misappropriated 
on  July  3,  1956. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,608— 

RESOLVED'  That  this  Commission  approves  the  following 
Contract  Payments; 

Contract  Payment  in  amount  $75*530.79,  in  favor  of  Rothschild, 
Raff in  and  Weirick,  under  HHWS  Contract  No.  274-Cherry  River 
Project-SDillway  and  Outlet  Works. 

Contract  Payment  in  amount  359, 535*00,  in  favor  of  Piombo 
Construction  Co.,  under  SFWD  Contract  No.  7^2-Excavation  and 
Embankment,  South  Basin,  Sunset  Reservoir. 

Contract  Payment  in  amount  $14,821.87,  in  favor  of  Fay  Im- 
provement Co.,  under  SFIA  Contract  No.  19^-Ex tens ion  of 
Aircraft  Parking  Apron  and  Related  Work. 


Vote:  Ayes-Commissioners  Martin,  Baron,  Cpmeron 
Absent:  Commissioners  Del  Carlo,  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,609— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Requests  for  Funds,  as  follows: 

Municipal  Railway  Request  for  Funds: 

In  amount  $10,000.00,  Appropriation  No.  6-735-200-000,  Con- 
tractual Services. 

In  amount  $12,000.00,  Appropriation  No.  6-735-244-000,  Tire 
Rental. 

In  amount  4>3,739»51#  Appropriation  No.  853-510-002,  to  provide 
for  purchase  of  one  diesel  fuel  pump  test  stand  for  use  in 
maintenance  and  service  on  Mack  buses. 

In  amount  $348,201.92,  Appropriation  No.  6.736.913.243,  to 
provide  for  rental,  interest,  excess  miles  and  freight  charges 
on  second  successive  fleet. 

Airport  Request  for  Funds,  in  amount  $5/545*00,  under  Appro- 
priation No.  6.726.913.000,  to  provide  for  purchase  of 
equipment  authorized  in  the  1956-57  budget. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RLSOLUTION  NO,  16,610— 

RESOLVED'  That  in  accordance  with  the  recommendation  of  the 
Manager  of  Utilities,  the  contract  for 

Constructing  Waiting  Shelter  at  Euclie  Avenue 
and  Collins  Street-M.R. Contract  No.  452 

a  public  work  to  be  performed  on  the  basis  of  the  lump  sum 
price  submitted  and  regularly  on  file  for  the  work  to  be  per- 
formed as  set  forth  in  the  related  specifications,  for  the 
Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco,  be  and  the  same  is  awarded  to 

Payne  Construction  Co. -Oakland, Calif. 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  $2,080.00,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated, 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract; and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.l6,6ll  — 

RESOLVED'  That  this  Commission  approves  the  terms  and 
conditions  and  hereby  requests  the  Director  of  Property  to 
arrange  to  issue  call  for  public  bids,  for  a  tire e  year 
period,  of  Facilities  for  Devotional  Reading  pnd  Meditation 
Purposes,  Terminal  Building,  San  Francisco  International 
Airport,  being  Room  207A,  containing  5^0  square  feet,  at  a 
minimum  monthly  rental  of  $324,00;  and 

BE  IT  FURTHER  RESOLVED'  That  award  of  lease  by  said 
Director  of  Property  is  subject  to  confirmation  or  rejection 
by  the  Public  Utilities  Commission, 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  16,612— 

RESOLVED*  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract 

For  the  gathering  and  delivering  of  the  Walnut 
Crop  on  the  Sunol  Walnut  Orchard,  Sunol,  Alameda 
County,  Season  of  1956/  San  Francisco  Water 
Department  Specification  No.  771 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specific 
cations  of  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

San  Ramon  Farm  Supply 

they  being  the  only  regular  and  responsible  bidder  for  the 
work  aforesaid  at  ^lU, 940,00,  said  sum  being  the  total  price 
for  the  only  regular  bid  submitted  on  the  basis  hereinabove 
stated, 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends  and 
hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above 
contract. 

Vote:  Ayes- Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,613— 

RESOLVED*  That  this  Commission  approves  that  certain 
agreement,  entered  into  by  and  between  Barrett  Garages,  Inc., 
lessee  under  San  Francisco  International  Airport  Ground  Trans 
portation  Lease  and  Luxor  Cabs  and  Veterans  Taxi cab  Co.,  said 
agreement  providing  for  additional  taxicab  services  at  the 
San  Francisco  International  Airport,  for  the  period  of  August 
15th  to  31st,  1956,  to  accommodate  the  Republican  National 
Convention;  said  agreement  being  subordinate  and  subject  to 
the  terms  of  said  Ground  Transportation  Lease,  dated  May  18, 
1951*. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Ca.rlo,  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  l6,6lU~ 

RESOLVED'  That  this  Commission  approves  incurrence  of 
expenses  in  an  estimated  amount  $125.00,  expense  of  Deputy 
City  Attorney  in  talking  of  deposition  in  Los  Angeles,  Calif- 
ornia, on  or  about  August  17,  1956,  re  Edith  Hughes,  vs.  City 
and  County  of  San  Francisco,  Superior  Court  Action  No.^24g3. 

Vote:  Ayes-Commissioners  Martin,  3aron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,615— 

RESOLVED,  That  this  Commission  approves  the  plans  under 
Drawings  A-l,  A-2,  S-l,  E-l,  M-l,  submitted  by  United  Air 
Lines,  Inc.,  providing  for  rbvisions  by  said  United  air  Lines 
Inc.,  of  Power  Plant  Overhaul  Office,  in  Building  15,  Main- 
tenance Base,  leased  area,  San  Francisco  International  Air- 
port. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  l6,6l6~ 

RESOLVED,  That  this  Commission  rejects  all  bids  received 
July  2b,  1956,  for  the  work  of  M.R.  Contract  No.  450-Floor 
Modification  at  Bryant  Street  Substation. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,617— 

RESOLVED,  That  this  Commission  approves  incurrence  of 
expenses  in  an  estimated  amount  of  $125.00,  attendance  of 
Deputy  City  Attorney  at  a  deposition  to  be  taken  on  or  about 
September  7,  1956,  in  Los  Angeles,  California,  action  of 
Eupha  V.  Grinager  and  William  H.  Grinager  vs.  City  and 
County  of  San  Francisco,  Superior  Court  Action  No.  44S1S0. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,618 — 

RESOLVED'  That  this  Commission  approves  and  hereby  re- 
quests the  Director  of  Property  to  prepare  necessary  legis- 
lation for  submission  to  the  Board  of  Supervisors,  authorizing 
sale  st  public  auction,  that  certain  Water  Department  property, 
and  building  "as  is"  located  at  Linden  and  Railroad  Avenues, 
Millbrae,  at  a  minimum  consideration  of  $35/000*00. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,619 — 

RESOLVED,  That  this  Commission  hereby  authorizes  call 
for  public  bids  for  the  work  of  SFIA  Contract  No.  199-Sealing 
Porcelain  Panels  on  Airport  Buildings. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 

Public  Hearing:  Consideration  of  suggestions  or  comments  with 

respect  to  leasing  of  Hotel  Facilities,  San 
Frsjicisco  International  Airport, 

Chas.  Wagner  of  the  Wagner  Construction  Co.,  Los  Angeles. 

Clarification  of  Section  k,  Page  15,  "Reservation  of 
Right  to  Amend  Lease";    reviewed  by  Commissioner  Joseph 
Martin,  Jr. 

Donald  Babcock  of  Airport  Freight-Facilities  to  be  installed 
in  Airport  Hotel,    a  letter  will  be  addressed  to  all  on 
ailing  list,  outlining  facilities  that  may  be  installed  in 
the  building.    Transportation  between  hotel  and  terminal 
building  at  level  of  hotel  operator,  at  no  public  charge* 
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Ken  Royce,  bid  deposit  in  amount  $10,000. 00,  as  set  forth  in 
call  for  bids  by  the  Director  of  Property.    Mr.  RoyGe  ex  - 
pressed  concern  as  to  its  sufficiency.    He  was  advised  that 
under  the  lease*  3  bonds  are  required;  the  Director  of  Property 
will  be  asked  to  review  lease  to  evaluate  condition  of  execu- 
tion of  lease  within  a  reasonable  time,  and  if  lease  does  not 
so  provide,  suggesting  that  an  addendum  be  prepared  to  that 
effect.    (Mr.  Wagner  expressed  satisfaction  as  to  the  310,000. 
deposit  contending  it  to  be  sufficient,  as  other  expenses  of 
a  large  measure  are  encountered  by  bidders  in  preparation  of 
bids. 


Reports: 

The  Commission  denied  the  application  of  John  Minaidis, 
South  San  Francisco,  to  occupy,  for  selling  produce  from  a  truck 
an  area  at  the  intersection  of  Half  Moon  Bay  Road  and  Skyline 
Boulevard. 

President  Joseph  Martin,  Jr.,  suggested  that  all  Department 
Managers  appear  before  the  Commission,  once  a  month,  to  give 
an  oral  report  of  the  respective  departments. 

To  permit  the  Commission    ample  time  in  which  to  review  prepa- 
ration of  budgets,  George  Negri,  Director  of  the  Eureau  of 
Accounts  was  instructed  to  prepare  a  suitable  plan,  from  which 
uhe  Commission  could  efficiently  evaluate  the  budget. 

Co  D.  Miller  of  the  Municipal  Railway  reported  that  the  auto- 
motive shop  of  the  Municipal  Railway  was  now  doing  maintenance 
work  of  the  Airport,  Bureau  of  Light,  Heat  and  Power  and 
Ketch  Hetchy    automotive  fleet  and  studies  are  currently  being 
made  to  the  end  that  cars  of  the  Water  Department  could  be 
handled  in  Railway  shops, 

John  G.  Brucato  reviewed  steps  taken  in  meetings  held  between 
City  representatives  and  officials  of  Millbrae,  re  disposal  of 
the  Silva  Tract.    President  Joseph  Martin,  Jr.,  stated  that 
steps  should  be  taken  to  reduce  occupancy  of  valuable  lands 
at  the  Water  Department  headquarters  in  Millbrae,  and  surplus 
lands  be  sold. 

City  Attorney  gave  to  the  Commission  a  written  memorandum,  re 
Ban  Francisco  International  Airport — a.  B.  C.  Cigar  Company, 
Inc.  Lease  Report  from  Controller  Harry  D.  Ross. 

Mr,  F.  B.  Butler  reported  on  unionization  of  trucking  opera- 
tors at  the  Airport  and  the  presence  of  pickets  on  Airport 
property;  referred  to  the  City  attorney  for  legal  study  and 
i  -port. 

City  .Attorney  was  directed  to  intensify  necessary  action  to 
correct  quarry  conditions  on  Water  Department  watershed  in 
a lame da  County. 
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F.  B.  Butler  reported  on  the  financial  standing  of  California 
Central  Airlines,  operating  out  of  the  San  Francisco  Inter- 
national Airport;  inasmuch  as  the  Company  is  in  arrearage, 
airport  Management  was  instructed  to  advise  the  Operator, 
that  if  continued  operation  at  the  Airport  is  desired,  that 
past  accounts  must  be  paid,  and  future  operations  to  be  on  a 
cash  basis. 

Referred  to  Commissioner  Cameron,  offer  of  Sam  Y.  Knight  to 
purchase  certain  Hetch  Hetchy  property  in  Redwood  City. 

Commission  denied  issuance  of  permit  to  the  Big  Bear  Lumber 
Co.,  to  occupy  a  portion  of  the  Baden-Merced-San  Andreas 
Pipe  Line  right  of  way  at  San  Pedro  Avenue  and  Junipero  Serra 
Boulevard,  Daly  City,  at  a  rental  of  £50.00  per  month;  (offer 
is  deemed  insufficient  for  the  area  to  be  occupied) 


THEREUPON  THE  MEETING  ADJOURNED • 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


1,061st  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  AUGUST  20, 
1956,  COMMENCING  AT  2:00  P.  M. 


Called  to  Order 

Present:  Commissioners  Joseph  Martin,  Jr.,  Edw.  B.  Baron, 
Donald  a.  Cameron 

Absent:  Commissioners  Daniel  F.Del  Carlo,  Oliver  M.  Rousseau 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Baron 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  minutes  of  the  1,060th  regular  meeting  of  the 
Commission  held  August  13,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 

Absent:  Commissioners  Del  Carlo  and  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,620— 

RESOLVED'  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  in  amount  ^69.02,  being 
the  credit  difference  between  certified  estimated  contract 
and  actual  performance;  approves  Certificate  of  Acceptance 
and  authorization  for  Final  Payment  in  amount  $2,124.98,  in 
favor  of  Michael  Murphy,  Jr.,  under  SFV/D  Contract  No.  762-Laying 
of  6-Inch  Cast  Iron  Mains  in  Campbell  Avenue  and  Somerset 
Street. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 

Absent:  Commissioners  Del  Carlo  and  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,621  — 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway,  as  follows: 


Claimant 

Non-litigated  settlements 

MC  Edward  Henry  Voight 
TO  Florence  Leonard 
CC  Shari  Weisberg 

Litigated  settlements : 
CC  Ruth  B.  Skelton 
CC  Erna  Dinkel 
CC  Mary  O'Haire 


Date  of  Accident 

November  14,  1955 
April  20,  1956 
May  27,  1956 


January  12,  1954 
January  12,  1954 
October  1,  1954 


July  6,  1955 
it 


Judgments : 
TC  Laureano  Mortera 
TC  Raymond  i^rrevalo 
TC  Maximo  Organo 
TC  Claro  Padilla 
TC  Aniito  Dingle 
TC  Laureano  D. Mortera  et  al-judgment  for  costs 
MC  Joseph  Anthony  Terron-minor-June  18,  1954 
MC  Joseph  Anthony  Terron  " 
TC  Buster  Samm  September  2,  1952 

Appropriation  Nn.  6.735.804*000 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 


Settlement 

$  925*00 
2,000.00 
600.00 


16,000.00 
2,000.00 
850.00 


500.00 
500.00 
2,500.00 
250.00 
500.00 

38.05 
2,000.00 
878.40 
5,360.85 

$34,902.30 


On  motion  of  Commissioner  Cameron,,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,622— 

RESOLVED'  That  this  Commission  approves  the  plans  sub- 
mitted by  United  Air  Lines,  Inc.,  providing  for  construction  by 
said  United  Air  Lines,  Inc.,  of  a  second  floor  to  portion  of 
Main  Shops  Building  No.  15,  leased  area,  San  Francisco  Inter- 
national Airport. 

Vote:  Ayes- Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,,  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  16,623— 

RESOLVED'  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  adopt  a  resolution,  granting  permission  to 
Paul  J.  Fanning,  Director-Bureau  of  Personnel  and  Safety,  to 
attend  the  National  Safety  Council's  44th  Annual  Congress  and 
Exposition  to  be  held  in  Chicago,  Illinois,  October  22-26,  1956. 

Vote:  Ayes-Commissioners  Martin,  Ba.ron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO, 16,624 — 

RESOLVED'  That  this  Commission  approves  and  hereby  re- 
quests the  Director  of  Property  to  prepare  necessary  legis- 
lation for  submission  to  the  Board  of  Supervisors,  authorizing 
sale  at  public  auction,  in  whole  or  in  part,  that  certain 
Water  Department  parcel  of  land,  in  area  0.461  acre,  Parcel 
237A,  Bay  Division  Pipe  Line  No.  3,  Drawing  WD  B6S3-B,  east 
of  Adobe  Creek,  Santa.  Clara  County,  at  a  minimum  price  of 
^3, 000.00  for  the  entire  parcel  of  0.461  acre. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,625— 

RESOLVED'  That  Airport  Management  be  and  is  hereby 
directed  to  revoke  as  of  August  31,  1956,  that  certain  San 
Francisco  International  Airport  Space  or  Use  Permit,  issued 
to  California  Coastal  Airlines,    dba  California  Central 
Airlines,  if  said  California  Central  Airlines  fails  to  meet 
all  obligrtions  required  under  said  Space  or  Use  Permit,  issued 
under  authority  of  Resolution  No.  16,029,  adopted  January  9,1956. 

Vote:  Ayes-  Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,626— 

RESOLVED.,  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

Excavation  and  Embankment  for  the  Balboa 
Reservoir-SFVD  Specification  Wo.  10k 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions for  the  Public  Utilities  Commission  of  the  City  and 
County  of  Sen  Francisco,  be  and  the  same  is  hereby  awarded  to 

Piombo  Construction  Co. 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  $362,71^.20,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED*  That  the  Commission  recommends 
and  hereby  requests  the  Controllers  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above 
contract;  and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,627— 

4 

RESOLVED    That  on  recommendation  of  the  General  Manager 
and  Chief  Engineer  of  the  San  Francisco  Water  Department,  this 
Commission  approves  the  terms  and  conditions  and  authorizes 
issuance  of  Revocable  Permit  covering  use  a.nd  occupancy  of 
property,  as  follows: 

To:  William  0.  Edell,  1690  Beach  St.,  San  Francisco 

Permit  to  construct  a  driveway  over  a  portion  of  a  six 
foot  width  pipe  line  easement  within  Assessor's  Block  2706 
City  and  County  of  San  Francisco;  ^50.00  permit  fee 

BE  IT  FURTHER  RESOLVED'  That  this  Commission  hereby  revokes 
that  certain  permit  issued  to  Jeffery  J.  Jacobs  by  Resolution 
No.  16564,  adonted  July  23,  1956,  insofar  as  said  permit 
authorized  a  driveway  over  the  above  referenced  easement. 

Vote:  Ayes-  Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 
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On  motion  of  Commissioner  Cameron, seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16.628— 

RESOLVED*  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  modernization  of  a  street  lighting 
system,  the  contract  for 

Modernization  of  Street  Lighting  System  on  Bay 
Shore  Boulevard-Third  Street  to  Augusta  Street, 
BRL&P  Contract  No,  146 

a  public  work  to  be  performed  on  the  basis  of  the  lump  sum 
price  submitted  and  regularly  on  file  for  the  estimated 
quantities  of  work  to  be  performed  as  set  forth  in  the  related 
specifications  of  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  be  and  the  same  is  hereby  awarded 
to 

R.  Flatland 

he  being  the  lowest  regular  and  responsible  bidder  for  the  work 
aforesaid  at  $8,884.00,  said  sum  being  the  total  price  for 
the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends  and 
hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract; and  all  other  bids  for  the  above  work  are  hereby  re- 
jected. 

Vote:  Ayes-Comrnissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,629— 

RESOLVED'  That  that  certain  Municipal  Railway  Revocable 
Permit  issued  under  authority  of  Resolution  No.  11,875,  adopted 
August  27,  1951/  to  Viking  Foods,  for  food  vending  machines 
on  Municipal  Railway  properties,  be  and  the  same  is  hereby 
revoked,  effective  August  9,  1956. 

Vote:  Commissioners  Martin,  Baton,  Cameron  (ayes) 
Absent:  Commissioners  Del  Carlo,  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,630— 

RESOLVED'  That  this  Commission  authorizes  call  for  public 
bids  for  HHW'S  Contract  No.  284-Construction  of  Shops,  Equipment 
Storage  Shed  and  Garage  at  Moccasin. 

Vote:  Ayes-  Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  ,  l6,631«* 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  to  wit: — 

Electrical  Alterations  to  Moccasin  Clubhouse 
and  Cottages  Nos.  13-17,  HHWS  Contract  No,  285 

be  and  the  same  is  hereby  awarded  to 

City  Appliance  and  Electric-Oakdale 

they  being  the  lowest  regular  and  responsible  bidder  therefore 
at  the  lump  sum  price  of  $9,062,00  for  Proposal  "a". 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above 
contract;  and  all  other  bids  for  the  above-described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.    16,632 — 

RESOLVED'  That  this  Commission  approves  all  non-civil 
service  and  temporary  appointments  and  removals  made  by  the 
Manager  of  Utilities  for  the  month  of  July,  1956;  and 

BE  IT  FURTHER  RESOLVED'  That  a  report  of  said  appointments 
and  removals  be  transmitted  to  the  Civil  Service  Commission 
and  to  the  Controller. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,633™ 

RESOLVED'  That  this  Commission  approves  Contract  Payment 
Recommendation  in  amount  $792.00,  in  favor  of  Mahoney  Electric 
Co.,  under  HHWS  Contract  No.  2S7-Installation  of  Switch  Towers 
and  Metering  Facilities  at  Oakdale  Substation. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,63*+-- 

RESOLVED'  That  that  certain  San  Francisco  Water  Department 
Revocable  Permit,  issued  under  authority  of  Resolution  No. 
16,195,  adopted  March  12,  1956,  in  favor  of  The  Stoneson 
Development  Corporation,  covering  use  of  haul  road  and  two 
directional  "V,f  shaped  signs,  on  portion  of  Parcel  30,  Silva 
Tract,  San  Mateo  County,  be  and  the  same  is  hereby  revoked, 
revocation  being  effective  when  restoration  of  occuped  property 
under  said  permit  is  made  to  the  satisfaction  of  Water  Depart- 
ment Management. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau, 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,635— 

RESOLVED    That  this  Commission  consents  to  request  of 
A.  B.  C.  Cigaf  Co.,    Lessee  of  Newspaper  and  Tobacco  Products 
Counter,  San  Francisco  International  Airport,  to  maintain  all 
accounting  and  bookkeeping  records  of  its  Airport  operation, 
at  the  main  office  of  said  A.  B.  C.  Cigar  Co.,  71  Haight  St., 
San  Francisco,  California,  subject  to  the  condition,  that  said 
records  of  Airport  operation  be  available  for  examination  by 
representatives  of  the  City  and  County  of  San  Francisco. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron 
Absent:  Commissioners  Del  Carlo,  Rousseau 

Remarks:      The  Commission  expressed  regrets  in  the  knowledge  of 
Commissioner  Daniel  F.  Del  Carlo  under  going  surgery 
for  perforated  gastric  ulcer  and  expressed  wishes  for 
a  speedy  and  uneventful  recovery. 

Mr.  D*  S.  Wilson,  Deputy  County  Engineer,  San  Mateo  County 
appeared  before  the  Commission  in  the  matter  of  additional  land 
for  the  widening  of  San  Bruno  Avenue,  between  Airport  Boulevard 
and  the  Bayshore  Freeway;  Airport  Management  was  directed  to 
prepare  proper  permit,  to  be  considered  by  the  Commission  at 
its  meeting  of  August  27,  1956. 

The  Commission  reviewed  letter  from  the  Director  of  Property/ 
in  the  matter  of  compliance  with  the  Commission's  Resolution 
No.  16,618,  for  sale  of  the  substation  at  Millbrae  in  whole, 
a  contract  for  razing  the  building  being  firm;  Management  was 
directed  to  negotiate  with  Cleveland  Wrecking  Co.  to  cancel  out 
contract  for  razing  the  building. 

• 

THEREUPON  THE  MEETING  ADJOURNED 


M  I  N  UTES 


PUBLIC  UTILITIES  COMMISSION 


1,062nd  REGULAR  MEETING-  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HaLL  -  AUGUST  27, 
1956,  COMMENCING  AT  2:00  P.  M. 


Called  to  Order 

Present:    Commissioners  Joseph  Martin,  Jr.,  Edw.  3.  Baron, 
Donald  A.  Cameron,  Oliver  M.  Rousseau 

.Absent:    Commissioner  Daniel  F.  Del  Carlo 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  minutes  of  the  l,06lst  regular  meeting  of  the 
Commission  held  August  20,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Cameron,,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,636— 

RESOLVED'  That  on  recommendation  of  tie  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are  or 
will  be  legally  available  in  payment  of  claim  against  the 
Municipal  Railway,  as  follows: 

Claimant : 

Judgment :  Date  of  Accident  Amount 

Alberta  Taylor  September  20,  195^       $  6,796.23 

Appropriation  No.  6. 735. £04.000 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,637— 

RESOLVED*  That  this  Commission  accepts  the  services 
rendered  as  being  satisfactorily  completed  in  accordance  with 
contract  and  approves  Certificate  of  Acceptance  and  Authoriza- 
tion for  Final  Payment,  in  amount  ■pUS, 500.00,  in  favor  of 
Bechtel  Corporation,  for  engineering-economic  project  planning 
of  the  Canyon  and  Cherry  Hydroelectric  Projects  on  the 
Tuolumne  River  watershed. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,638— 

* 

RESOLVED    That  in  compliance  with  lease  provisions,  this 
Commission  approves  expenditures  in  amount  4>33,963.75#  by  San 
Francisco  Airport  Golf  Range,  lessee  of  the  Golf  Practic  Range, 
San  Francisco  International  Airport;  and 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  approves  the 
sum  of  $11,000.00,  as  the  amount  of  fire  insurance  for  said 
Golf  Practice  Range. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


« — RESOLUTION  NO.    16,639 — 

RESOLVED'  That  this  Commission  approves  the  plans  under 
Drawings  1-1151  and  6-1353,  submitted  by  United  Air  Lines, 
Inc.,  under  the  provisions  of  which,  said  United  Air  Lines,  Inc 
will  install  an  additional  pedestrian  doorway  at  the  ground 
floor  level,  west  elevation  of  Shop  Building  No.  15/  leased  are 
Maintenance  Base,  San  Francisco  International  Airport. 


Vote:  Ayes- Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,640— 

RESOLVED'  That  this  Commission  approves  the  plans  sub- 
mitted by  Trans  World  Airlines,  Inc.,  Drawing  SFO  7339/  provi 
ding  for  alterations  to  Communications  Office,  Concourse  "D", 
said  work  to  be  performed  at  sole  expense  of  said  Trans  World 
airlines,  Inc. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  l6,64l~ 

RESOLVED'  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  modernization  of  a  street 
lighting  system,  the  contract  for 

Modernization  of  Street  Lighting  System  on  Bay  Shore 
Eoulevard,  August  Street  to  Army  Street,  BLH&P  Speci- 
fication No,  1U7 

a  public  work  to  be  performed  on  the  basis  of  the  lump  sum 
price  submitted  and  regularly  on  file  for  the  estimated 
quantities  of  work  to  be  performed  as  set  forth  in  the  related 
specific?  tions  of  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  be  and  thesame  is  hereby  awarded 
::o 

R.  Flat land 

he  being  the  lowest  regular  and  responsible  bidder  for  the  work 
aforesaid  at  $14,064,00,  said  sum  being  the  total  price  for  the 
lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above 
contract. 

And  all  other  bids  for  the  work  are  hereby  rejected. 


Vote:  Ayes-  Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

"RESOLUTION  NO.  16,6*12— 

RESOLVED'  That  this  Commission  hereby  authorizes  call 
for  public  bids  for  the  following  contracts: 

SFIA  Contract  No.  198-Terminal  3uilding  Modifications. 

SFIA  Contract  No,  200-Constructing  Drainage  Trash  Racks. 

SFIA  Contract  No.  197-^dditional  Extensions  of  Aircraft  Parking 
Aprons  and  Related  Work. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,643— 

RESOLVED'  That  this  Commission  consents  to  sublease, 
entered  into  by  and  between  Shell  Oil  Co.,  lessee  of  certain 
parcels  of  land  and  easements  for  fuel  line  facilities  at  the 
C'an  Francisco  International  Airport,  and  Union  Oil  Co.,  under 
the  provisions  of  which,  said  Shell  Oil  Co.  subleases  to  said 
Union  Oil  Co.,  a  tank  and  storage  facilities,  a  part  of  the 
demised  premises  under  Shell  Oil  Co.'s  lease,  dated  April  1, 
1956,  said  consent  being  subject  to  all  the  terms  and  con- 
ditions set  forth  in  said  lease,  dated  April  1,  1956. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 

Absent:  Commissioner  Del  Carlo  (above  to  be  reviewed  by 
Shell  Oil  Co.,  on  the  basis  of  agreement  in  lieu  of  sub-lease.) 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,644— 

t  .i.ai    WiiniKi  »■  miW-.v— r-    lift    i   i  — *— ■ 

RESOLVED'  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,    supplemental  appro- 
priation of  Water  Department  funds,  in  amount  £11,000.00,  to 
provide  for  repairs  to  the  housing,  supports  and  pipe  coating 
of  140  feet  each  of  the  Bay  Division  Pipe  Lines  No.  1  and 
No.  2.,  located  between  Newark  Valve  House  and  Newark  Slough, 

Vote:  Ayes- Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  HQ.  16,645— 

RESOLVED*  That  this  Commission  approves  the  terms  and 
conditions  and  hereby  authorizes  issuance  of  San  Francisco 
International  Airport  Space  or  Use  Permit,  as  follows: 

To:  County  of  San  Mateo-Effective  Date-August  27,  1956. 

Permit  to  occupy  approximately  15  feet  on  each  side  of  the 
existing  San  Bruno  Avenue  right  of  way,  to  provide  at  the 
expense  of  the  County  of  San  Mateof  construction  of  said  San 
Bruno  Avenue,  from  two  traffic  lanes  to  four  traffic  lanes. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,646— 

RESOLVED*  That  this  Commission  approves  the  terms  and 
conditions  and  hereby  authorizes  issuance  of  San  Francisco 
International  Airport  Space  or  Use  Permit,  as  follows: 

To:  Cranston  Air  Service-Effective  Date:  September  1,  1956 

Permit  to  occupy  Rooms  126  and  126A,  Former  Domestic  Ter- 
minal Building,  containing  approximately  243  sq.  ft.,  at  a 
consideration  of  ^48.60  per  month,  plus  3f°  of  monthly  gross 
revenues,  provided,  however,  that  such  percentage  shall  not 
apply  to  the  initial  ^1,000.00  of  monthly  gross  revenue. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,647— 

RESOLVED'  That  Resolution  No.  16,611,  adopted  August  13, 
1556,  in  the  matter  of  leasing  for  a  three  year  period, 
Facilities  for  Devotional  Reading  and  Meditation  Purposes, 
Terminal  Building,  San  Francisco  International  Airport,  be  and 
the  same  is  hereby  amended,  to  provide  in  the  proposed  lease, 
a  provision  for  a  five  year  optional  renewal. 

Vcte:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Rousseau,,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,648— 

RESOLVED,  That  this  Commission  approves  the  terras  and 

conditions  and  hereby  authorizes  issuance  of  San  Francisco 

Water  Department  Revocable  Permits,  covering  use  and  occupancy 
of  lands,  as  follows; 

To:  City  of  Daly  City 

Permit  to  remove  silt  and  debris  from  the  brick-lined 
canal  located  between  the  Olympic  Club  property  and  Lake 
Merced  Boulevard,  Lake  Merced  Tract,  San  Francisco;  no  fee. 

To:  Irving  Feldman,  San  Mateo 

Permit  for  the  construction  of  a  haul  road  leading  from 
Baywood  Park  Unit  No.  B  quarry  site  across  City  property  to 
the  Polhemus  Road-permit  fee  of  $100,00 

To:  Lloyd  Mullaney,  San  Francisco 

Permit  to  occupy  for  grazing  purposes  a  portion  of  the 
Silva  Tract,  Millbrae,  said   portion  being  62  acres  and 
subject  to  rental  of  $620.00  per  year;  revoking  the  permit 
authorized  under  Resolution  No.  15317,  adopted  April  11,  1955> 
in  favor  of  Walter  Plagowski. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  lb, 649— 

RESOLVED*  That  this  Commission  approves  and  hereby  re- 
quests the  Mayor  to  recommend  to  the  Board  of  Supervisors, 
supplemental  appropriation  of  funds,  in  amount  $3,753«25>  from 
any  funds  legally  available,  to  credit  of  San  Francisco  Inter- 
national Airport  funds,  to  discharge  a  judgment  for  costs  in 
the  action  of  Trans  World  Airlines,  Inc.  v.  City  and  County  of 
San  Francisco,  in  the  United  States  Court  of  Appeals,  for  the 
Ninth  Circuit,  Action  No.  14523. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,650— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  Municipal  Railway  funds,  in  amount  $3,^78.20, 
to  provide  for  compensation  of  one  J-4  Laborer,  reflecting 
reclassification  of  position  of  J152  Trackman  to  J-4  Laborer* 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,651— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Requests  for  Funds,  as  follows: 

Hetch  Hetchy  Project  Request  for  Funds,  in  amount  4>1, 500,00, 
under  Appropriation  No.  6. 735 ^SU. 000,  to  allot  remainder 
of  funds  to  cover  expenditures  which  are  seasonal  in  nature. 
In  amount  $500.00,  Appropriation  No,  6.756,010.000,  to  pro- 
vide sufficient  funds  for  certification  of  Contract  No.  285, 
Siectrical  Alterations  to  Moccasin  Club  House  and  Cottages. 

Municipal  Railway  Request  for  Funds,  in  amount  ^2,000,00, 
Appropriation  No.  6.756.266.000,  to  provide  additional  funds 
for  Claims  and  Litigation  Expenses. 

Airport  Request  for  Funds,  in  amount  $2, 500,00,  to  provide 
sufficient  funds  to  complete  the  first  quarter  under  Appro- 
priation No.  6.725,300,000-Materials  and  Supplies. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo. 

oooooooooo 

Manager  of  Utilities  reported  on  matter  of  extension  of  the  No, 
72  Line  of  the  Municipal  Railway;  action,  since  extension  of 
the  line  will  involve  some  abandonments,  formal  consideration 
will  be  made  at  the  next  meeting. 

Public  Hearing  on  State  Water  Resources  Board  Bulletin  No.  3, 
"Report  on  the  California  Water  Plan",  scheduled  for  hearing 
on  Friday,  August  31,  1956, 

Commissioner  Joseph  Martin,  Jr.  stated  that  the  Mayor 
was  of  the  opinion  that  the  City  and  County  of  Sen  Francisco 
should  study  and  develop  a  general  policy  to  the  end  that  the 
interests  of  the  City  and  County  of  San  Francisco  are  amply 
protected. 
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Participating  in  the  lengthy  discussion  were  Dion  R.  Holm, 
City  Attorney;  James  H.  Turner,  Manager  of  Utilities,  Donald 
Cleary,  Legislative  Representative  of  the  City  and  County  of 
San  Francisco;  Geo,  ¥.  Pracy  of  the  Water  Department;  H.  E. 
Lloyd  of  the  Hetch  Hetchy  Project;  Cieorge  Burr  of  the  Water 
Department. 

Dion  R.  Holm,  City  Attorney,  reviewed  the  history  of  the 
City's  acquisition  of  its  present  water  supply,  but  because  of 
the  many  intangibles  existing,  careful  study  must  be  made  of 
the  whole  problem  before  any  definite  commitment  is  made;  he 
was  of  the  opinion  that  no  positive  policy  could  be  expressed 
at  this  time  in  the  matter  of  a  declaration  of  City's  position 
on  a  California  Water  Plan, 

Donald  Cleary,  Legislative  Representative  of  the  City  and 
County  of  San  Francisco  stated  that  manycounties  of  the  state  . 
are  in  confusion  as  to  what  the  plan  proposes,  each  seeking 
that  which  will  benefit  his  own  immediate  county;  lines  are 
pretty  well  drawn  between  central  and  northern  California 
and  southern  California  in  the  matter  of  distribution  of  waters 
developed  and  that  San  Francisco  should  take  a  guarded  posi- 
tion to  the  end  that  its  interests  are  not  adversely  affected. 

Following  the  discussion,  President  Joseph  Martin  stated 
that  while  at  first  there  seemed  to  be  a  divergence  of  opinion 
relative  to  adoption  of  policy,  there  was  nevertheless  an 
unanimity  of  thinking  in  the  basic  essentials  of  a  policy; 
that  the  City  was  unalterably  opposed  to  any  appropriation  of 
the  waters  of  the  Tuolumne  River;  that  those  outside  of  San 
Francisco,  participating  in  the  enjoyment  of  the  water  supply 
of  San  Francisco  should  pay  their  share  in  its  development. 
The  thoughts  expressed  in  the  matter  of  Federal  participation 
in  development  of  a  State  Plan  were  not  clear  as  to  conclu- 
sions tnd  firth er  studies  and  discussions  will  be  had  on  this 
point*  as  well  as  "polishing"  off  other  points  advanced. 

oooooooooooooooo 

President  Joseph  Martin  requested  the  City  Attorney  to  review 
the  lease  of  Ground  Transportation,  San  Francisco  Inter- 
national Airport;  in  the  matter  of  taxicab  service  at  the 
Airport,  he  requested  thct  legal  studies  be  made  as  to  the 
adequacy  of  service  in  accordance  with  lease  provisions;  if 
there  is  a  breach  of  contract  in  this  matter,  does  such  breach 
in  part  negate  the  entire  lease;  under  police  powers,  what 
regulations  can  be  en  £>rced  and  what  is  the  City's  right  in 
establishing  cab  rates  to  and  from  the  Airport. 

oooooooooooooooo 

City  Attorney,  Dion  R.  Holm  advised  the  Commission  in  the  mat- 
ter of  United  Air  Lines,  Inc..  suit  against  the  City,  and 
to  be  heared  before  the  Federal  Court  for  Dismissal.    He  re- 
viewed the  possible  steps  to  be  taken  by  City  in  the  light  of 
the  presentation  by  United  Air  Lines,  Inc.,  before  the  Court; 
the  Commission  stated  that  the  matter  would  be  left  to  the 
discretion    of  the  City  Attorney. 
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The  Board  of  Supervisors  has  approved  an  appropriation  of 
$8,000,00    to  provide  for  an  economic  and  efficiency  study 
of  the  Water  Department;  President  Joseph  Martin,  Jr., 
appointed  Commissioners  Cameron    and  Rousseau  to  select  the 
consulting  service  firm  for  the  study  to  be  made. 
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M    I  N  U  T  E  S 


PUBLIC  UTILITIES  COMMISSION 


1,063rd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HaLL  -  SEPTEMBER 
4,    1956,  COMMENCING  AT  2:00  P.  M. 


Called  to  Order 

Present:    Commissioners  Joseph  Martin, Jr.,  Edw.  B.  Baron, 
Donald  A.  Cameron,  I liver  M.  Rousseau 

Absent:      Commissioner  Deniel  Ft  Del  Carlo 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Cameron 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  minutes  of  the  1,062nd  regular  meeting  of  the 
Commission  held  August  27,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,652— 

RESOLVED'  That  that  certain  San  Francisco  International 
Airport  Space  or  Use  Permit,  issued  under  authority  of 
Resolution  No.  15,574,  adopted  July  11,  1955/  to  Joseph 
Joaquin  Dias,  Jr.,  in  the  matter  of  shower  and  bath  facili- 
ties for  female  patrons,  using  Rooms  223  and  224,  be  and  the 
same  is  hereby  revoked,  effective  August  22,  1956. 


Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,653— 

RESOLVED*  Thst  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the  Munici- 
pal Railway,  as  follows: 

Claimant 

Non-litigated  settlements:         Date  of  Accident  Settlement 

MC  Willie  Lee  Kennard  January  3,  1956  $  900,00 
Litigated  settlement: 

TC  Claire  F.  Bryant                   June  26,  1953  750.00 

Appropriation  No.  6.735.S04.000  §  1,650.00 

Rescinding  that  portion  of  Resolution  No. 
15,509,  adopted  June  20,  1955,  claimant,  Carlos 
Goad  g  -150.00 

Appropriation  No.  465. £04,02-1  1  -150,00 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,654— 

WHEREAS'    to  provide  better  transportation  service  to 
the  Lakeshore  District,  it  is  recommended  by  the  Management 
of  the  Mun  icipal  Railway,  that  the  following  portion  of  the 
No.  72  Bus  Line,  be  abandoned  

On  Vicente  from  Sunset  Boulevard  to  39th  Avenue 

On  39th  Avenue  from  Vicente  to  Ulloa 

On  Ulloa  from  39th  Avenue  to  Sunset  Boulevard;  and 

WHEREAS'  for  the  benefit  of  more  adequate  public  service, 
the  Municipal  Railway  has  provided  a  substitute  route: 

Extending  the  Line  on  Sunset  Boulevard  to  Lake  Merced 
Boulevard: 

THEREFORE,  BE  IT  RESOLVED,  That  this  Commission  recommends 
to  the  Board  of  Supervisors  that  the  proposed  abandonment 
so  recommended  by  authorized  and  confirmed  by  said  Board  of 
Supervisors. 

Vote:  Ayes-  Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  l6,655~ 

RESOLVED'  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for  the 

Laying  of  2-Inch,  4-Inch  and  6-Inch  Cast  Iron 
Mains  in  Larkin,  Francisco  and  Jones  Streets 
and  Columbus  Avenue  (Replacement  of  l£H  &  2" 
Existing  Mains)  SFWD  Specification  No.  768 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related 
specifications  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  be  and  the  same  is  hereby  awarded 
to 

Fred  T,  Fairey 

he  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  #19, §14.65,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  docu- 
ments necessary  to  provide  funds  for  certification  of  the 
above  contract. 

And  all  other  bids  for  the  above  described  work  are  here- 
by rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  16,656 — 

RESOLVED'  That  in  accordance  with  the  recommendations 
of  the  Manager  of  Utilities,  the  contract  for  the 

Laying  of  8-Inch  Cast  Iron  Main  in  Olyrapia 
Way  between  Clarendon  and  Dellbrook  Avenues, 
SFWD  Specification  No.  770 

a  public  work  to  be  performed  on  the  basis  of  the  unit 
prices  submitted  and  regularly  on  file  for  the  estimated 
quantities  of  work  to  be  performed  and  as  set  forth  in  the 
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related  specifications  for  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco,  be  and  the  same  is 
hereby  awarded  to 

Fred  T.  Fairey 

he  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  ^4,201.80,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  docu- 
ments necessary  to  provide  funds  for  certification  of  the 
above  contract. 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
, Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,657— 

RESOLVED/  That  in  accordance  with  the  recommendations 
of  the  Manager  of  Utilities,  the  contract  for  the 

Laying  of  6-Inch  and  8-Inch  Cast  Iron  Mains  in 
Congo  and  Stil lings  Streets  and  Martha  and 
Cortland  Avenues,  SFWD  Specification  No.  772 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related 
specifications  for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  be  and  the  same  is  hereby 
awarded  to: 

Fred  T.  Fairey 

he  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  ^21,106.00,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  docu- 
ments necessary  to  provide  funds  for  certification  of  the 
above  contract;  and  all  other  bids  for  the  above  described 
work  are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,658— 

RESOLVED'  That  this  Commission  approves  and  hereby  re- 
quests the  Controller's  concurrence  in  amendment  of  Rules  and 
Regulations,  Public  Utilities  Commission  Revolving  Funds,  as 
follows: 

Rule  6-Section  F 

Reduce:         Petty  cash,  entrusted  to  Superintendent  of  the 
Peninsula  Division  from  $400.00  to  ^300.00 

Increase:      General  Manager,  Bank  of  America,  #1  Powell  St., 
from  $24,950.00  to  $25,050.00. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,659— 

RESOLVED*  That  this  Commission  approves  the  following 
contract  payments: 

Contract  Payment  in  amount  ^78,264.87,  in  favor  of  Fay  Im- 
provement Co.,  under-  SF I A  Contract  Ho.  194- Extension  of  Air- 
craft Perking  Apron  and  Related  Work. 

Contract  Payment  in  amount  $4, 826.79/  in  favor  of  Payne 
Construction  Co.,  under  Municipal  Railway  Contract  No.  441, 
Constructing  Track  Curves  and  Special  Work  at  Hyde  and 
Washington  and  Hyde  and  Jackson  Streets. 

Vote:  Ayes-Commissioners  Martin,..  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  HO.  16,660™ 

RESOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  adopt  resolution,  authorizing  Manager  of  the 
San  Francisco  International  Airport,  to  attend  the  mid-year 
meeting  of  the  Airport  Operators  Council,  in  Louisville,  Ky., 
October  15-16,  1956. 

Vote:  Ayes-  Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  HO.  16,661— 

RESOLVED*  That  this  Commission  consents  to  assignment 
from  Thomas  R.  Zitelli,  to  Grace  Zitelli,  of  that  certain 
lease,  executed  under  authority  of  Resolution  No.  13,173, 
dated  February  16,  1953/  covering  a  restaurant  site  at  the 
corner  of  Broadway  and  California  Drive  in  Eurlingame,  San 
Mateo  County,  said  property  being  under  the  jurisdiction  of  the 
San  Francisco  Hater  Department,  said  assignment  being  subject 
to  all  the  terms  and  conditions  contained  in  said  lease, said 
Thomas  R,  Zitelli  being  responsible  therein. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO. 16,662 — 

RESOLVED*  That  on  the  recommendation  of  the  General 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water  Depart- 
ment, this  Commission  approves  the  terms  and  conditions  and 
authorizes  issuance  of  Revocable  Permit  covering  use  and 
occupancy  of  property,  as  follows: 

To:  County  of  San  Mateo,  Redwood  City 

Permit  for  an  access  roadway  across  the  Alameda  and  Hetch 
Hetchy  rights  of  way  at  the  extension  of  12th  Avenue  and  Edison 
T:/ay,  near  Redwood  City;  (no  fee) 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

0*'  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,663— 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, this  Commission  hereby  authorizes  and  approves  the 
write-off  in  amount   £27,k8  of  San  Francisco  Water  Department 
uncollectible  accounts  receivable,  per  list  dated  August  7, 
1956,  which  are  more  than  90  days  past  due  and  the  adjustment 
cf  accounts  receivable. 

Vote:  Ayes-  Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

- — RESOLUTION  NO.  16.664— 

 r—     1     ■  m 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  the  following  Requests  for  Funds: 

Water  Department  Request  for  Funds,  in  amount  ^2,720.50,  Appro- 
priation No,  6 ,7^7. 035.000,  to  provide  for  certification  of 
SFWD  Contract  No,  77^-Re location  of  6"  Mains  in  19th  Street, 
between  Rhode  Island  and  DeHaro  Streets. 
In  amount  $10,625.00,  Appropriation  No.  6. 7^7 .529.000,  to 
provide  for  replacing  4"  and  smaller  mains  with  6"  and  g" 
Mains. 

Municipal  Railway  Request  for  Funds,  in  amount  $4, 200.00, 
Appropriation  No.  5.736. 100;003,  setting  up  additional  funds 
for  Modification  of  No.  33  Line,  Overhead,  18th  to  Clayton  St, 
In  amount  -^10,000.00,  Appropriation  No.  6.735.500.001,  to 
make  available  funds  for  certification  of  encumbrances  and  ex- 
penditures in  connection  with  miscellaneous  cable  (car  re- 
habilitation projects. 

Hetch  Hetchy  Project  Request  for  Funds,  in  amount  #300.00, 
Appropriation  No,  6.755.200.000,  to  provide  funds  for  expendi- 
tures of  September  and  blanket  requisitions  for  October  under 
Contractual  Services* 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,665— 

VIHEREAS*  the  Manager  and  Chief  Engineer  of  the  Hetch  Hetchy 
Project  has  recommended  the  granting  of  a  certain  revocable 
permit  for  use  and  occupancy  of  land  and  property  under  control 
of  that  bureau,  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

To:     Boy  Scouts  of  America,  Yosemite  Area  Council,  Modesto, Cal. 

Permit  to  establish,  maintain  and  use  a  camp  site  and  an 
access  to  the  site  to  be  used  by  Boy  Scout  Troop  No.  76,  at 
Hoccasin,  located  on  the  north  half  of  lot  S,  Section  7,  T1S., 
R, 19E. ,  MDB&M ,  Tuolumne  County,  being  a  portion  of  the  City's 
land  known  as  the  "Ike  Dye  Place";  no  fee. 

Vote:  Ayes- Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Cameron, seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  .W.  ,16,666— 

RESOLVED'  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for 

Sealing  Porcelain  Panels  on  Airport  Buildings, 
Airport  Department  Contract  No.  199 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities  of 
work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,    be  and  the  same  is  hereby  awarded  to 

Schoenfeld  Marble  Company 
San  Francisco,  California 

they  being  the  lowest  and  only  regular  and  responsible  bidder 
for  the  work  aforesaid  at  $6,970.00,  said  sum  being  the  total 
price  for  the  lowest  bid  submitted  on  the  basis  hereinabove 
stated* 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract. 

Vote:  Ayes-Commissioners  Martin^  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Cprlo 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Csmsron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,667— 

RESOLVED*  That  this  Commission  hereby  authorizes  call  for 
public  bids  for  the  following  contracts: 

^an  Francisco  International  Airport  Contract  No.  201-Removing 
Silt  from  Various  Canals. 

San  Francisco  Water  Department  Contract  No.  773-Laying  4-Inch, 
6-Inch  and  S-Inch  Cast  Iron  Mains  in  Midtown  Terrace  Sub- 
division No.  5. 


Vote:  nyes — Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau^  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,668— 

RESOLVED*  That  this  Commission  hereby  authorizes  the 
Manager  of  Utilities  for  and  on  behalf  of  the  City  and  County 
of  San  Francisco,  Public  Utilities  Commission,  to  execute 
that  certain  Amendment  No.  k  to  Lease  GS-09B-2406,  United  State 
General  Services  Administration,  New  Terminal  Euilding,  San 
Francisco  International  Airport,  covering  occupancy  of  Rooms 
217  C-D  &  E,  430  square  feet,  at  a  rental  rate  of  $3.00  per 
square  foot  per  annum  and  to  further  provide  for  the  non- 
exclusive use  by  the  Government  of  two  unnumbered  covered 
areas  each  containing  approximately  500  square  feet,  located 
at  the  end  of  Concourses  B  and  D,  for  baggage  inspection, 
passenger  loading  and  unloading,  at  the  nominal  rental  of 
$1<j00  per  year,  effective  June  1,  1956. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

--RESOLUTION  NO.  16,669— 

RESOLVED'  That  Resolution  No,  16, 618,  adopted  August  13, 
1956,  in  the  matter  of  requesting  the  Director  of  Property 
to  lake  steps  for  sale  at  public  auction,  that  certain  Water 
Department  property  and  building,  "as  is"  located  at  Linden 
and  Railroad  Avenues,  Millbrae,  be  and  the  same  is  hereby 
rescinded* 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,670— 

RESOLVED'  That  this  Commission  approves  the  plans  sub- 
mitted by  Pacific  Greyhound  Lines,  providing  for  con- 
struction by  said  Pacific  Greyhound  Lines,  of  a  Bus  Shelter 
at  the  San  Francisco  International  Airport. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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Remarks : 


In  the  minutes  of  the  meeting  of  August  27,  1956,  it  was 
stated  that  President  Joseph  Martin,  Jr.  had  appointed 
Commissioners  Cameron  and  Rousseau  to  select  the  Management 
Consulting  Service  in  a  management  study  of  the  Water  Depart- 
ment; it  is  now  corrected  to  read-Commissioners  Baron  and 
Rousseau. 

Taxicab  Service  at  the  San  Francisco  International  Airport. 

President  Joseph  Martin,  Jr.  stated  that  in  informal  talks 
with  members  of  the  Commission,  it  was  determined  that:  (1) 
Service  at  peak  hours  of  operation  may  at  times  be  less  than 
that  desired;  (2)  cabs  are  operated  onlyoae  way  loaded;  (3) 
Fares  ere  too  high,  a  possible  reflection  of  operating  on  a 
one  way  loaded  basis.    It  is  believed  that  through  discussions, 
a  suitable  solution  can  be  found,  retaining  all  of  the  good 
features  of  the  contracts    To  this  end,  President  Joseph  Martin, 
Jr.  proposed  sending  a  letter  to  the  Public  Utilities  Com- 
mittee of  the  Board  of  Supervisors,  suggesting  that  public 
hearings  be  held,  staff  of  the  Commission  to  cooperate.  The 
overall  situation  of  cabs  is  ma.de  complex,  since  permits  and 
rates  are  determined  and  fixed  by  other  City  Departments, 
President  Joseph  Martin  stated,  that  contrary  to  statements 
made,  that  Barrett  Garages,  Inc.  are  not  trying  to  "get  rid" 
of  theiir  contract,  on  the  other  hand,  the  Company  has  indi- 
cated a  willingness  to  give  up  its  exclusive  right  under  the 
cab  feature  of  the  lease  in  the  interest  of  better  cab  service 
at  the  Airport.    Following  public  hearings  by  the  Board  of 
Supervisors  Committee,  it  is  believed  that  a  suitable  solu- 
tion to  a  complex  problem  will  be  found. 

Referred  to  Railway  Management  were  applications  from  patrons 
of  the  Municipal  Railway  in  re-routing  of  Lines  72,  26  and  28; 
also  request  of  merchants  associations  of  the  Richmond  Dis- 
tract for  a  shuttle  service  in  the  district. 

Mr.  Geo.  Prccy,  Manager  and  Chief  Engineer  of  the  Water  De- 
partment appeared  before  the  Commission  in  review  of  the  ac- 
tivities of  the  department;  he  reviewed  highlights  of  the 
fiscal  year  1955-56,  construction  progress  on  a  number  of 
contracts,  of  conferences  in  the  matter  of  disposal  of  the 
S.llva  Tract. 


THEREUPON  THE  MEETING  ADJOURNED, 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


I,  064th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  SEPTEMBER 

II,  1956,  COMMENCING  AT  2:15  P.  M. 


Call  to  Order 

Present:     Commissioners  Joseph  Martin,  Jr.,  Edw.  B.  Baron, 
Oliver  M.  Rousseau 

Absent:      Commissioners  Daniel  F.  Del  Carlo,  Donald  a, Cameron 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  minutes  of  the  1,063rd  regular  meeting  of  the 
Commission  held  September  4,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Ba.ron,  Roussesu 
Absent:  Commissioners  Del  Carlo,  Cameron. 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,670— 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrant  against  such  funds  as  are  or 
will  be  legally  available  in  payment  of  claim  of  Maxine 
R.  Baker,  against  the  Municipal  Railway,  date  of  Accident 
June  24,  1952,  payment  in  amount  #4,500. 00 


Vote:  Ayes-  Commissioners  Martin,  Baron,  Rousseau 
Absent:  Commissioners  Del  Carlo,  Cameron 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,671— 

RESOLVED'  That  in  accordance  with  Section  9  of  that 
certain  lease  entered  into  between  the  City  and  County  of  San 
Francisco,  Public  Utilities  Commission  and  Standard  Oil 
Company  of  California,  covering  Hangar,  South  Portion  of  Plot 
8,  San  Francisco  International  Airport,  said  Standard  Oil 
Oompanyis  hereby  granted  permission  to  selfinsure  with  respect 
to  fire  insurance  and  extended  coverage,  in  lieu  of  submission 
of  policy  or  policies  written  by  insurance  companies. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Rousseau 
Absent:  Commissioners  Del  Carlo,  Cameron 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO,  16,672— 

RESOLVED,  That  this  Commission  approves  the  plans,  Drawing 
8-1568,  submitted  by  United  Air  Lines,  Inc.,  providing  for 
Development  of  Diamond  Area  Ticket  Counter,  Lease  Area,  New 
Terminal  Building,  San  Francisco  International  Airport. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Rousseau 
Absent:  Commissioners  Del  Carlo,  Cameron 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,673— 

RESOLVED,  That  this  Commission  approves  Contract 
Payment  in  amount  $71,323.00,  in  favor  of  Piombo  Construction 
Co.,  under  SFWD  Contract  No.  7^2-Excavation  and  Embankment, 
South  Basin,  Sunset  Reservoir. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Rousseau 
Absent:  Commissioners  Del  C^rlo,  Cameron 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,67**" 

RESOLVED'  That  this  Commission  approves  lease  with  Sears, 
Roebuck  and  Co.,  et  al.,  covering  occupancy, for  parking  pur- 
poses, that  certain  San  Francisco  Water  Department  property, in 
area  1.116  acres,  being  portion  of  the  Bay  Division  Pipe  Line 
No.  3  right  of  way,  SO  foot  wide  easement  in  Mt.  View, for 
period  of  ten  years,  at  a  monthly  rental  of  ^100.00,  and  a  cer- 
tain option  of  renewal,  terms  and  conditions  to  be  agreed  upon 
through  negotiation;  and 

3E  IT  FURTHER  RESOLVED/  That  Resolution  No.  16, kkl, adopted 
June  11,  1956,  be  and  the  same  is  hereby  rescinded. 

Vote:  Ayes-Commissioners  Martin, Baron,  Rousseau 
Absent:  Commissioners  Del  Carlo,  Cameron. 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,     16 f 675— 

RESOLVED'  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for  the 

Relocation  of  6-Inch  Cast  Iron  Main  in  19th 
Street,  between  Rhode  Island  and  DeHaro  Streets, 
San  Francisco  Water  Department  Specification  No. 
774 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related  speci- 
fications for  the  Public  Utilities  Commission  of  the  City 
end  County  of  San  Francisco,  be  and  the  same  is  hereby  awarded 
to 

San  Francisco  Water  Department 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  ^2,720.50,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above 
contract;  and  all  other  bids  for  the  above  described  work 
are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Rousseau 
Absent:  Commissioners  Del  Carlo,  Cameron. 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  16,676— 

RESOLVED,  That  in  accordance  with  Resolution  No.  16,527, 
adopted  July  16,  1956,  this  Commission  approves  payment  of 
claims  made  by  the  Municipal  Railway,  month  of  August,  1956, 
per  the  following  Revolving  Fund  Vouchers: 

Voucher  No.    1633  3  1,297.11 

1634  2,631.75 

1635  1,161.75 

1636  2,969.53 

1637  1,395.35 
163S  S44. 38 

1639  1,476.00 

1640  1,173.99 

$12,949.86 

Vote:  Ayes-  Commissioners  Martin,  Baron,  Rousseau 
Absent:  Commissioners  Del  Carlo,  Cameron. 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,677— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Modification  of  Contract  in  amount 
$800.05,  being  the  difference  between  certified  estimated  con- 
tract and  actual  performance;  approves  Certificate  of  Ac- 
ceptance and  Authorization  for  Final  Payment  in  amount 
$1,437.^5/  in  favor  of  Chas.  L.  Harney,  Inc.,  under  SFIA  Con- 
tract No.  135-Repairing  Taxiway  "C"  and  Portions  of  Bayshore 
Highway. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Rousseau 
Absent:  Commissioners  Del  Carlo,  Cameron 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  l6,6?8 — 

RESOLVED'  That  this  Commission  hereby  authorizes  the 
issuance  of  San  Francisco  Water  Department  Revocable  Permit 
to  the  Pacific  Gas  and  Electric  Co.,  to  extend  a  2-inch  gas 
service  line  across  the  Hetch  Hetchy  Bay  Division  Pipeline 
right  of  way  within  Christopher  Way,    leading  from  Bay  Road 
to  Lorelei  Manor  Subdivision,  near  Redwood  City,  San  Mateo 
County,  SFWD  Drawing  B-1716,  permit  fee  of  £50.00. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Rousseau 
Absent:  Commissioners  Del  Carlo,  Cameron 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,679— 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
issuance  of  Sen  Francisco  International  Airport  Space  or  Use 
Permit,  as  follows: 

To:  California  Eastern  Aviation,  Inc. 
Effective  Date-September  lb,  1956 

Permit  to  occupy  25,000  square  feet  of  paved  area  and 
?5.000  square  feet  unpaved  area,  at  a  consideration  of 
v. 37.50  per  month;  permittee  is  authorized  to  construct  a  nose 
hangar  and  service  building  on  the  space  in  accordance  with 
plans  and  specifications  to  be  approved  by  City;  permittee  to 
pay  all  costs  of  extension  or  installation  of  utilities;  per- 
mit is  temporary  pending  negotiation  of  a  lease  of  Airport 
property  by  permittee. 

Vote:  Ayes-  Commissioners  Martin,  Baron,  Rousseau 
Absent:  Commissioners  Del  Carlo,  Cameron 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,680— 

RESOLVED'  That  this  Commission  approves  the  following 
Contract  Payments: 

Contract  Payment  in  amount  $26,018.79,  in  favor  of  Peter 
Kiewit  and  Sons,  SFWD  Contract  No,  734-Construction  of  the 
Hillsborough  Tunnel. 

Contract  Payment  in  amount  $17,830,16,  in  favor  of  M  &  K  Cor- 
poration, under  SFWD  Contract  No,  672-Rc location  of  Crystal 
Springs  bO"  and  44"  Pipe  Lines. 

Contract  Payment  in  amount  $2, 700.00,  in  favor  of  Fulton 
Painting  Co*,  under  SFWD  Contract  No.  764-Coating  Exterior 
of  Water  Department  Building, 

Contract  Payment  in  amount  $31,273. 51*  in  favor  of  Rothschild, 
Raffin  and  Weirick,  under  HHWS  Contract  No.  274-Cherry  River 
Project,  Spillway  and  Outlet  Works, 

Vote:  Ayes-Commissioners  Martin,  Baron,  Rousseau 
Absent:  Commissioners  Del  Carlo,  Cameron 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,681— 

RESOLVED'  That  this  Commission  authorizes  issuance 
of  San  Francisco  International  Airport  Space  or  Use  Permit, 
as  follows: 

To:  iMacco  Corporation,  and 

Morrison-Knudsen  Co., Inc.  -  Joint  Venturers 

Permit  to  occupy  Room  129A,  Former  Domestic  Terminal 
Building,  containing  approximately  80  square  feet,  at  a 
monthly  consideration  of  $16.00,  to  conduct  office  and  super- 
visional  activities  relating  to  construction  work  on  the 
Airport,  (effective  date-September  11,  1956) 


Vote:  Ayes-  Commissioners  Martin,  Baron,  Rousseau 
Absent:  Commissioners  Del  Carlo,  Cameron. 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,682— 

RESOLVED'  That  this  Commission  hereby  authorizes  Manager 
and  Chief  Engineer  of  the  Hetch  Hetchy  Water  Supply,  Power  and 
Utilities  Engineering  Bureau  and  the  Manager  of  Utilities,  for 
and  on  behalf  of  the  City  and  County  of  Sa,n  Francisco-Public 
Utilities  Commission,  to  accept  that  certain  Revocable  Permit, 
granted  by  the  Turlock  Irrigation  District,  for  the  purpose 
of  placing  certain  electric  metering  equipment,  by  City  and 
County  of  San  Francisco,  on  property  of  said  Turlock  Irriga- 
tion District,  at  the  Oakdale  Substation. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Rousseau 
Absent:  Commissioners  Del  Carlo,  Cameron 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,683— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Space  or  Use  Permit, 
as  follows: 

To:  Seaboard  and  Western  Airlines,  Inc. 
Effective  Date:  -  September  11,  1956 

Permit  to  occupy  Rooms  203D;  203E;  205B;  205C;  205D  and 
2170,  consisting  of  1,088  square  feet,  New  Terminal  Building, 
at  a  consideration  of  3761.60  per  month  and  Room  110,  con- 
sisting of  304  square  feet,  Old  Terminal  Building,  at  a  con- 
sideration of  ^>60.80  per  month,  total  per  month-$822.40;  and 

BE  IT  FURTHER  RE30LV2D>  That  permit  issued  under  authori- 
ty of  Resolution  No.  16,476,  adopted  June  25,  1956,  be  and  the 
same  is  hereby  revoked,  in  favor  of  larger  occupancy. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Rousseau 
Absent:  Commissioners  Del  Carlo,  Cameron 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,684— 

RESOLVED'  That  this  Commission  hereby  authorizes  call  for 
public  bids  for  the  work  of  Municipal  Railway  Contract  No#  453, 
Relocation  of  No.  5  Trolley  Line  Overhead  Facilities. 

Vote:  Ayes-  Commissioners  Martin,  Baron,  Rousseau 
Absent:  Commissioners  Del  Carlo,  Cameron 
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On  notion  of  Commissioner  Baton*  seconded  by  Commissioner 
Rousseau,  the  following  resolution  vac  adopted; 

^—RESOLUTION  NO.  16.685— 

RESOLVED    That  on  thfc  recommendation  of  the  General 
Manager  and  Chief  engineer  of  the  San  Francisco  Water  Depart- 
ment,   this  Commission  approves  the  terms  and  conditions  and 
authorizes  issuance  of  Revocable  Permit  covering  use  and 
occupancy  of  property,  as  follows: 

To:  Ernest  Hebe rt-Hay ward 

Permit  for  picnic  ground  site  consisting  of  10  acres  of  the 

bed  of  the  Alameda  Creek,  easterly  of  and  adjacent  to  the 
Water  Department's  Niles  Canyon  Dam,  subject  to  a  rental  of 
^750.00  per  year: 

BE  IT  FURTHER  RESOLVED*  That  this  Commission  revokes  that 
certain  permit  issued  to  Lloyd  and  Iva  Barks  by  Resolution  No. 
16040,  adopted  January  9.  195^  insofar  as  said  permit 
applied  to  occupancy  of  the  above  parcel  of  land. 

Vote:  Ayes-Commissioners  Martin,  Baton,  Rousseau 
Absent:  Commissioners  Del  Carlo,  Cameron, 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

--RESOLUTION  HO.  16,686— 

RESOLVED*  That  this  Commission  in  compliance  with 
lease  provisions,  hereby  consents  to  request  of  Sears, 
Roebuck  and  Co.,    et  al.,  to  self  insure,  under  that  certain 
lease,  covering  occupancy,  for  parking  purposes,  San  Fran- 
cisco Water  Department  property,  in  area  1.116  acres,  being 
portion  of  the  Bay  Division  Pipe  Line  No.  3  right  of  way,  80 
foot  wide  ea.sement  in  Mt„  View. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Rousseau 
Absent:  Commissioners  Del  Carlo,  Cameron 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,687— 

RESOLVED'  That  this  Commission  rejects  as  being  excessive 
in  amount  for  the  work  contemplated  to  be  performed,  all  bids 
received  August  23,  1956,  for  the  work  of  HHWS  Contract  No. 
231-Cherry  River  Project-Sleanor-Cherry  Diversion  Tunnel. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Rousseau 
Absent:  Commissioners  Del  Carlo,  Cameron 
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Reports : 


Municipal  Railway  by  C»  D.  Miller,  General  Manager 

Reviewed  briefly  activities  ©f  the  past  fiscal  year;  it  was 
noted,    that  express  service  using  freeways  is  very  popular, 
also  the  new  cros&own  Wo.  28!  line;  inspectors  of  the  Railway, 
in  routine  performance  of  duties,  issued  14,042  citations 
for  bus  zone  vidations;  on  September  1,  1956,  the  Washington- 
Jr ckson  Line  was  discontinued,  and  but  a  few  complaints  re- 
ceived*   In  the  matter  of  Railway  Claims,  Mr,  Miller  stated 
that  a  new  approach  to  the  problem  has  been  taken,  accident 
prone  operators  to  be  called  in  in  an  attempt  to  reduce  fre- 
quency of  accidents;  further  steps  will  be  taken  to  secure 
more  witnesses,  following  accidents.    President  Joseph  Martin, 
Jr.,  suggested  that  th(  whole  program  of  accident  investiga- 
tion be  reviewed,  particularly  in  the  field  of  securing  wit- 
nesses, witnesses  not  only  in  the  vehicles  involved,  but  also 
those  at  the  scene  of  an  accident. 


James  H.  Turner,  Manager  of  Utilities  stated  that  a  rough 
dtaft  is  being  prepared  and  to  be  submitted  to  the  City  At- 
torney and  Department  Managers  for  review;  President  Joseph 
Martin,  Jr.  suggested  that  the  plan  as  prepared  by  City  be 
entitled  "Water  Policy  for  1957". 


The  Commission  approved  recommendation  of  Railway  Management 
in  the  use  of  motor  coaches  in  lieu  of  present  street  cars 
on  a  temporary  basis,  due  to  reconstruction  of  Geary  Street, 

The  Commission  approved  recommendation  of  Railway  Management 
in  opposition  to  the  application  before  the  Public  Utilities 
Commission  of  the  State  of  California,  by  George  E.  Ferris,  to 
operate  a  jitney  service  between  West lake  and  Stones town  via 
Lake  Merced  Boulevard. 


State  Water  Plan-Progress  Report 


o-o-o-o-o-o-o-o-o-o-o-o 


THEREUPON  THE  MEETING  ADJOURNED 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,066th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  SEPTEMBER 
24,  1956,  COMMENCING  AT  2:00  P.M. 


Cell  to  Order 


Present:  Commissioners  Joseph  Martin,  Jr.,  Daniel  F#  Del  Carlo, 
Edw,  B.  Baron,  Donald  A.  Cameron,  Oliver  M.  Rousseau 

President  Joseph  Martin,  Jr.  presided 

Pledge  of  Allegiance  was  led  by  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  minutes  of  the  1,065th  regular  meeting  of  the 
Commission,  held  September  17,  1956,  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Boron,  Cameron, 

Rousseau 


Cn  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

-RESOLUTION  NO. 16,701- 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are  or 
will  be  legally  available  in  payment  of  claims  against  the 
Municipal  Railway,  as  follows: 


Claimant 

Litigated  settlements 

MC  Mary  Pavlovsky 
MC  Jennie  Johnson 
TC  Bernice  E.  Campbell 
TC  Francis  Johnson 


Date  of  Accident 

May  17,  1956 
August  6,  1956 
May  25,  1956 
April  24,  1954 


Settlement 

$  935.00 
798.82 
1,400.00 
2,000.00 

$5,133.82 


Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 

Rousseau 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 
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"RESOLUTION  NO. 16,702- 

RESOLVED,  that  Resolution  No. 16,521,  adopted  July  9, 
1956,  in  the  matter  of  termination  of  lease  of  Skyline  Mater- 
ials, Inc.,  covering  quarry  operations,  San  Mateo  County,  be 
and  the  same  is  hereby  rescinded;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  approves 
Stipulation  for  Entry  of  Judgment,  in  the  action  entitled 
"Skyline  Materials,  Inc.,  vs.  City  and  County  of  San  Francisco, 
et  al.,  Action  No .460232,  Superior  Court  of  the  State  of 
California,  in  and  for  the  City  and  County  of  San  Francisco'1 . 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 

Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
B?ron,  the  following  resolution  was  adopted: 

-RESOLUTION  NO. 16,703- 

RESOLVED,  That  on  the  recommendation  of  the  General 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water  Depart- 
ment, this  Commission  approves  the  terms  and  conditions  and 
authorizes  issuance  of  Revocable  Permit  covering  use  and 
occupancy  of  property  as  follows: 

To:  M#  Siri  Co.,  498  University  Avenue, 

San  Francisco. 

Permit  to  gather  for  a  period  of  two  days  Tules  or  Reeds  along 
the  shores  of  the  Crystal  Springs  and  San  Andres  Reservoirs, 
subject  to  a  fee  of  ^50.00. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 

Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

-RESOLUTION  NO. 16,704- 

RESOLVED,  That  this  Commission  approves  all  non-civil 
service  and  temporary  appointments  and  removals  made  by  the 
Manager  of  Utilities  for  the  month  of  August,  1956. 

BE  IT  FURTHER  RESOLVED,  That  a  report  of  said  appoint- 
ments and  removals  be  transmitted  to  the  Civil  Service  Commis- 
sion and  to  the  Controller. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 

Rousseau 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

-RESOLUTION  NO. 16,705- 

RESOLVED,  That  on  the  recommendation  of  the  General 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water  Depart- 
ment, this  Commission  approves  the  terms  and  conditions  and 
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authorizes  issuance  of  Revocable  Permit  covering  use  and 
occupancy  of  property  as  follows; 

To;  Santa  Clara  County  Flood  Control  and 

Conservation  District 

Permit  for  Calabazas  Creek  Improvement  Channel  across  the  Bay 

Division  Pipe  Line  SO'  right-of-way  fcs  said  crossing  is 

located  northeasterly  of  Sunnyvale,  Santa  Clara  County  (NO  FEE). 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 

Rousseau 

On  motion  of  Commissioner  Rousseau4  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

-RESOLUTION  NO. 16.706- 

RESOLVED,  That  on  the  recommendation  of  the  General 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water  Depart* 
ment,  this  Commission  approves  the  terms  and  conditions  and 
authorizes  issuance  of  Revocable  Permit  covering  use  and 
occupancy  of  property  as  follows: 

To:  Pacific  Gas  and  Electric  Company, 

2^5  Market  Street, 
San  Francisco, 

Permit  to  extend  a  gas  line  across  the  Bay  Division  Pipe  Line 
No, 3  right-of-way  northerly  of  and  parallel  to  Barber  Lane, 
Santa  Clara  County,    Permit  fee  $50,00, 

Vote;  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

-RESOLUTION  NO, 16,707- 

RESOLVED,  That  on  the  recommendation  of  the  General  Man- 
ager and  Chief  Engineer  of  the  San  Francisco  Water  Department, 
this  Commission  approves  the  terms  and  conditions  and  authori- 
zes issuance  of  Revocable  Permit  covering  use  and  occupancy 
of  property,  as  follows; 

To:  Union  Sanitary  District, 

116  Baine  Avenue, 
Cent ervi lie,  Calif ornia, 

Permit  to  cross  the  Bay  Division  Pipe  Line  No, 3  right-of-way 
with  SI"  sanitary  sewers  just  northerly  of  Railroad  Avenue, 
Warm  Springs  and  within  Durham  Road,  Alameda  County,  (NO  FEE), 

Vote;  ^yes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 

Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

-RESOLUTION  NO. 16,708- 

RESOLVED.  That  this  Commission  approves  Contract  Payment 
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in  amount  $312«50,  in  favor  of  I.C.  Steele,  Consulting  Engineer, 
10  Monticello  Avenue,  Piedmont  11,  California;  earned  in 
connection  with  services  rendered  on  the  Cherry  Valley  Dam 
Project. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

-RESOLUTION  NO. 16,709- 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  specifi- 
cations; approving  Certificate  of  Acceptance  and  Authoriza- 
tion for  Final  Payment  in  amount  $2,100,00,  in  favor  of  R.W« 
Englehardt  and  Elmer  Shaw,  P.O.  Box  395/  Sonora,  California, 
under  H.H.  Contract  #283-Moving  a  Steel  Warehouse  from  Liver- 
more  to  Oakdale  (net  amount  of  Gontract  $2,100,00). 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 

Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

-RESOLUTION  NO. 16,710- 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Requests  for  Funds,  as  follows: 

Airport  Request  for  Funds  in  amount  of  32,000.00,  to  provide 
funds  for  proposed  SFA  Contract  No. 203,  for  additional  fill 
Taxiway  "R"  at  the  San  Francisco  International  Airuort* 

Municipal  Railway  Request  for  Allotment  of  Funds  in  amount 
$50,000.00  for  Second  Quarter's  Allotment,  to  cover  payment 
of  Claims  Department's  Revolving  Fund  Vouchers. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 

Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

-RESOLUTION  NO. 16,711- 

RESOLVED,  That  this  Commission  hereby  respectfully 
requests  the  Board  of  Supervisors  to  adopt  a  resolution, 
granting  permission  to  H.E,  Lloyd  to  attend  the  58th  Annual 
Conference  of  the  League  of  California  Cities,  in  Los  Angeles, 
October  2g  through  October  31,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 
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-RESOLUTION  NO, 16, 712- 


RESOLVED,  That  this  Commission  approves  the  following 
Modifications  of  Contracts  and  Certificates  of  Acceptance; 
the  purpose  of  the  modifications  being  to  set  the  full  contract 
price  and  to  decrease  the  amounts  indicated  the  funds  hereto- 
fore provided,  in  connection  with  services  as  Consulting 
Engineers  on  the  Cherry  Valley  Dam  Project: 

'/alter  L.  Huber,  1  Montgomery  Street,  San  Francisco. 
Original  amount  of  contract  $7,500.00 
Modification,  DECREASE  875-00 

Contract  amount,  as  modified  $6/625*00 
Less  payments  to  date  6,625*00 

-0- 


A,  Kemokey,  593  Market  Street,  San  Francisco* 
Original  amount  of  contract  $7,500.00 
Modification,  DECREASE  1,375*00 

Contract  amount,  as  modified  $6,125*00 
Less  payments  to  date  6, 125.00 
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Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 

Rousseau 


On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

-RESOLUTION  N0.l6f713- 

RESOLVED,  That  this  Commission  hereby  rejects  the  bid 
submitted  to  the  Director  of  Property  by  the  Judith  Building 
Co.,  a  corporation,  as  the  only  bidder  to  lease  a  certain 
parcel  of  land  and  an  adjoining  easement  for  hotel  facilities 
at  the  San  Francisco  International  Airport,  San  Mateo  County, 
California,  for  a  period  of  forty  years,  at  the  following 
rental : 

1,  For  the  period  of  1-1/2  years  commencing  on  the  date 
of  the  lease,  during  which  time  construction  of  said 
hotel  and  improvements  is  taking  place,  or  for  the 
period  commencing  on  the  date  of  the  lease  and  ending 
on  the  date  said  hotel  or  its  facilities  are  opened 
for  business,  whichever  date  is  earlier,  the  sum  of 
One  Dollar  ($1.00); 

2.  For  the  remainder  of  the  forty  year  period,  a  minimum 
annual  rental  of  $30,000,00  plus  5$  of  any  gross 
revenue  between  $2,000,000.00  and  $2,500,000.00, 
plus  6%  of  any  gross  revenue  between  $2,500,001.00 
and  p3, 000, 000. 00,  plus  1$  of  any  gross  revenue  in 
excess  of  $3,000,000.00. 

The  said  pa.rcbl  of  land  designated  Plot  2,  area  9.9*+ 
acres,  more  or  less,  and  said  adjoining  easement  with  an  area 
of  approximately  1.37  acres,  are  both  within  the  limits  of  the 
San  Francisco  International  Airport,  San  Mateo  County,  Calif- 
ornia, and  shown  on  Airport  Drawing  No.BA-10604,  revised 
April  18,  1956, 
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Said  rejection  is  made  pursuant  to  cell  for  bids  author i 
zed  by  Resolution  No. 16,470,  adopted  by  this  Commission  on 
June  25,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 

Rousseau 


-10,313- 


REPORTS: 


Mr.  H.E.  Lloyd,  Manager  &  Chief  Enginec-r,  Hetch  Hetchy 
Project,  was  present  at  the  meeting  and  reported: 

That  the  gross  revenue  of  the  H.H.  Project  for  the  fiscal 
year  ended  June  30,  1956,  was  $8,613,401,  sufficient  to  pay 
« 11  obligations  for  that  year  and  to  transfer  $407,433  to  un- 
appropriated surplus;  $3,214,741  was  applied  to  reduction  of 
bonded  indebtedness;  $1,520,558  paid  in  interest  on  outstand- 
ing bonds.    In  addition,  there  remains  $292,373  (unallotted) 
in  Reconstruction  &  Replacement  Funds,  resulting  in  approxi- 
mately $750,000  unencumbered  assets* 

There  is  a  total  of  186,000  acre  feet  of  water  stored 
behind  Cherry  Valley  Darn. 

Last  seasonfs  flood  damage  necessitated  an  expenditure, 
to  date,  of  approximately  $26,000* 

The  lining  of  47-1/2  miles  of  San  Joaquin  Pipe  Line  #1 
was  accomplished  at  a  cost  of  $1,167,000,  which  increased  its 
capacity  from  62  to  76  million  gallons  daily,  and  gives  the 
line  a  life  of  approximately  20  years. 

The  approximate  cost  for  furnishing  service,  near  Oakdale, 
to  the  Turlock  Irrigation  District  is  $62,000.    Whether  or  not 
present  negotiations  will  result  in  a  contract  for  the  supply 
of  H.H.  power  will  depend  upon  acceptance  of  the  Wehe  Report. 

The  Superintendent  of  Yosemite  National  Park  advised  that 
in  accordance  with  Court  Order  the  City  of  San  Francisco  will 
be  billed  for  maintenance,  by  them,  of  Raker  Act  roads  and 
trails  during  the  fiscal  years  1940-41  through  1955-56.  A 
study  is  being  made  as  to  whether  or  not  it  would  be  less 
expensive  for  the  city  to  do  such  work  with  its  own  force. 

Eminent  domain  proceedings  by  the  Livermore  Joint  Union 
High  School  vs.  the  City  of  San  Francisco  will  be  heard  on 
September  27,  1956. 

Completion  of  the  spillway  and  installation  of  outlet 
valves,  Cherry  Valley  Dam,  will  be  about  September  30,  1956: 
approximate  cost,  $922,800.    Of  the  major  construction  work, 
only  the  diversion  tunnel  remains  to  be  completed. 

Maps  of  the  Canyon  and  Cherry  Power  Projects  should  be 
available  some  time  in  October,  1956. 

Cost  estimates  presented  by  the  Bechtel  Corporation 
indicate  that  the  project  involved  can  be  constructed  within 
funds  aporoved  by  the  voters  on  the  1955  Power  Bonds. 

Despite  a  lowering  of  residential  requirements  for  lower 
bracket  engineering  personnel  by  the  Civil  Service  Commission, 
it  appears  that  a  large  portion  of  this  work  will  have  to  be 
done  by  outside  firms  under  contract,  due  to  a  lack  of  interest 
in  taking  Civil  Service  examinations  for  such  jobs,  which  has 
resulted  in  a  staff  shortage. 
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Mayor  George  Christopher  presented  plaques  to  the  follow 
ing  employees  of  the  Public  Utilities  Commission,  upon  their 
retirement: 


Name  of 
Employee 

Perry  Jones 


Utilities 
Department 


Water  Department 


A.  Raymond  Duffee 
♦George  A.  Taylor  " 
♦Joseph  John  Mammini  11 
♦William  Joseph  Uaughton 
Jacob  John  Widmar 
♦Dante  L.  Cassotta 
♦Martin  J.  Dolan 
Frank  Dunne 
♦David  Knoth 
Paul  A.  Larsen 
♦Ivy  Smith 
♦Emilio  S.  Loncicni 


Municipal  Railway 


Length  of 
Service 

32  years 


42 
42 
40 
39 
39 
39 
35 
33 
33 
32 
31 
27 


yea.rs 


♦Service  began  with  the  Market  Street  Railway 


THEREUPON  THE  MEETING  ADJOURNED 


-10,315- 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,065th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HaLL  -  SEPTEMBER 
17,  1956,  COMMENCING  aT  2:00  P.  M. 


CVll  to  Order 


"•resent:     Commissioners  Joseph  Martin,  Jr.,  Edw.  3.  Baron, 
Donald  A.  Cameron,  Oliver  M.  Rousseau 

Absent:      Commissioner  Daniel  F.  Del  Carlo 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  minutes  of  the  1,064th  regular  meeting  of  the 
Commission  held  September  11,  1356  were  approved. 

Vote:  Ayes-  Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 


On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO. 16,688 — 

RESOLVED,  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  ^gent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are  or 
will  be  legally  available  in  payment  of  claims  against  the 
Municipal  Railway,  as  follows: 

Claimant 

Litigated  Settlements  Date  of  Accident  Settlement 

MC  Katherine  Thurston  July  12,  1953  $2,500,00 

MC  Catherine  Wade  December  7,  195U  1,500.00 

MC  Constance  Payrounat        April  IS,  1953  1,500.00 

$5,500.00 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  HO,  16,689- 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  attorney,  this  Com- 
mission approves  the  hereinbelow  compromise  settlements  for 
damages  which  the  Municipal  Railway  has  against  the  following: 


i-vLilU  Kill  b 

n  o  m  T\  T  Pi  P'i  1  QP 

OX  X  1CU 

Sp  f. "hi  pmpnt 

Uvj  O  0  X  C  llj  O  11  u 

California  Screw  Co. 

182. OS 

$  154.78 

Yo;.low  Cab  Co. 

142.20 

120.15 

600.00 

r>vnset  Scavenger  Corn. 

32.87 

30.77 

G'.orgiana  G.  Gains 

69.39 

5S.44 

Wi'lliam  Piccinini 

72.75 

34.37 

Kings  County  Truck  Lines 

74.59 

63.04 

0t  LeRoy  Olson 

33.  S7 

27.57 

Ernest  Laubinger 

20.22 

17.07 

Eugene  Cruciani 

10.05 

7.95 

Mary  Gertrude  Uttley 

169.45 

£4,72 

Harry  M.  Miroyan 

106.71 

75.00 

Christenson  Lumber  Co. 

299.76 

245.16 

Martin  Janich 

S4.57 

74.07 

Leon  B.  Nogue-Mun. Crt. No. 360^44 

156.95 

75.00 

$2,431.22 

.31,668.09 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  hereby 
authorizes  and  approves  the  write-off  of 

Harry  E,  Rubie,  balance  owing  (Job  No.  4571)    $  24.14 


BE  IT  FURTHER  RESOLVED,  That  the  Commission  approves  for 
the  month  of  August,  1956,  collections  in  amount  $3,323*12, 
representing  payment  in  full  for  bills  rendered  against  various 
debtors  for  damages  to  Municipal  Railway  equipment 

Vote:  Ayes-Commissioners  Martin,  Bcron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO. 16,690- 

RESOLVED,  That  this  Commission  hereby  authorizes  call 
for  public  bids  for  the  following  contracts: 

WD  Contract  No.776-Reconditioning  (San  Mateo  County)  Bey 
Division  Pipeline  No.l,  Willow  Road  to  Voodside  Road. 

WD  Contract  No.773-3an  Andreas  Creek  Alum  Treatment  Project 
(to  correct  water  turbidity) § 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  HQ,  16,691- 

RESOLVED'  That  in  accordance  with  Resolution  N0*  16,527, 
adopted  July  16,  1956,  this  Commission  approves  payment  of 
claims  made  by  the  San  Francisco  Water  Department,  month  of 
August,  1956,  per  the  following  Revolving  Fund  Vouohers: 

Voucher  No.  19559  $  75*00 

19561  100,00 

19562  6,25 

19610  118,96 

19611  125.00 

19619  133.00 

19620  39.65      $  597. S6 

BS  IT  FURTHER  RESOLVED'  The  t  the  Commission  hereby 
authorizes  and  approves  the  write-off  in  amount  $633.63,  of 
San  Francisco  Water  Department  uncollectible  accounts  re- 
ceivable, per  list  dated  September  5,  1956,  which  are  more  than 
90  days  past  due  and  the  adjustment  of  accounts  receivable. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO, 16,692- 

RESOLVED'  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Modification  of  Contract  in  amount 
$53.25;  approves  Certificate  of  Acceptance  and  Authorization 
for  Final  Payment  in  amount  i3,956.75>  *n  favor  of  Michael 
Murphy,  Jr.,  under  SFWD  Contract  No.  751-Laying  g"  Transit 
Main  to  Palace  of  the  Legion  of  Honor, 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


—RESOLUTION  NO,  16,693- 

RESOLVED*  That  this  Commission  hereby  requests  the  Mayer 
to  recommend  to  the  Board  of  Supervisors,  enactment  of  emer* 
gency  appropriation,  appropriating  the  sum  of  i36, 879.33, 
Water  Department  funds,  to  provide  for  payment  of  assessments 
for  the  inprovement  of  Chestnut  Avenue  aid  improvement  of  Mission 
Road,  South  San  Francisco,  San  Mateo  County, 

Vote:  Ayes-  Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO, 16,69U- 

RESOLVED*  That  this  Commission  approves  the  issuance  of 
San  Francisco  Water  Department  Revocable  Permits,  as  follows: 

To:  City  of  Millbrae 

Permit  for  a  10"  water  line  adjacent  to  their  existing  lines 
extending  northerly  from  Camino  Alto  to  the  San  Andreas 
kk"  pipe  line  located  within  the  Silva  Tract;  no  fee; 
Drawing  N0.  B-1729 

Permit  for  the  installation  of  a  10"  water  line  across 
the  Silva  Tract  and  adjacent  to  the  proposed  northeasterly 
line  of  Skyline  Boulevard;  no  fee;  Drawing  N0#  B-1732 

Vote:  Ayes-Commissioners  Martin,  Baron,  Rousseau,  Commissioner 

'\ameron  not  voting. 

Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,695- 

RES0LVED>  That  on  the  recommendation  of  the  General 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water  Depart- 
ment, this  Commission  approves  the  terms  and  conditions  and 
authorizes  issuance  of  Revocable  Permit  covering  use  and 
occuDancy  of  property,  as  follows: 

To:  Charles  L.  Coburn,  San  Jose 

Permit  to  extend  a  12"  sewer  across  the  Bay  Division  Pipe 
Line  No.  3,  said  crossing  being  within  Rengstorff  Avenue, 
Mt.  View;  no  fee. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16 , 696— 

RESOLVED,  That  the  request  of  Airwear  of  California,  Inc., 
for  the  occupancy  of  Rooms  101-101B-101C-101D-101E-101F-101G- 
:01H-103-104-104A-104B-10SC,  containing  approximately  3,53S  sq. 
ft.,  former  Domestic  Terminal  Building,  at  a  rental  of  $600.00 
per  year,  be  denied. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 
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— RESOLUTION  MO,  16,697— 


RESOLVED,  That  this  Commission  hereby  reauests  the 
Controller's  approval  of  Request  for  Funds,  as  follows: 

1949  Airport  Bond  Fund  Request  in  amount  $7,011,92,  Appro- 
priation No. 857-910-057,  Field  Engineering  for  completion 
of  CM  Project  No, 9-04-034-6 10. 

In  amount  ^10, 000.00,  Appropriation  No. 857-912-056,  and  in 
amount  ilO#000,00,  Appropriation  No. 857-912-057,  setting  up 
funds  for  engineering  for  CAA  Project  No. 9-04-034-7 12, 

1945  Airport  Bond  Fund  Request  in  amount  $58,834.65,  under 
Appropriation  No. 852-924-000,  transferring  unencumbered  funds 
to  Power  Supply  and  Street  Lighting  System  Appropriation. 
go  provide  for  Improvements  to  Substation  "A.u. 

Utilities  Engineering  Bureau  Request  for  Funds  in  amount 
-p940.00,  Appropriation  No. 6. 765. 400,000,  to  allot  budgeted 
funds. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO. 16,698 — 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for  the  following  public 
work  to  be  performed  for  the  Public  Utilities  Commission  of 
the  City  and  County  of  San  Francisco  to  wit 

Hetch  Hetchy  Water  Supply  Contract  No.284-A: 
Construction  of  Shops,  Equipment  Storage  Shed  and 
Garage  at  Moccasin 

be  and  the  same  is  hereby  awarded  to 

Madsen  and  Son  Construction  Company,  104  Corona 
Street,  San  Francisco, 

they  being  the  lowest  regular  and  responsible  bidder  therefore 
at  the  lump  sum  price  of  $144,803.00  for  Alternate  "A"  and  all 
other  bids  for  the  above-described  work  are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Martin,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,699  — 

RESOLVED,  That  the  request  of  the  Mi  librae  Materials 
Company  be  granted  to  use  the  "haul  road"  across  the  Water 
Department's  Silva  Tract,  at  a  fee  of  $50.00  per  month,  for 
the  purpose  of  routing  its  readymix  concrete  trucks  over 
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the  road.    The  Stoneson  Corporation  is  giving  up  its  lease  on 
this  road. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Rousseau. 

Noes-Commissioner  Cameron 
Absent:  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,700— 

RESOLVED,  That  in  accordance  with  the  recommendations 
of  the  Manager  of  Utilities,  the  contract  for 

Floor  Modifications  at  Bryant  Street  Substation 
(Municipal  Railway  Contract  No. 450) 

a  public  work  to  be  performed  on  the  basis  of  a  lump  sum  price 
submitted  and  regularly  on  file  for  the  work  to  be  performed 
as  set  forth  in  the  related  specifications  for  the  Public 
Utilities  Commission  of  the  City  and  County  of  San  Francisco, 
b3  end  the  same  is  hereby  awarded  to 

C.J.  Collins  Co.,  2166  Market  Street,  San  Francisco, 

they  being  the  lowest  regular  and  responsible  bidders  for  the 
work  aforesaid  at  Six  Thousand  Nine  Hundred  Fifty-eight  and 
No  One-hundreds  Dollars  ($6,958.00),  said  sum  being  the  total 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above 
contract. 

All  other  bids  for  the  above  described  work  are  hereby 
rejected. 

Vote:  Ayes-Commissioners  Martin,  Baron,  Cameron,  Rousseau. 
.Absent:  Commissioner  Del  Carlo 
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REPORTS: 


Mr.  Frederic  3.  Butler,  Manager,  Airport  Department, 
was  present  at  the  meeting  and  reoorted: 

On  the  status  of  the  West  Coast  to  Europe;  San  Franc isco  to 
Tokyo;  San  Francisco  to  New  York;  Great  Lakes  to  Florida; 
and  the  Dallas  to  the  v  est  case.  Further, 

That  the  Greyhound  Interurban  Service  has  been  worked  out 
satisfactorily,  Greyhound  having  obtained  a.  permit  from  the 
State  Public  Utilities  Commission  and  a  permit  from  the  San 
Francisco  Public  Utilities  Commission,  to  enter  the  San 
Francisco  International  Airport  ana  construct  a  passenger 
shelter.  Also, 

That  the  Fay fair  Interurban  Bus  Service  from  San  Jose  to  the 
Sen  Francisco  International  Airport  appeared  before  the  State 
Public  Utilities  Commission,  and  a  hearing  is  to  be  held 
within  the  very  near  future.  Also, 

That  The  Interstate  Company  grossed  ip2g0,000.00  in  July, 
1956.  Further, 

That  negotiations  were  under  way  for  leasing  Plot  1  to  Pan 
American  World  Airways,  Inc.,  and  Plot  6  to  Southwest  Airways. 
Co,  .Also, 

That  the  Bank  of  America  is  d  sirous  of  maintaining  a  location 
in  the  main  building  at  the  Airport,  in  addition  to  its  branch 
on  the  business  street.  And, 

That  the  Fixed  Base  Operator  is  "doing  a  good  job'*. 


THEREUPON  THE  MEETING  ADJOURNED. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 

1,067th    REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  OCTOBER  1, 
1956,  COMMENCING  AT  2:00  P.  M. 

Call  to  Order 

Present:  Commissioners  Daniel  F.  Del  Carlo,  Edw.  B.  Baron, 
Donald  A.  Cameron 

Absent:    Commissioners  Joseph  Martin,  Jr.,  Oliver  M.  Rousseau 

Vice  President  Daniel  F.  Del  Carlo  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Baron 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  minutes  of  the  1,066th  regular  meeting  of  the 
Commission  held  September  2k,  1956  were  approved. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioners  Martin,  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,714— 

RESOLVED*  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the  Munici- 
pal Railway,  as  follows: 

Claimant 

Non-litigated  settlements:  Date  of  Accident  Settlement 

Tie  Janice.  Herman-minor  November  IS,  1955  $  3/250.00 
TC  A.Dwayne  Craig  and  Motors 

Ins.  Corporation  November  9,  1954  l,UlU.72 

TC  Mary  H.  Logan  June  24,  1956  2,000.00 
Litigated  Settlements: 

TC  Ellen  D.Fong  April  IS,  1953  1,000.00 

CO  Anthony  Gelini  December  7,  1954  8,500.00 

MC  Rose  Goller  December  22,  1952  1,250.00 

MC  Evelyn  M.  Smith  August  11,  1953  11,000.00 

Appropriation  No.  6.735.804.000  $28,414.72 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioners  Martin,  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  l6#715 — 

RESOLVED*  That  this  Commission  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  appropria- 
tion of  Water  Department  funds,  in  amount  $3, 520 . 00,  to  re- 
flect the  following  reclassification  of  employments: 

Increase:  Section74.1,  Item  15,  0168.1  Operating  Engineer 
from  4  to  5  at  <p4l5.00-.W5.00  per  month. 

Decrease:  Section  74.1,  Item  14,  0166.1  Junior  Operating 

Engineer  from  9  to  g,  at  ^370.00-5,425 .00  per  month 

This  supplemental  request  is  a  companion  ordinance  to  the 
Civil  Service  Commission's  Resolution  No.  45  requesting  an 
amendment  to  the  Annual  Salary  Ordinance,  File  No.  14308,  Ordi- 
nance No.  9721. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioners  Martin,  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Boron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,716— 

WHEREAS    the  regulations  for  administering  the  Federal 
Airport  Act, 'Public  Law  377  of  the  79th  Congress  of  the 
United  States,  require  that  the  offer  of  the  United  States 
Government  to  pay  a  portion,  in  the  amount  of  $99 > 710.00  of 
the  allowable  airport  project  costs  for  Federal  Airport  Project 
No,  9.04-034-071 1,  be  accepted  by  resolution  of  the  Sponsor's 
governing  body: 

THEREFORE,  BE  IT  RESOLVED'  That  the  Eoard  of  Supervisors 
of  the  City  and  County  of  San  Francisco  is  respectfully  re- 
quested to  adopt  a  resolution  accepting  this  offer  of  the 
United  States  Government,  which  acceptance  is  to  be  executed 
by  the  Mayor  of  the  City  and  County  of  San  Francisco  and  the 
Manager  of  Utilities  of  the  City  and  County  of  San  Francisco. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioners  Martin,  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  l6,717-~ 

Resolved'  That  this  Commission  approves  Contract  Payment 
Authorization  in  amount  $18,458.63,  in  favor  of  Fay  Improvement 
Co.,    under  SFIA  Contract  No.  194-Extension  of  Aircraft  Parking 
Apron  and  Related  Work 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioners  Martin,  Rousseau 
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On  motion  of  Commissioner  Cameron,,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,718-- 

RESOLVED'  That  this  Commission  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  appropria- 
tion of  Water  Department  funds,  in  amount  $6,500.00,  to  provide 
for  the  replacement  of  a  White  Truck. 

The  breaking  of  a  valve  caused  a  piston  to  punch  two  large 
holes  in  the  cylinder  block  of  the  motor  of  this  truck.  To 
replace  the  block  and  make  the  necessary  repairs  would  cost 
an  estimated  pi, 100.00,  and  since  the  truck  was  purchased  in 
19^-6,  it  would  be  more  economical  to  replace  the  truck.  Inas- 
much as  a  power  unit  and  winch  is  operated  on  this  truck, 
operations  in  the  Peninsula  Division  of  the  water  Department 
have  been  badly  hampered,    although  this  truck  has  a  speed- 
ometer reading  of  only  60,581  miles,  this  reading  does  not 
reflect  the  actual  motor  wear  which  opeates  the  winch  in 
operations  when  the  truck  is  not  moving. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioners  Martin,  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,719— 

RESOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for  the 

Laying  of  4-Inch,  6-Inch  and  8-Inch  Cast  Iron  Mains 
in  Midtown  Terrace  Subdivision  No.  5,  SFWD  Contract 
No.  773 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related  speci- 
fications for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Michael  Murphy,  Jr. 

he  being  the  lowest  regular  and  responsible  bidder  for  the 
vork  aforesaid  at  ^17,279.^0,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract; and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioners  Martin,  Rousseau 
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On  motion  of  Commissioner  Cameron/  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,720— 

RESOLVED'  That  this  Commission  approves  the  terms  and  con- 
ditions and  hereby  authorizes  issuance  of  San  Francisco  Inter- 
national .Airport  Space  Use  Permit,  as  follows: 

To:  Air  Associates,  Inc. 

Effective  Date:  October  1,  1956 

Permit  to  occupy  in  the  former  Domestic  Terminal  Building, 
Rooms  112,113,  127  and  131/  southwest  ercade-331  sq.  ft.,  com- 
promising a  total  area  of  approximately  2300  sq.  ft.,  plus  a 
loading  platform  consisting  of  75$  sq.  ft.,  at  a  monthly  rental 
of  $382.90,  or  1/2  of  1%  of  the  gross  revenue  derived  from  all 
sales,  whichever  is  the  greater. 

Rescinding  as  of  September  30,  1956,  Resolution  No, 14,985/ 
adopted  December  13,  195%  granting  the  issuance  of  Space  Use 
Permit  to  Mr  Parts,  Inc,  to  occupy  the  above-mentioned  space. 

Air  Parts,  Inc.  has  sold  its  assets  to  Air  Associates, 
Inc.,  and  the  above  transaction  involves  only  a  change  of 
name. 

This  Siace  or  Use  Permit  hereby  issued  to  Permittee  is  for 
the  purpose  of  allowing  Permittee  to  store  aircraft  parts  and 
accessories  for  operation  of  and  to  conduct  retail  and  whole- 
sale outlet  for  sale  of  aircraft  accessories  and  parts. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioners  Martin,  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,721— 

i 

RESOLVLD    That  this  Commission  authorizes  call  for 
public  bids  f6r  the  work  of  SF./D  Contract  No.  778-Laying  of 
-4-Inch,  6-Inch  and  8-Inch  Cast  Iron  Mains  in  Upper  Market 
Street  Area, 

Vote:  Ayes=  Commissioners  Del  Carlo,  Baron,  Cameron 
Absen  t:  Commissioners  Martin,  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,722— 

RESOLVED*  That  on  recommendation  of  the  General  Manager 
and  Chief  Engineer  of  the  San  Francisco  Water  Department,  this 
Commission  approves  the  terms  and  conditions  and  authorizes 
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issuance  of  Revocable  Permit,  covering  use  and  occupancy  of 
lands,  as  follows: 

To:  College  of  Notre  Dame,  Belmont 

Permit  for  a  directional  sign  at  the  intersection  of 
Ralston  Avenue  and  Skyline  Boulevard,  San  Mateo  County,  said 
sign  to  be  of  the  dimensions  24f!x36,f;  no  fee. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioners  Martin,  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Bsron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,723— 

RESOLVED,  That  this  Commission  approves  the  terms  and  con- 
ditions and  authorizes  execution  of  Airport  Space  or  Use  Permit,, 
as  follows: 

To:  Treasury  Department,  Bureau  of  Customs 
Effective  Date : -September  17,  1956 

New  Terminal  Building 

Concourse  "B"    Rra.  2  460  sq.  ft.  No  Fee 

Rm.  2A  371       ¥  No  Fee 

Use  of  space  limited  to  those  governmental  activities  required 
in  the  discharge  of  Customs  responsibilities. 

Rescinding  as  of  September  16,  1956,  Resolution  No  ♦  lH, 573 
adopted  August  2,  195^,  granting  the  issuanceof  Space  Use 
Permit  to  the  Treasury  Department,  Bureau  of  Customs,  to 
occupy  Room  2  on  Concourse  "B",  New  Terminal  Building,  com- 
prising 460"  sq.  ft.,  at  a  rental  of  $1.00  per  year. 

The  Bureau  of  Customs  does  not  pay  rent  at  any  airport  in  the 
Un  ited  States  for  use  of  similar  facilities. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioners  Martin,  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,724— 

RESOLVED/  That  in  accordance  vith  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

Constructing  Drainage  Trash  Racks  at  San 
Francisco  International  Airport-SFIA  Contract 
No.  200 

a  public  work  to  be  performed  on  the  basis  of  a  lump  sum  price 
submitted  and  regularly  on  file  for  the  work  to  be  performed 
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as  set  forth  in  the  related  specifications  for  the  Public 
Utilities  Commission  of  the  City  and  County  of  San  Francisco, 
be  and  the  same  is  hereby  awarded  to 

H.  T.  Guerin, 
South  San  Francisco 

he  being  the  lowest  regular  and  responsible  bidder  for  the 
work  eiforesaid  at  *9,l56.00,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends  and 
hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract; and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote;  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioners  Martin,  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO*  16,725— 

RESOLVED'  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for 

Removing  Silt  from  Various  Canals  at  San 
Francisco  International  Airport-SFIA  Con- 
tract No,  201 

a  public  work  to  be  performed  on  the  basis  of  a  lump  sum  price 
submitted  and  regularly  on  file  for  the  work  to  be  performed 
as  set  forth  in  the  related  specifications  for  the  Public 
Utilities  Commission  of  the  City  and  County  of  San  Francisco, 

be  and  the  same  is  hereby  awarded  to 

Jacob  Brothers-San  Mateo 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  ^2,720.00,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends  and 
hereby  requests  the  Controller's  approval  of  thedocuments 
necessary  to  provide  funds  for  certification  of  the  above  con- 
o  r  ac  t « 

And  all  other  bids  for  the  above-mentioned  work  are  hereby 
rejected. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioners  Martin,  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,726— 

RESOLVED*  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for 

Terminal  Building  Modifications  at  San  Fran- 
cisco International  Airport-SFIA  Contract 
No.  198 

a  public  work  to  be  performed  on  the  basis  of  a  lump  sum  price 
submitted  and  regularly  on  file  for  the  work  to  be  performed 
as  set  forth  in  the  related  specifications  for  the  Public 
Utilities  Commission  of  the  City  and  County  of  San  Francisco, 
be  and  the  same  is  hereby  awarded  to 

Barrett  Construction  Company 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  ^13,429.00,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract.   And  all  other  bids  for  the  above-described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioners  Martin,  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,727-- 

RESOLVED'  That  this  Commission  authorizes  call  for 
public  bids  for  the  work  of  Mun.  Ry.  Contract  No.  W3-In- 
stallation  of  Power  Equipment  and  Auxiliaries  at  Washington 
and  Mason  Car house. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioners  Martin,  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,728— 

RESOLVED*  That  this  Commission  approves  Traveling  Expense 
Voucher  in  amount  p215.6H,  covering  expenses  incurred  by 
Joseph  F.  Murphy,  in  the  taking  of  deposition  by  the  City 
Attorney,  as  follows: 

Deposition  of  Plaintiff,  case  of  Frank  Woodruff  v  City  and 
County  of  San  Francisco,  in  Los  Angeles,  on  or  about  August 
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7,  1956,  Prayer-$75,601.00. 


Deposition  of  Witness,  Eurnell  Sieler,  case  of  Davis  Nyhan 
v  City  and  County  of  San  Francisco,  in  San  Diego,  on  or 
about  August  3,  1956-Prayer-^50,000.00. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioners  Martin,  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,728— 

» 

RESOLVED    That  this  Commission  hereby  confirms  the  award 
of  lease  raade'by  the  Director  of  Property  to  The  Joint 
Christian  Science  Reading  Room,  San  Francisco  International 
Airport,  a  corporation,  as  the  only  end  highest  responsible 
bidder,  to  lease  for  meditation  and  devotional  reading,  Room 
207a,  as  shown  on  Airport  Drawing  No.  AA-10752,  at  San  Fran- 
cisco International  Airport,  San  Mateo  County,  California,  for 
a  period  of  three  years,  with  a  certain  option  of  extension  for 
an  additional  period  of  five  years,  at  a  monthly  rental  to  be 
paid  City  of  $324.00, 

Said  award  was  made  pursuant  to  a  Call  for  Bids  authorized 
by  Resolution  No.  16611,  adopted  by  this  Commission  on  August 
13,  1356  and  Resolution  No.  16647  adopted  by  this  Commission 
on  August  27,  1S56* 

The  members  of  this  Commission  shall  execute  said  lease 
on  behalf  of  the  City  and  County  of  San  Francisco,  a  munici- 
pal corporation. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioners  Martin,  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,729 — 

RESOLVED,  That  this  Commission  hereby  designates  as  a 
common  use  area,  Room  142,  Former  Domestic  Terminal  Building, 
San  Francisco  International  Airport,  said  area  to  be  maintained 
at  no  expense  to  City,  by  the  Fixed  Base  Operator,  the  Com- 
mission retaining  the  right  to  terminate  such  use  at  any  time. 

Vote:  Ayes-Commissioners  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioners  Martin,  Rousseau 
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REPORTS: 


The  Commission  authorized  the  sale  of  a  tank  on  the 
Water  Department  property  at  the  southeast  corner  of  Pacific 
Avenue  and  Lyons  Street.    The  Director  of  Property  places  a 
value  of  §22,500.00  on  the  site,  with  the  tank  off  the  proper- 
ty* 

The  Director  of  the  Department  of  Public  Works  will  be 
requested  to  advise  the  Commission  of  the  City's  needs  of  a 
portion  of  the  Clarendon  Heights  tank  property  for  the  widening 
of  Twin  Peaks  Boulevard. 

Referred  to  Commissioner  Cameron,  offer  of  the  Southern 
Baptist  Church,  for  0,82  acre  of  Water  Department  property, 
SI  Camino  Real  and  Southwood  Drive fl  San  Mateo  County, 

Referred  to  City  Attorney,  matter  of  request  of  Barrett 
Garages,  Inc.,  to  assign  to  Barrett  Transportation,  Inc.  all 
of  its  rights  under  Airport  Ground  Transportation  Lease, 

To  permit  full  Commission  review,  the  report  of  Mr,  Geo. 
¥.  Pracy  on  activities  of  the  Water  Department,  was  post- 
poned" one  weekt 

« 

Submitted  to  the  Commission  by  the  Manager  of  Utilities, 
the  report  of  Water  Department  Management,  re  increased  costs 
proposed  by  the  Bank  of  America  in  the  matter  of  collection  of 
water  billq;  Mr,  Pracy  was  instructed  to  report  on -various 
programs  of  action. 


THEREUPON  THE  MEETING  ADJOURNED. 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,068th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  OCTOBER  8, 
1956,  COMMENCING  AT  2:00  P.  M. 


Call  to  Order 


Present:  Commissioners  Joseph  Martin,  Jr.,  Daniel  F.  Del  Carlo, 
Edw.  B.  Baron,  Donald  a.  Cameron,  Oliver  M.  Rousseau 

Absent :  None 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Baron 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  minutes  of  the  l,06?th  regular  meeting  of  the  Com- 
mission held  October  1,  195b  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,730— 

RESOLVED,  That  this  Commission  approves  the  terras  and 
conditions  of  lease  and  hereby  requests  the  Director  of 
Property  to  arrange  to  issue  call  for  public  bids,  for  leasing 
Plot  "A"  Interim  Cargo  Area,  San  Francisco  International  Air- 
port, in  area  1.7^  acre,  for  a  forty  year  period,  at  a  minimum 
annual  rental  of  ,pl, 896.00;  and 

BE  IT  FURTHER  RESOLVED,  That  award  of  lease  by  the 
Director  of  Property  is  subject  to  confirmation  or  rejection 
by  the  Public  Utilities  Commission. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Passing:  Commissioner  Cameron 
absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  16,731— 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are  or 
will  be  legally  available  in  payment  of  claims  against  the 
Municipal  Railway,    as  follows: 

Claimant 

Non-litigated  settlements         Date  of  Accident  Settlement 

TC  Flora  de  Fletes  April  IS,  1956  $  750.00 

TC  Rhoda  Mc  Cullough  May  1,  1956  2,250.00 

TC  Glenn  Robert  Snavley  June  IS,  1956  650.OO 

MC  Amy  Ralph  April  10,  1956  5,652.00 

MC  Mary  Seibt  June  21,  1956  600.00 

Litigated  settlements: 

MC  John  J.  Hogan  December  9,  1952  2,750.00 

MC  Morris  Cooper  January  31,  1956  800.00 

Judgment : 

Alice  Asensio  March  10,  1954  4,717»15 

Appropriation  No.  6. 735. 804.000  $  18,169.15 

BE  IT  FURTHER  RESOLVED'  That  the  Commission 

hereby  rescinds  that  portion  of  Resolution  No. 

15,238,  claimant,  Shirley  M.  Cochran-minor  $  -400.00 

Appropriation  No.  465-804-02  $  -400,00 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16, 732— 

RESOLVED'  That  this  Commission  approves  and  hereby  authori 
zes  Robert  E.  Collins,  Electrical  Engineer  and  Charles  D. 
LaFleur,  Assistant  Electrical  Engineer,  Eureau  of  Engineering, 
Public  Utilities  Commission,  to  proceed  to  East  Pittsburgh,  Pa. 
to  study  and  determine  solutions  to  various  Hetch  Hetchy  power 
system  problems  by  use  of  an  A.  C.  Network  Calculator;  and 

BE  IT  FURTHER  RESOLVED*  That  necessary  traveling  expenses 
are  deemed  to  be  contracted  in  the  performance  of  routine 
duties,  payable  from  such  funds  as  are  legally  available. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Crmeron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  16,733- 

WHEREAS    the  following  employees  have  retired  from  the 
service  of  tfi.e  City  and  County  of  San  Francisco  having  served 
in  the  departments  of  the  Commission  for  a  period  of  twenty- 
five  years  and  more;  and 


'/HEREAS  the  Public  Utilities  Commission  recognizes  the 
valuable  service  these  employees  have  rendered  the  people  of 
San  Francisco,  while  so  employed  in  their  respective  depart- 
ments : 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission,  on  behalf  of  the  people  of  the  City  and  County  of 
San  Francisco,  in  recognition  of  their  long  and  faithful 
service,  by  this  resolution  expresses  to  these  employees, 
its  best  wishes  for  a  long  and  happy  life  and  the  assurance 
of  its  appreciation  of  work  well  performed;  and 

BE  IT  FURTHER  RESOLVED^  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  resolution  for  presenta- 
tion to  each  of  the  following  employees: 

Department : 

Municipal  Railway  (Market  Street  Railway) 
Employee:  Service 

John  Birman  36  years 

Thorwald  Knudsen  32  years 

John  Mahoney  39  years 

Thomas  Daniel  Vouchilas  38  years 

Water  Department  (Spring  Valley  Water  Cov) 

Henry  J.  Black  32  years 

Eugene  A.  Daley  26  years 

Alice  Garrett  50  years 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16, 73*+— 

» 

RESOLVED    That  this  Commission  authorizes  call  for  public 
bids  for  the  work  of  SFWD  Contract  No.  730-Electrical  Altera- 
tions-Water Department  Building,  U25  Mason  Street. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 


Absent:  None 


-10,327- 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,735— 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Space  or  Use  Permits 
as  follows: 

To:  Jesse  Selby-Eff ective  Date-October  16,  1956 

Occupancy  of  portion  ofRoom  108,  100  sq.  ft,;  portion  of  Room 
142,  60  sq.  ft.;  portion  of  Room  23,  60  sq.  ft.;  Room  2k, 
30  sq,  ft. 

Rental:  $8.40  per  month  for  Room  24  and  in  addition  thereto, 
15$  percent  of  the  gross  revenues  (excluding  tips)  derived  from 
the  operation  of  shoe  shine  stands. 

Revoking    permits  previously  auhorized  under  Resolutions  Nos. 
15553  and  15790,  effective  as  of  October  15,  1956. 

Vote:  Ayes-Commissioners  Martin, Del  Carlo, Baron,  Rousseau 
Noes-Commissioner  Cameron 
Absent:  None 

On  motion  of  Commissioner  Del  Cprlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,736— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Requests  for  Funds,  as  follows: 

Airport  Requests  for  Funds: 

In  amount  $  3516.00,  Appropriation  No.  267-910-056 
1,000.00,  Appropriation  No.  867-910-057 
1,000.00,  Appropriation  No.  857-911-056 
IjOOO.OO, -Appropriation  No.  857-911-057 
2,000.00,  Appropriation  No.  857-912-056 
2,000.00,  Appropriation  No.  857-912-057 

transferring  from  unencumbered  construction  appropriations  to 

Office  and  Field  Engineering  appropriations-Federal  Airport 

Projects. 

Municipal  Railway  Request  for  Funds,  in  amount  ^5,000.00, 
Appropriation  No.  6.735.266.000  -  Claims  and  Litigation  Ex- 
penses, 

Vote:  Ayes- Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,737— 

RESOLVED'  That  Resolution  No.  15,465,  adopted  June  6, 
1954,  in  part,  approving  amount  of  fire  insurance  to  amount 
$10,050.00,  for  Airborne  Flower  and  Freight  Traffic-Air 
Freight  Operation,  be  and  the  same  is  amended,  increasing 
amount  of  fire  insurance  to  $20,100.00, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  16,738— 

RESOLVED'  That  this  Commission  approves  entering  into 
supplemental  agreement,  under  that  certain  San  Francisco  Inter- 
national Airport  Lease  for  Beauty  Salon,  lessee,  J.  Maurice 
Berube,  amending  Section  28  of  said  lease,  Liability  and 
Property  Damage  Insurance,  to  provide  for  deletion  of  products 
insurance  and  substituting  under  said  Section  28,  provision 
for  malpractice  insurance,  in  aanount  set  forth  in  said  Section 
28. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,    lb, 739— 

RESOLVED'  That  this  Commission  approves  the  following 
Contract  Payments: 

Contract  Payment  in  amount  +>103, 313.85,  in  favor  of  Peter 
Kiewi^  Sons  Co,,  under  SFWD  Contract  No.  734-Construction  of 
the  Hillsborough  Tunnel, 

Contract  Payment  in  amount  $59,976.00,  in  favor  of  Piombo  Con- 
struction Co., under  SFWD  Contract  No.  742-Excavation  and  Em- 
bankment, South  Basin,  Sunset  Reservoir. 

Contract  Payment  in  amount  £10,152.90,  in  favor  of  Malott  and 
Peterson-Crundy, under  SFt/D  Contract  No..  767-Roofing  425  Mason 
Street  Building. 

Contract  Payment  in  amount         238.90, in  favor  of  Payne  Con- 
struction Co.,  under  MR  Contract  No. 44l, Constructing  Track 
Curves  and  Special  V/ork  at  Hyde  and  Washington  and  Hyde  and 
Jackson  Streets, 

Contract  Payment  in  amount  $4, 023.50, in  favor  of  T,M,Towill, Inc., 
for  Aerial  Photography-Hetch  Hetchy  Power  Plants, 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None  _10  329- 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  i6,740~ 

RESOLVED'  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

REARRANGEMENT  OF  TROLLEY  COaCH  OVERHEAD  FOR  NO,  5 
LINE-FULTON,  MC  ALLISTER,  HYDE  AND  LARK IN  STREETS 
JNICIPAL  RAILWAY  CONTRACT  NO.  453 


a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities  of 
work  to  be  performed  as  set  forth  in  the  related  specifications 
for  the  Public  Utilities  Commission  of  the  City  and  County  of 
San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Abbett  Electric  Corporation 

they  being  the  lowest  regular  and  responsible  bidders  for  the 
work  aforesaid  at  ^8, 475. 00,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated, 

BE  IT  FURTHER  RESOLVED*  That  the  Commission  recommends 
end  hereby  requests  the  Controllers  approval  of  the  documents 
necessary  to  provide  funds  for  the  certification  of  the  above 
contract;  and  all  other  bids  for  the  above-described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  l6,74l~ 

RESOLVED'  That  in  accordance  with  Resolution  No.  16,527, 
adopted  July  16,  1956,  this  Commission  approves  payment  of 
claims  made  by  the  Municipal  Railway,  month  of  September, 1956, 
per  the  following  Revolving  Fund  Vouchers; 

Vouchor  No.  1641  $2,470.30 

1642  2,083.17 

1643  1,244.29 

1644  1,482.78 

1645  2,067.76 

1646  1,480.72 

1647  1,844,77 

$  12,678.79 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Rousseau 
Absent :  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,7^2— 

RESOLVED'  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

Additional  Extension  OfAircraft  Parking  Aprons 
and  Related  Work  At  San  Francisco  International 
Airport-SFlA  Contract  No.  197 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

0.  C.  Jones  and  Sons, 
Berkeley,  California 

they  being  the  lowest  regular  and  responsible  bidders  for  the 
work  aforesaid  at  <£l63,  165.00,    said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated0 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract; and  all  other  bids  for  the  above-described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,7^3— 

RESOLVED'  That  that  certain  San  Francisco  International 
Airport  Space  or  Use  Permit,  issued  in  favor  of  R.  E,  Helsey, 
under  authority  of  Resolution  No.  16,^59,  adopted  June  IS,  1356, 
covering  occupancy  of  small  wooden  building,  in  area  10xl6f, 
at  a  monthly  rental  of  4,10*67,  be  and  the  same  is  hereby  re- 
voked, effective  September  21,  1956. 


Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,7^— 

WHEREAS,  on  March  31,  13*11,  by  Resolution  No.  4296,  the 
Public  Utilities  Commission  did  enter  into  an  agreement  with  the 
American  Express  Company  of  the  City  of  New  York,  N.  Y.,  for 
the  collection  of  water  bills  for  the  San  Francisco  Water 
Department  by  the  said  Express  Company,  and 

WHEREAS*  such  resolution  contained  the  following  para- 
graphs : 

"That  Express  Company  shall  have  the  exclusive  rights  to 
this  service  during  the  life  of  this  agreement,  provided 
that  this  shall  not  be  construed  to  militate  against  the 
collection  of  bills  by  the  various  San  Francisco  Banks 
under  arrangements  similar  to  those  now  existing. 

"That  this  agreement  shall  remain  in  full  force  and  effect 
until  terminated  by  90  days1  written  notice  to  the  other, 
by  either  party  hereto*" 

THEREFORE,  BS  IT  RESOLVED*  That  the  Manager  of  Utilities 
is  hereby  instructed  to  notify  the  said  Express  Company  im- 
mediately that  the  Commission  hereby  terminates  this  agreement 
at  the  expiration  of  90  days  after  October  S,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  i6,7*+5~ 

RESOLVED,  That  on  the  recommendation  of  the  General 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water  Depart- 
ment, this  Commission  approves  the  terms  and  conditions  and 
authorizes  issuance  of  Revocable  Permit  covering  use  and 
occupancy  of  property,  as  follows: 

To:  City  of  Mi  librae 

Permit  for  a  10  foot  width  pedestrian  path  across  the 
forrmer  Municipal  Railway  right  of  way,  adjacent  to  Garcia  Road, 
Millbrae;  no  fee. 

Vote:  Ayes- Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Passing:  Commissioner  Cameron 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  iGj^  — 

RESOLVED'  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for  the 

San  Andreas  Creek  Alum  Treatment  Project  in 
San  Mateo  County-SFWD  Specification  No.  779 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities  of 
work  to  be  performed  and  as  set  forth  in  the  related  specifica- 
tions for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 


C.  J.  Collins  Co. 


they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  $20,301.00,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above 
contract;  and  all  other  bids  for  the  above  described  work 
are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Rousseau 
Absent:  None 

Remarks : 

Because  of  illness,  Geo.  W.  Pracy,  Manager  and  Chief 
Engineer  of  the  Water  Department  was  unable  to  present  his 
reDort  on  the  Department's  activities. 

Commissioners  Baron  and  Rousseau,  during  the  week,  will 
interview  consultants  under  Management  Consultant  for  study 
of  the  Water  Department. 

Commissioners  Baron  and  Del  Carlo  appointed  as  a  com- 
mittee to  investigate  water  rates  charged  consumers  in  the 
Peninsula  Area. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,069th  REGULAR  MEETING-  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HaLL  -  OCTOBER  15, 
1956,  COMMENCING  AT  2:00  P.  M. 

Call  to  Order 

Present:    Commissioners  Joseph  Martin,  Jr.,  Daniel  F.  Del  Carlo, 
Edw.  B.  Baron,  Donald  K  Cameron,  Oliver  M.  Rousseau 

Absent :  None 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Rousseau 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  minutes  of  the  1,068th  regular  meeting  of  the 
Commission  held  October  g,  1956  were  approved. 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16^7^7 — 

RESOLVED*  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Modification  of  Contract  in  credit  amount  of 
$19,852.76,  being  the  difference  between  certified  estimated 
contract  and  actual  performance;  approves  Certificate  of 
Acceptance  and  Authorization  for  Final  Payment,  in  amount 
p 14, 759.93,  in  favor  of  Fay  Improvement  Co.,  under  SFIA 
Contract  No.  194- Extension  of  Aircraft  Parking  Apron  and  Re- 
lated work  at  Sen  Francisco  International  Airport. 

Vote:  Ayes-Comrnissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,748  — 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the  Municipal 
Railway,  as  follows: 


Claimant : 

Non-litigated  settlements: 

SO  Mae  Sullivan 

TC  Katharine  Scholtes 

MC  Rabbi  Morris  Goldstein 

MC  Odie  Lee  Sims 

Litigated  settlements 
TO  Sally  Victoria 
SC  Tommie  L.  Walker  and 
Odessa  M.  walker 
TC  Victor  a,  Pagone 
TC  Victor  a.  Pagone 
TC  Denny  Kamalehto 

Judgment : 

TC  Will  Robinson 


Appropriation  No.  6.735.304.000 


Date  of  Accident 

August  2,  1956 
July  23,  1956 
April  4,  1956 
April  18,  1956 


February  1,  1952 

April  11,  1954 
July  27,  1954 
July  27,  1954 
July  27,  195^ 


November  13,  1954 


Settlement 

$  750.00 
950.00 
3,500.00 
540.00 


4,000.00 

975*00 
750.00 
650.00 
700.00 


2,567,06 
15,322.0b 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,749- 

RESOLVED*  That  this  Commission  authorizes  call  for 
public  bids  for  the  following  contracts: 

SFWD  Contract  No.  782-Laying  of  8-Inch  Mains  in  El  Dorado 
Street,  east  of  Michigan  Street. 

SFWD  Contract  No.  780-Laying  20"  and  24"  Mains  in  Corbet t 
Avenue  and  Portola  Drive. 

BLHiP  Contract  No.  148-Modernization  of  Lighting  System  on 
Chestnut  Street,  V?n  Ness  to  Lyon  Street. 

Mun.Ry.  Contract  No.  451-Relocation  of  Trolley  Coach  Overhead 
Loop  at  Ernbacadero. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted:    (NOTE:  Com- 
missioner Joseph  Martin,    Jr.,  abstaining  from  voting  in  the 
item  of  Farnsworth  &  Ruggles) 

— RESOLUTION  NO,  16,750— 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  Department  Managers  and  the  City  Attorney,  this 
Commission  approves  the  write-off  of  uncollectible  accounts 
receivable,  which  are  more  than  90  days  past  due  and  the  ad- 
justment of  accounts  receivable,  per  the  following: 

Municipal  Railway-List  dated  October  9,  1956  $846. 83 

Water  Department-List  dated  October    3,  1956  641.85 

Airport  Department-List  dated  September  21,  1956  36,38 

BE  IT  FURTHER  RESOLVED*  That  the  Commission  approves 
the  following  compromise  settlements  for  damages  which  the 
Municipal  Railway  has  against  the  following: 

Amount  Compromise 
Debtor :  Billed  Settlement 

San  Francisco  Center  for  the  Blind  $  57.78  4>  49. 38 

Seven  Up  Bottling  Co.  22.00  17.80 

Scatena  York  Co.  28.30  25,15 

Fiansworth  &  Ruggles  167.97  148.02 

0,  A.  Harker  72.48  60.93 

Fioneer  Flag  and  Decorating  Co.  1,070.63  500 > 00 

$1,419.16  $801.28 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  approves 
in  amount  ^892.16,  collections  in  full  payment  for  damages 
vrhich  the  Municipal  Railway  has  against  miscellaneous  debtors, 
per  list  dated  October  3,  1956. 

Vote:  Ayes-Commissioners  Martin  (see  above)  Del  Carlo,  Baron, 
Cameron,  Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baxon,  the  following  resolution  was  adopted: 

** RESOLUTION  MO.  16,751** 

RESOLVED*  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications 
approves  Modification  of  Contract  in  amount  4^476.13,  being  the 
additional  difference  between  certified  estimated  contract  and 
actual  performance;  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment,  in  amount  ^10,844.38,  in  favor 
of  Associated  Pipeline,  Inc.,  under  SFIvD  Contract  No.  765-Re- 
Iccation  of  48"  Steel  Main  in  Boylston  Street,,  between  Gaven 
and  Sweeney  Streets. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 

Rousseau,  the  following  resolution  was  adopted; 

—RESOLUTION  NO.  16,752— 

RESOLVED    That  this  Commission  approves  the  following 
Traveling  Expanse  Vouchers,  in  connection  with  attendance  at 
the  Annual  Meeting  of  the  American  Transit  Association,  St# 
Louis,  Mo.,  September  15-22,  1956: 

Chas.  D,  Miller  in  amount  <4>351%60 

Vernon       Anderson  331  »60 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Saron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,753— 

RESOLVED*  That  this  Commission  approves  the  following 
Contract  Payments: 

Contract  Payment  in  amount  ^4,085«SS,  in  favor  of  Mahoney 
Electric  Co.,  under  HHWS  Contract  No.  287-Installation  of 
Switch  Towers  and  Metering  Facilities  at  Oakdale  Substation, 

Contract  Payment  in  amount  $125*00,  in  favor  of  a.  Kempkey 
for  Consultant  Engineering  Services  for  Consultant  Engineering 
Services  for  Hetch  Hetchy  Power  Plants. 

Contract  Payment  in  amount  <>125»00,  in  favor  of  Walter  L. 
Ruber  for  Consultant  Engineering  Services  for  Hetch  Hetchy 
Power  Plants, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,75^— 

RESOLVED'  That  on  the  recommendation  of  the  General  Mana- 
ger and  Chief  Engineer  of  the  San  Francisco  Water  Department, 
this  Commission  approves  the  terms  and  conditions  and  authori- 
zes the  issuance  of  Revocable  Permit  covering  use  and  occupancy 
of  property,  as  follows: 

To:  City  of  Los  Altos  -  Permit  for  trunk  sewer  crossings  of  the 
Eay  Division  Pipe  Line  No.  3  right  of  way  at  Mercedes  Avenue 
and  El  Camino  Real,  respectively-no  fee 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 

Cameron,  the  following  resolution  was  adopted: 


—RESOLUTION  IIP.  16,755— 

RESOLVED'  That  this  Commission  directs-  the  Superintendent 
of  Airport  Operations  to  appear,  and  approves  expenses  of  City- 
Attorney,  before  the  United  States  of  America-Civil  Aeronautics 
Board,  in  Washington,  D.  C,  commencing  on  or  about  October 
23,  1956*  to  represent  the  City  and  County  of  San  Francisco,  in 
Docket  CaB  No.  2396,  et  al..  Great  Lakes-Southeast  Service 
Case,  necessary  expenses  being  contracted  in  the  performance 
of  routine  duties. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,756— 

resolved'  That  the  following  San  Francisco  International 
Airport  Space  or  Use  Permits,  covering  operation  of  vending 
machines,  Former  Domestic  Terminal  Building,  be  and  the  same 
are  revoked,  effective  as  of  October  g,  1956* 

Authorized  under 
Permittee  Resolution  No. 


Automatic  Merchandising  16,503 

Bay  Cities  Automat  16,503 

Coca  Cola  Bottling  Co.  of  San 

Mateo  16,459 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent :  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  HO.  16,757— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  necessary  legislation,  for 
submission  to  the  Board  of  Supervisors,  authorizing  sale  at 
public  auction,  at  a  minimum  price  of  $2,500*00,  per  acre, 
that  certain  parcel  of  land  under  the  jurisdiction  of  the 
Water  Department,  in  area  8f9353  acres,  fronting  on  Stanley 
Drive,  east  of  Lake  Merced  Eoulevard,  San  Francisco,  Calif- 
ornia Water  Department  Drawing  B-17^3. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 

Cameron,  the  following  resolution  was  adopted: 

"RESOLUTION  N0<  16,758— 

RESOLVED'  That  this  Commission  consents  to  charges  to  be 
made  by  the  Hertz  Corporation,  for  vehicles  delivered  to  its 

customers  at  the  San  Francisco  International  Airport,  in 
accordance  with  the  following  schedule,  effective  October  1, 
1356: 

(a)  A  Minimum  charge  of  $3.00  for  vehicles  turned  in  at  the 
Sky  Ranch,  Livermore;  Buchanan  Field,  Concord;  San  Fran- 
cisco Eay  airport,  San  Rafael;  and  San  iyiateo  County 
Airport,  San  Carlo. 

(b)  a  10%  discount  on  all  rentals  made  to  clergymen. 

BE  IT  FURTHER  RESOLVED,  That  Resolution  No.  16,401,  be 
and  it  is  amended  to  include  the  foregoing. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

Reports : 

Tlie  request  of  S.  H.  Frank  &  Co.  to  purchase  a  small  triangu- 
lar portion  of  the  Water  Department's  Ravenswood-Belmont  right 
01  way,  fronting  the  Company  and  Eay shore  Highway  was  re- 
ferred to  Commission  Cameron  for  study. 

The  City  Attorney  was  advised  to  proceed  to  trial  in  the 
action  of  City  vs  Lowrie  Paving  Co.,  re  quarry  operations  at 
San  Andreas;  it  is  the  contention  of  Lowrie  Paving  Co.  that 
the  Company  is  not  in  breach  of  contract. 

C0  D.  Miller,  Manager  of  the  Municipal  Railway  reported  on 
the  activities  of  the  Municipal  Railway.    Passenger  revenues 
for  the  month  of  September,  1956  were  good;  general  sign-up 
will  take  place  on  December  31,  1956,  and  will  reflect  the 
plan  to  use  buses  on  Ceary  Street  during  the  period  of  recon- 
struction; residents  of  Collins  and  Euclid  have  expressed 
Measure  and  satisfaction  for  the  recently  installed  waiting 
station;  a  stepped-up  program  for  accident  reduction  is  taking 
place,  all  employees  of  the  Railway  being  interviewed.  The 
Police  Department  has  submitted  to  the  Board  of  Supervisors, 
a  measure  restricting  parking  on  Stockton  Street,  between 
O'Farrell  ana  Geary  Streets.    Duct  Line  work  on  Chestnut 
Street  will  be  postponed  until  after  the  Christmas  holidays. 

Mr.  Miller    s^oke  of  his  attendance  at  the  Convention  of  the 
American  Transit  Association,  held  in  St.  Louis.  Approximate- 
ly 1200  delegates  were  in  attendance;  optimism  prevailed  over 
the  gradual  return  of  riders  to  public  transit;  larger  cities 
have  a  fare  of  twenty  cents,  and  in  some  instances,  being 
to  a  degree  subsidized  through  elimination  of  payment  of  taxes. 
An  attempt  is  being  made  to  secure  the  convention  for  San 
Francisco  for  the  year  of  i960. 
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The  American  Transit  Association  endorses  a  "conservative" 
type  of  adverising  on  transportation  vehicles,  the  type 
characteristic  of  San  Francisco,  conservative  and  in  good 
taste*    The  Association  has  provided  for  its  members  a  plan 
of  insurance  and  Mr.  Miller  will  investigate  its  possibilities 
for  the  Municipal  Railway. 


President  Martin  made  reference  to  newspaper  accounts  of 
SASfs  application  for  a  co-terminal  in  San  Francisco;  Mr. 
Turner  stated  that  there  was  no  basic  evidence  as  to  the  appli- 
cation. 

Commissioner  Del  Carlo  stated  that  an  insurance  review  of  the 
Commission's  various  policies  had  been  made  by  the  Griswold 
Company,  and  this  study  made  a  number  of  recommendations.  He 
suggested  that  the  study  be  reviewed  by  the  Commission  and 
President  Joseph  Martin,  Jr.  appointed  Commissioner  Del  Carlo 
as  a  committee  to  undertake  a  study' and 'report  on  the  review 
and  recommendations  made;  he  will  be  assisted  by  President 
Joseph  Martin,  Jr. 

President  Joseph  Martin,  Jr.  appointed  Commissioners  Del 
Carlo  and  Cameron  to  review  the' report  and  recommendations 
contained  in  the  report  of  the  Bureau  of  Light,  Heat  and 
Power* 

Commissioner  Baron  stated  that  he  and  Commissioner  Rousseau 
had  interviewed  seven  parties  in  the  field  of  business  manage- 
ment; all  are  to  submit     in  writing  a  statement  of  policy 
and  a  plan  of  study;  with  the  receipt  of  this  written  state- 
ment, the  Committee  will  make  a  recommendation  to  the  Com- 
mission. 

Commissioner  Cameron  reported  on  a  number  of  properties 
visited;  he  read  a  clipping  from  a  newspaper  in  the  matter  of 
large  contracts  being  awarded  for  airplane  maintenance  at 
the  Oakland  Airport;  this  was  submitted  to  the  Manager  of 
Utilities  for  study. 

John  Erucato  of  the  Water  Department  was  instructed  to  prepare 
a  report  on  the  various  occupancies  of  the  former  Market  Street 
Railway  right  of  way  in  San  Mateo  County. 

Through  President  Joseph  Martin,  Jr.,  the  Commission  reviewed 
the  proposed  lease  in  which  Pan  American  Airlines  is  inter- 
ested; a  number  of  points  were  brought  up  requiring  further 
study  and  clarification,  attorneys  for  City  and  Pan  American 
to  review. 


THEREUPON  THE  MEETING  ADJOURNE, 


1 

1 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,070th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  2B2  -  CITY  HALL  -  OCTOBER  22, 
1956,  COMMENCING  aT  2:00  P.  M. 


Call  to  Order 

Present:   Commissioners  Joweph  Martin, Jr.,  Daniel  F.  Del  Carlo, 
Edw.  B,  Baron,  Donald  A,  Cameron,  Oliver  M. 
Rousseau  (for  part  of  meeting) 

President  Joseph  MMartin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Cameron. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Baron,  the  minutes  of  the  1,069th  regular  meeting  of  the 
Commission  held  October  15,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau  for  this  item 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,759 — 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plains  and  specifi- 
cations; approves  Credit  Modification  of  Contract  in  amount 
$1,074*70;  approves  Certificate  of  Acceptance  and  Authoriza- 
tion for  Final  Payment,  in  amount  32,442.30,  in  favor  of 
Michael  Murphy,  Jr.,  under  SFVD  Contract  No.  763-Laying  6-Inch 
Cast  Iron  Mains  in  Foerster  Street,  between  Los  Palmos  and 
Teres ita  Boulevard. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau  for  this  item. 
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On  motion  of  Commissioner  Ca.meron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  MO.  16,760— 

RESOLVED,  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the  Municipal 
Railway  as  follows: 

Claimant 

Non-litigated  settlements:         Date  of  Accident  Settlement 

MC  ¥.  Anthony  Newhoff  June  21,  1956  $  950.00 

TO  Kathleen  Murray  December  5,  1955  600.00 

Litigated  settlements: 

MC  Rachael  Cafiero  April  25,  1953  7,500.00 

CC  Jean  Weinke  September  7,  1953  1,250.00 

Appropriation  Wo.  6.735.S04.000  310,300.^0"" 


BE  IT  FURTHER  RESOLVED,  That  portions  of  the  following 
resolutions  be  and  the  same  are  hereby  rescinded: 

Resolution  N„.  Claimant  Amount 

15,555                 Howard  Crow-minor  $  -400.00 

15,637                  Bertha  a.  Wilson  -400.00 

16,111                  Shirley  Jane  Becken-minor  -500.00 

16,127                  Inez  Davis  -5,000.00 

16,185                 Ora  Mae  Scott  -350.00 

Appropriation  Mo.  5.735.804.000  ^-6,650.00 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau  for  this  item. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  I6,76l~ 

RESOLVED'  That  this  Commission  accepts  the  services 
rendered  as  being  satisfactorily  performed  in  accordance  with 
terms  of  contract  and  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment,  in  amount  $25,000.00,  in  favor 
of  the  United  States  Department  of  Commerce-Coast  and  Geodetic 
Survey,  for  Geodetic  Control  Surveys-Hetch  Hetchy  Power  Plants. 

Vote:  Ayes  -  Commissioners  Martin, Del  Carlo, Baron,  Cameron 
Absent:  Commissioner  Rousseau  for  this  item. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,762— 

RESOLVED'  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  necessary  legislation  for  sub- 
mission to  the  Eoard  of  Supervisor s,  authorizing  sale  at 
public  auction,  minimum  amount  of  32,500.00,  that  certain 
property  under  the  jurisdiction  of  the  Municipal  Railway,  in 
area  10,6"x23!,  241.5  sq.  ft.,  located  on  west  side  of  Hyde 
Street,  south  of  Beach  Street. 

Vote:  Ayes-Cornmissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau  for  this  item. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,762— 

RESOLVED'  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  adopt  a  resolution,  authorizing  members  of 
the  Commission  and  staff,  as  designated  by  the  Manager  of 
Utilities,  total  not  to  exceed  ten  (10),  to  attend  the  Jet 
Age  Conference,  sponsored  by  the  San  Francisco  Squadron  of  the 
Air  Force  Association,  to  be  held  Tuesday,  October  30,  1956/ 
in  San  Francisco,  California. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau  for  this  item. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.    l6#763 — 

RESOLVED'  That  this  Commission  hereby  authorizes  the 
Manager  of  Utilities,  for  and  on  behalf  of  the  City  and 
County  of  San  Francisco,  Public  Utilities  Commission  to  exe- 
cute that  certain  State  of  California,  Department  of  Public 
Works,  Division  of  Highways  Utilities  Agreement  No.  300.41, 
under  the  provisions  of  which,  the  San  Francisco  Water  Depart- 
ment, at  an  estimated  cost  to  State,  in  amount  $3,400.00,  re- 
locates hydrants,  mains,  meters,  valve  boxes,  to  accommodate 
State's  Embarcadero  Freeway  construction  between  Harrison 
Street  and  Vallejo  Street. 


vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau  for  this  item. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,764— 

RESOLVED'  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for  the 

Reconditioning  Bay  Division  Pipeline  Wo.  1, 
Willow  Road  to  Woodside  Road,  San  Mateo 
County,  SFWD  Specification  No,  776 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related  speci- 
fications for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,    be  and  the  same  is  hereby  awarded 
to 

Pipe  Linings,  Inc. 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  ^136, 435*00,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED*  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above 
contract;  and  all  other  bids  for  the  above  described  work 
are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau  for  this  item. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,765 — 

RESOLVED,  That  this  Commission  approves  the  terms  and  con- 
ditions and  authorizes  execution  of  Water  Department  Agricul- 
tural leases,  as  follows: 

To:  Melvin  Duarte-Covering  135  acres,  more  or  less,  Tract  "3" 

within  a  portion  of  the  Sunol  portion  of  the  Rancho  SI  Valle 
de  San  Jose,  for  period  of  cr3  year,    commencing  November  1, 
"'.9 56 -Rental,  City  to  receive  one  quarter  share  of  all  crops 
riased,  plus  an  additional  grazing  fee  of  >742.50  per  year, af- 
ter crops  are  removed-SFWD  Drawing  X-1632. 

To:  Herman  F.  Koopman-Covering  60  acres,  between  Sunol  and 

Pleasanton,  along  Laguna  Creek,  for  period  of  one  year,, 
commencing  November  1,  1956-rental~$360.00  per  year-SFWD 
Drawing  No.  D-1263. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau  for  this  item. 
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On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,766— 

RESOLVED'  That  Resolution  No.  16,755/  adopted  October 
15/  1956,  in  the  matter  of  appearance  of  the  Superintendent 
of  airport  Operations  and  the  City  Attorney,  in  Washington, 
D.  C,  before  the  Civil  aeronautics  Board,  re  Docket  No.  2396- 
Great  Lakes-Southeast  Service  Case,  be  and  the  same  is  amended 
to  provide  for  appearance  and  to  testify  before  said  Civil 
Aeronautics  Board  in  the  St.  Louis-Southeast  Case,  Docket 
No.  7735/  on  or  about  October  23,  1956,  which  is  a  companion 
case  to  said  Docket  No.  2396. 

Vote:  Ayes-Commissioners  Martin,  Del  Crrlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau  for  this  item. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.    16,767 — 

RESOLVED/  That  this  Commission  consents  and  approves 
the  assignment  of  SFIa  Contract  No.  199-Sealing  Porcelain 
Panels  on  Airport  Buildings  at  the  San  Francisco  International 
Airport,  by  Schoenfeld  Marble  Co,,  to  William  A.  Rainey  and 
Son,  provided,  assignor  and  its  surety  remain  liable  under 
all  the  terms,  covenants  and  conditions  of  said  contract. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau  for  this  item. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,768-- 

RESOLVED,  That  this  Commission  approves  all 
non-civil  service  and  temporary  appointments  and  removals 
made  by  the  Manager  of  Utilities  for  the  month  of  September, 
1956;  and 

BE  IT  FURTHER  RESOLVED'  That  a  report  of  said  appoint- 
ments and  removals  be  transmitted  to  the  Civil  Service  Com- 
mission and  to  the  Controller. 


Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau  for  this  item. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,769— 

WHEREaS'  by  the  terras  of  San  Francisco  International 
Airport  Contract  No.  196-Gate  Room  Railings,  Arthur  Bros., 
contractors,  were^to  complete  all  work  under  the  contract  on 
September  12,  1356;  and 

WHEREAS'  the  Contractor  placed  orders  for  the  aluminum 
pipe  and  fittings  immediately  upon  certification  of  the  con- 
tract, and  upon  previous  inquiry  had  been  promised  delivery  of 
the  required  material  by  the  vendor  to  allow  sufficient  time 
to  perform  the  necessary  shop  fabrication  and  field  in- 
stallation within  the  contract  period;  and 

WHEREAS':  the  Contractor  experienced  a  delay  of  38 
calendar  days  in  delivery  of  the  required  pipe  flanges; 

THEREFORE,  BE  IT  RESOLVLD'  That  the  time  allowed  for 
completion  of  San  Francisco  International  Airport  Contract 
Ho,  136,  be  and  the  same  is  hereby  extended  29  calendar  days 
to  October  11,  1356,  the  actual  date  of  completion  and  that 
liquidated  damages  be  waived  for  the  period  of  such  exten- 
sion; and 

BE  IT  FURTHER  RESOLVED*  That  the  work  of  said  Sen 
Francisco  International  Airport  Contract  No.  196  is  accepted 
as  being  satisfactory  as  completed  in  accordance  with  plans 
and  specifications,  and  that  Certification  of  Acceptance 
and  Authorization  of  Final  Payment  is  approved  in  the  amount 
of  p3, 700.00,  in  favor  of  Arthur  Bros. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Earon,  Cameron 
Absent:  Commissioner  Rousseau  for  this  item. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted; 


— RESOLUTION  NO.  16, 770— 

RESOLVED*  That  this  Commission  approves  the  terms  and 
conditions  and  hereby  authorizes  issuance  of  San  Francisco 
.vater  Department  Revocable  Permit,  to  the  Pacific  Gas  and 
Electric  Co.,  for  a  pole  line  adjacent  to  the  Hetch  Hetchy 
Alameda  Creek  Crossing  Siphon  for  the  purpose  of  serving 
oower  to  General  Electric  Pump  Station;fee  of  ^50,00. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau  for  this  item. 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Cameron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,771— 

RSSOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  specifi- 
cations; approves  Modification  of  Contract  in  credit  amount 
of  £3,081.98;  approves  Certificate  of  Acceptance  and  Authori- 
zation for  Final  Payment  in  amount  $9/ 865 .12,  in  favor  of  F, 
B.  Mc  Near,  under  HH./S  Contract  No.  2§6-Gaging  Station  Below 
Cherry  Valley  Dam. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cemeron 
Absent:  Commissioner  Rousseau  for  this  item. 

On  motion  of  Commissioner  Cameron,  seconded  by  Commissioner 
Del  Carlo,    the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,772— 

RESOLVED,  That  this  Commission  accepts  the  services 
rendered  as  being  satisfactorily  completed  in  accordance 
with  terms  of  contract;  approves  Credit  Modification  of  Con- 
tract in  amount  ^937.50;  approves  Certificate  of  Acceptance 
and  Authorization  for  Final  Payment  in  amount  $1*00,  under 
contract  entered  into  with  I.  C.  Steele,  for  Services  as 
Consulting  Engineer,  Cherry  Valley  Dam  Project, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron 
Absent:  Commissioner  Rousseau  for  this  item. 


Reports :    The  Commission  on  recommendation  of  the  Manager  of 

Utilities  ap?oroved  the  selling  of  the  Clarendon 
Heights  tank,  located  on  rhe  north  side  of  Twin  Peaks 
Boulevard,  opposite  Graystone  Terrace. 

The  Commission  approved  the  policy  of  the  collection  of 
water  bills  by  outside  agencies  (presently  done  by  banks), 
subject  to  the  detail  of  proper  selection  of  agencies. 

Commissioner  Del  Carlo  reported  on  insurance  requirements 
of  the  Commission;  a  meeting  with  staff  and  representatives 
of  the  (rriswold  Company  of  California  was  held  during  the 
oast  week,  during  which,  the  report  and  recommendations  of  the 
u-riswold  Company  were  reviewed;  further  studies  as  to  typesof 
insurance  and  costs  will  be  made  and  submitted  to  the  Com- 
mission. 

Mr.  Butler,  Manager  of  the  San  Francisco  International  Air- 
port reported  on  Airport  activities;  he  reviewed  his  attend- 
ance at  the  Airport  Operators  Council;  discussions  of  the 
Council  were  centered  about  comming  jet  operations  and  the 
adaptation    of  airports  to  this  operation.    Reports  by  the 
Civil  Aeronautics  Board  indicate  traffic  volumes  of  planes 
occupying  runways  of  not  more  than  15  seconds;  this  stepped 
up  type  of  operation  does  not  particuarly  present  any 
operational  problems  at  the  San  Francisco  International  Air- 
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port;  a  change  in  the  pattern  of  warm-up  pads  at  the  San 
Francisco  International  Airport  will  be  a  decisive  factor 
in  speeding  up  operation  of  runways*    Length  of  runways  for 
jet  operation  are  still  under  study  by  the  Civil  aeronautics 
Board*    Noise  of  jets  is  still  a  problem  as  evidenced  by 
tests  at  the  San  Francisco  International  Airport  by  a  Navy 
Plane,  but  not  impossible  of  solution. 

The  Fixed  Base  Operator  at  the  San  Francisco  International 
airport  has  indicated  an  interest  in  securing  ,  if  possible 
as  much  as  twenty  acres  on  which  to  construct  a  large  hangar. 

The  San  Francisco  Planning  Commission  has  completed  a  report 
on  heliports  in  San  Francisco  and  the  immediate  bay  area;  press 
clippings  indicate  an  interest  by  the  various  communities  of 
the  Bay  Area,    San  Francisco  Chambers  of  Commerce  and  the  Bay 
Area  Aviation  Council  are  lending  aid  in  the  study  of  this 
type  of  transportation;  but  to  effectuate  helicopter  service 
in  the  area,  much  work  must  be  done  at  the  Washington,  D.  C, 
level. 

President  Joseph  Martin  brought  up  the  matter  of  a  more 
speedy  handling    of  baggage,  stating  that  much  is  not  ac- 
complished if  air  time  transportation  is  shortened,  and  off- 
set by  long  waiting  for  reclaiming  baggage;  Airport  Manage- 
ment was  instructed  to  study  this  problem,  difficult  as  it 
seem  to  be. 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


RESOLVED'  That  this  Commission  approves  necessary  con- 
ferences to  be  incurred  by  the  San  Francisco  International 
Airport,  inconnection  with  meeting  to  be  held  at  said  San 
Francisco  International  Airport,  October  23,  1956,  re  pro- 
posed revision  of  rates  and  charges. 

Vote:  ^yes-Commissioners  Martin,  Del  Carlo,  Baron,  Cameron, 
Rousseau 
Absent:  None 

THEREUPON  THE  MEETING  ADJOURNED* 


-O-G-O-O-C-0-0-0-0- 


--RESOLUTION  NO.  16,773— 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,071st  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HaLL  ~  OCTOBER  23, 
1956,  COMMENCING  kT  2:00  P.  M. 

-3-0-0-0-0-0-0-0-0-0-0-0-0-0-0 -o-o-o -o-o-o-o-o-o-o-o-o-o-o-o-o- 


Call  to  Order 

Present:   Commissioners  Joseph  Martin,  Jr.,  Daniel  F,  Del  Carlo. 
Edw.  B.  Baron,  Oliver  M.  Rousseau  (see  remarks  re 
Commissioner  Cameron) 

President  Joseph  Martin,    Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Baron 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  minutes  of  the  1,070th  regular  meeting  of  the 
Co  emission  held  October  22,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,77^ — 

RESOLVED/  That  Resolution  No.  16,602,  adopted  August 
6,  1956,  in  the  matter  of  supplemental  agreement  with  J. 
Maurice  Berube,  under  provisions  of  which,  said  J.  Maurice 
Berube  was  permitted  to  use  an  additional  90  sq,  ft,,  Room 
227,  Terminal  Building,  San  Francisco  International  Airport, 

be  and  the  same  is  amended  to  read  occupancy  of  an  area 

consisting  of  SO  sq.  ft,,  in  lieu  of  90  sq,  ft. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,775 — 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the  Municipal 
Railway,  as  follows: 

Claimant 

Non-litigated  settlements         Date  of  .accident  Settlement 

TC  George  Longwish                   August  28,  1956  $  1,497.05 
^mending  Resolution  No.  16,731,  claimant, 
Mary  Seibt,  to  read  p700o00  in  lieu  of 

06OO.OO  100,00 
I ' itigated  settlements : 

CO  Marilyn  Cismoski                  September  16,  1955  4,000.00 

TO  J.  C.  Munday                        July  22,  195^  5,000.00 

TC  Joseph  Hunt                         September  24,  1954  1,600,00 

Appropriation  No.  6.735.304.000  $  12,197.05 

Credit  on  amount  set  up  for  the  fiscal  year 
1954-1955/  for  payment  of  interest  on 

judgments.  $  -3,202.30 

Appropriation  N0.  5.735.^04.000  j  -3,302.30 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,    Baron,  Rousseau 
Absent :  Hone 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  16,776— 

RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  contracts,  as  being  satisfactorily  completed  in  accord- 
ance with  plans  and  specifications;  approves  the  following 
documents  in  connection  therewith,  contractor,  Fred  T.Fairey: 

Credit  Modification  of  Contract  in  amount  .£744.80;  certificate 
of  Acceptance  and  Authorization  for  Final  Payment  in  amount 
£2,423*70,  under  SFVjD  Contract  No.  766-Laying  6"  Mains  in  Pow- 
hattan  and  Peralta  Avenues  and  in  Majave  and  Bradford  Streets. 

Credit  Modification  of  Contract  in  amount  £24l#00;  Certificate 
of  Acceptance  and  Authorization  for  Final  Payment  in  amount 
$1,292.00,  under  SFWD  Contract  No.  770-Laying  g»  Mains  in 
Olympia  vay,  between  Clarendon  and  Dellbrook  Avenues, 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,777— 

WHEREAS'  the  following  employees  have  retired  from  the 
service  of  the  City  and  County  of  San  Francisco  having  served 
in  the  departments  of  the  Commission,  for  a  period  of  twenty- 
five  years  or  more;  and 

WHEREaS*  the  Public  Utilities  Commission  recognizes  the 
valuable  service  these  employees  have  rendered  the  people  of 
San  Francisco,  while  so  employed  in  their  respective  depart- 
ments : 

THEREFORE,  BE  IT  RESOLVED/  That  the  Public  Utilities  Com- 
mission, on  behalf  of  the  people  of  the  City  and  County  of 
San  Francisco,  in  recognition  of  their  long  and  faithful 
service,  by  this  resolution  expresses  to  these  employees,  its 
best  wishes  for  a  long  and  happy  life  and  the  assurance  of  its 
appreciation  of  work  well  performed;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Secretary  be  and  he  is 
hereby  directed  to  prepare  a  copy  of  resolution  for  presenta- 
tion to  each  of  the  following  employees: 

Department : 

Municipal  Railway  (Market  Street  Railway) 

Employee :  Service 

Matthew  Kenny  33  years 

Claus  H.  Koopmann  33  years 

John  Andersen  hi  years 

George  Washington  Dahl  kk  years 

Franii  Nicholas  Kavanaugh  33  years 

Santo  Ne.varra  37  years 

San  Francisco  International  Airport 

Joseph  Zunino  23  years 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


—RESOLUTION  NO,  16,778— 

RESOLVLD*  That  this  Commission  authorizes  call  for  public 
bids  for  the  work  of  SFWD  Contract  No.  696-Sunol  Water  System 
Supply  Line. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  None 


-10,351- 


On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,779-- 

RESOLVED'  That  in  accordance  with  the  recommendations  of 
the  Ma.na.ger  of  Utilities,  the  contract  for  the 

Laying  of  4- Inch,  6-Inch  and  8-Inch  Cast 
Iron  Mains  in  Upper  Market  Street  Area,  San 
Francisco  Water  Department  Specification  No. 778 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities  of 
work  to  be  performed  and  as  set  forth  in  the  related  specifi- 
cations for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

San  Francisco  Water  Department 

they  being  the  lowest  regular  and  responsible  bidder  for 
the  work  aforesaid  at  ^57, 105t00,  said  sum    being  the  total 
price  for  the  lowest  bid  submitted  on  tht  basis  hereinabove 
stated. 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  recommends 
a.nd  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract; and  all  other  bids  for  the  above  described  work  are 
hereby  rtjected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  i^ione 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,780-- 

RESOLVED    That  in  accordance  with  Resolution  No.  16,527, 
adopted  July  io,  1956,  this  Commission  approves  payment  of 
claims  made  by  the  San  Francisco  Hater  Department,  in  amount 
$479.48,  month  of  September,  1956,  per  Revolving  Fund  Voucher 
No.  1726, 

BE  IT  FURTHER  RESOLVED/  That  the  Commission  approves  com- 
promise settlement  for  damages  which  the  Municipal  Railway  has 
against  the  following: 

Debtor:  Chas.  L.  Harney-Municipal  Court  Action  362469/ 

da.tb  of  accident,  December  29,  1952,  cost  of  re- 
pair sKpl,  381  f  42,  approved  settlement-4>550.00 

Vote:  Ayes- Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted; 

— RESOLUTION  NO.  16,781  — 

BE  IT  RESOLVED'  That  two  parcels  of  land  at  the  San  Fran- 
cisco International  Airport,  San  Mateo  County,  California,  con- 
sisting of  Parcel  One,  containing  approximately  46,20  acres 
as  shown  on  Airport  Drawing  No.  CA-il6lb,  dated  April  13,  1956, 
as  revised  and  Parcel  Two,  containing  approximately  3.26  acres 
as  shown  on  Airport  Drawing  No.  CA11632,  dated  September  24, 
1956,  as  revised,  may  be  leased  to  the  highest  responsible 
bidder  therefor  on  the  following  terms  and  conditions: 

Term:       40  years 

Rental:    Parcel  One-not  less  than  $20,125  per  annum 
Parcel  Two-not  less  than  $  6,420  per  annum 
Purpose:  Airline  Operation  Base; 

and  on  such  other  necessary  terms  and  conditions;  and 

BE  IT  FURTHER  RESOLVED'  That  this  Commission  recommends 
to  the  Board  of  Supervisors  of  the  City  and  County  of  San 
Francisco  that  by  ordinance,  it  authorize  and  direct  the 
Director  of  Property  to  arrange  for  the  lease  of  said  parcels 
to  the  highest  responsible  bidder  therefor,  subject  to  con- 
firmation or  rejection  by  this  Commission  and  said  Board* 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  1^,782 — 

RESOLVED*  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  necessary  legislation  for 
submission  to  the  Hoard  of  Supervisors,  authorizing  quitclaim 
deed,  over  Lots  19,  20,  21,  Block  14,  Map  One-Vista  Grande, 
San  Mateo  County  (Daly  City),  subject  to  a  consideration  of 
$100.00  per  lot,  being  portion  of  the  old  College  Hill  Pipe 
Line  right  of  way. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,783— 

RESOLVED'  That  this  Commission  approves  Contract  Payment 
Authorization  in  amount  $6,034.50,  in  favor  of  San  Ra.mon  Farm 
Supply,  under  SFWD  Contract  No.  771,  Harvesting  Walnut  Crop 
on  the  Sunol  Walnut  Orchard,  Season  of  1S56. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.    16,7^^ — 

WHEREAS'  a  contract  for  professional  services  for  the 
purpose  of  making  a  cost  analysis  and  rate  survey  in  connection 
with  the  production  and  sale  of  Hetch  Hetchy  power,  prepared 
by  the  Manager  of  Utilities  under  authorization  of  Resolution 
No.lH0S3,  was  entered  into  on  March  15,  195^,  between  this 
Commission  and  Mr,  Roy  a.  Wehe,  Consulting  Engineer;  and 

WHEREAS '  under  date  of  August  1,  1955,  Mr,  Wehe  submitted 
a  report  entitled  "Hetch  Hetchy  Water  and  Power  Division 
Separation  Study  and  Power  Division  Cost  and  Rate  Analysis  for 
City  and  County  of  San  Francisco",  based  on  the  fiscal  year 
1952-53;  and 

WHEREAS'  plant  capital  investment  as  presently  charged 
in  the  books  of  account  of  the  Hetch  Hetchy  Project  to  the 
Power  Division  is  limited  to  plant  used  exclusively  for 
production  and  transmission  of  electric  power;  and 

WHEREAS    plant  capital  presently  charged  to  the  water 
division  includes  jointly  used  plant  as  well  as  plant  used 
exclusively  for  production  and  transmission  of  water;  and 
* 

WHEREAS    in  order  to  accurately  establish  costs,  it  is 
necessary  to'determine  how  much  of  the  total  plant  investment 
is  properly  chargeable  to  power  and  how  much  to  water,  in- 
cluding an  equitable  allocation  of  jointly  used  plant  between 
the  two  division;  and 

WHEREAS    in  making  such  determination,  Mr,  Wehe  calcu- 
lated the  allocation  of  jointly  used  plant  between  the  Power 
and  Water  Divisions  by  means  of  the  so-called  River  Basin  or 
net  benefits  method  of  allocation,  and  determined  by  means 
of  such  calculation  that  SQf  of  Hetch  Hetchy  Project  joint 
capital  should  be  allocated  to  Power  and  20$  to  Water;  and 

WHEREAS'  Mr.  Wehe  made  similar  determination  of  annual 
operating  expense  chargeable  to  each  division  by  allocating 
SOfo  of  joint  operating  expense  to  Power  and  20%  to  Water, 
in  accordance  with  the  same  method  as  employed  in  the  alloca- 
tion of  joint  capital* 

NOW,  THEREFORE,  BE  IT  RESOLVED*  That  this  Commission 
approves  the  method  of  allocation  of  joint  capital  invest- 
ment and  annual  operating  expense  as  set  forth  in  the  Wehe 
report  of  August  1,  1955  and  hereby  directs  that  this  method 
be  adopted  as  accounting  procedure  for  the  Hetch  Hetchy 
Project  in  the  dtermination  of  plant  capital  and  annual  opera- 
ting expense  for  the  Power  and  Water  Divisions;  and 

BE  IT  FURTHER  RESOLVED'  That  beginning  July  1,  1956  and 
continuing  thereafter  such  time  as  a  reappraisal  of  property 
value  and  probable  useful  life  shall  be  made,  pursuant  to 
Section  128  of  the  Charter,  capital  and  annual  expense  shall 
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be  recorded  in  the  books  of  account  for  the  Power  and  Water 
Division,  based  on  all  allocation  of  joint  plant  capital  and 
joint  operating  expense  in  the  propertion  of  80>  to  Power  and 
20%  to  Water;  and 

BE  IT  FURTHER  RESOLVED/  That  following  each  reappraisal 
of  property  value  and  probable  useful  life,  determination  of 
capital  and  annual  expense  for  each  division  shall  be  based 
on  the  results  of  such  reappraisal  in  accordance  with  the 
■procedure  herein  approved  and  adopted. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  None 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION.  NO.  16,785— 

4 

RESOLVED    That  that  certain  San  Francisco  International 
Airport  Space 'or  Use  Permit,  issued  under  authority  of  Reso- 
lution N  .  14,771,  adopted  October  U,  19o4,  in  favor  of 
Columbia-Geneva  Steel  Co.,  covering  occupancy  of  portion  of 
Hangar  N-l,  be  and  the  same  is  hereby  revoked,  effective  as 
of  June  30,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  None 


On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,786— 


RESOLVED*  That  this  Commission  approves  Contract  Pay- 
ment Authorization,  in  amount  32,691*50,  in  favor  of  R.  M. 
Towill,  Inc.,  for  Aerial  Photography,  Ketch  Hetchy  Power 
Plants. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent :  None 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16787— 

RESOLVED*  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

Installation  of  Power  Equipment  and  Auxiliaries 
At  Washington  and  Mason  Cable  Carhouse-Municipal 
Railway  Contract  No.  1&J> 

a  public  work  to  be  performed  on  the  basis  of  a  lump  sum 
price  submitted  and  regularly  on  file  for  the  work  to  be  per- 
formed as  set  forth  in  the  related  specifications  for  the 
Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco,  be  and  the  same  is  hereby  awarded  to 

Beacon  Construction  Co, 
San  Francisco 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  ^170, 902*00,  said  sum  being  the  total  for 
the  lowest  bid  submitted  on  the  basis  hereinabove  stated* 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above 
contract;  and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  None 

Remarks : 

Commissioner  Donald  A«  Cameron  submitted  to  Honorable 
George  Christopher,  Mayor,  his  resignation  from  the  Com- 
mission effective  forthwith;  President  Joseph  Martin,  Jr,, 
stated  that  he  regretted  the  resignation,  as  Commissioner 
Cameron  had  been  of  great  help  and  most  cooperative  in  the 
various  tasks  assigned, 

0=0=0=0=0=0=0=0=0=0 

The  Manager  cf  Utilities  has  been  in  receipt  of  offers  from 
various  transit  companies  to  sell  or  lease  to  the  City  of 
San  Francisco  surplus  PCC  street  cars;  the  Commission  directed 
that  the  matter  be  further  studied. 

The  Commission  directed  that  the  matter  of  sale  of  the  Calif- 
ornia-Hyde Cable  Car  Barn  be  submitted  to  the  Commission  at 
its  regular  meeting  of  November  5>  1956, 

In  the  matter  of  request  by  the  Chief  Administrative  Officer, 
re  conveyance  to  the  Department  of  Public  Works,  all  or  por- 
tion of  the  University  Mound  Reservoir  land,  the  Commission 
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directed  that  steps  be  taken  to  the  end,  that  disposal  of 
the  University  Mound  property,  be,  if  possible,  on  a  trade 
basis,  securing  other  City  property  that  would  be  suitable 
for  the  Water  Department's  new  Corporation  Yard* 

In  the  matter  of  San  Francisco's  position  on  "California  Water 
Plan",  the  Commission  directed  that  Department  Managers, 
Engineers,  City's  Legislative  Representative,  City  Attorney, 
be  requested  to  appear  before  the  Commission,  in  furtherance 
of  aims,  plans  and  objectives  in  this  vital  water  plan  of  the 
State # 

Mr.  George  Pracy,  Manager  and  Chief  Engineer,  San  Francisco 
Water  Department  reviewed  the  activities  of  the  Department; 
Committee  of  City  and  Mi  librae  have  been  in  sessions  £.nd  are 
preparing  final  draft  of  plans  looking  towards  the  favorable 
sale  of  the  Silva  Tract,  under  the  jurisdiction  of  the  Water 
Department;  progress  is  being  made  in  preparation  of  an  atlas 
of  all  surplus  properties;  Skyline  Materials  Co*,  quarry  opera- 
tor in  San  Mateo  County,  under  Court  Stipulation,  is  taking 
steps  to  prevent  turbidity  of  water;  Lowrie  Paving  Co.,  opera- 
ting the  quarry  at  San  Andreas,  will  appear  in  court  in  a 
preliminary  restraining  action;  contract  for  the  Alum  Treating 
Plant,  a  measure  to  offset  turbidity  of  water,  is  now  in 
progress;  contract  for  the  relocation  of  mains  in  Guadalupe 
Valley  is  completed;  normal  progress  is  being  made  on  the 
Hillsborough  Tunnel;  demolition  of  the  old  power  house  build- 
ing at  Millbrae  is  nearly  complete. 


THEREUPON  THE  MEETING  ADJOURNED* 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,072nd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  2S2  ~  CITY  HALL  -  NOVEMBER 
5,  1956,  COMMENCING  AT  2:00  P.  M, 


Call  to  Order 

Present:  Commissioners  Joseph  Martin,  Jr.,  Daniel  F.  Del  Carlo, 
Edw«  B.  Baron 

Absent:    Commissioner  Oliver  M.  Rousseau 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  minutes  of  the  1,071st  regular  meeting  of  the 
Commission  held  October  29,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,788— 

RESOLVED,  That  this  Commission  approves  agreement,  being 
supplementary  to  that  certain  lease  executed  with  The  Inter- 
state Company,  re  food  and  beverage  concession  at  the  San 
Francisco  International  Airport,  under  the  general  provisions 
of  which,  additional  areas  are  designated  for  occupancy  by  said 
The  Interstate  Company,  at  rentals  as  set  forth  in  said  lease, 
subject  to  an  amortization  of  certain  permanent  improvements, 
in  an  amount  not  to  exceed  $>40,000.00,  title  of  which  improve- 
ments is  to  be  vested  in  the  name  of  the  City  and  County  of 
San  Francisco  upon  completion. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron, 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo*  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,789— 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties,   the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  avilable  in  payment  of  claims  against  the  Municipal 
Railway,  as  follows: 


Claimant 

Non-litigated  settlements 


Date  of  Accident 


Settlement 


February  10,  1956 
June  5,  1^56 
May  1,  1956 
December  6,  1955 


CC  Grace  Berry 
CC  Ethel  K.  Toomey 
MC  Rose  Press 
MC  Judith  Kerr,  minor 

Litigated  Settlements: 
MC  Frank  Arnerich" 
MC  Beulah  Chapman  - 

Appropriation  N0.  6*735. SOU. 000 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioner  Rousseau 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


January  5,  1955 
December  13,  1955 


$  1,200.00 
732.50 
600.00 
800,00 


600.00 
750,00 


—RESOLUTION  NO.  16,790— 

RESOLVED*  That  this  Commission  hereby  authorizes  call  for 
public  bids  for  the  following  contracts: 

SFWD  Contract  No.  7&i+~Laying  of  l6,f  Cast  Iron  Mains  in  Franklin 
Street,  between  Market  and  Ellis  Streets. 

SFWD  Contract  Mo,  785~Repairs  to  Housing  and  Trestle,  Bay 
Division  Pipelines  No.  1  and  2-Alameda  County. 

SFIA  Contract  No.  204-Instal ling  Water  Service  for  Aprons 
Washing  at  Concourse  D, 

iAR  Contract  No.  449-Ins tailing  Underground  Feeder  Cable  Trolley 
Poles  and  Modifying  Trolley  Overhead  on  Chestnut  Street. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,791  — 

RESOLVED^  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Requests  for  Funds,    as  follows: 

Water  Department  Request  in  amount  $55,000.00,  under 
Appropriation  No.  6.746. 005.000,  to  provide  funds  for  re- 
newing services  and  abandoning  old. 

Water  Department  Request  in  amount  $50,000.00,  under  Appro- 
priation No.  6.747.529*000,  to ^provide  funds  for  replacing 
4-inch  and  smaller  mains  with  6-inch  and  S-inch  cast  iron 
mains. 

Bureau  of  Light,  Keat  and  Power  request  for  funds,  in  amount 
35,083*00,  under  Appropriation  No.  g. 715. 214. 000,  to  allot 
balance  in  the  appropriation  for  repairs  to  street  lighting 
poles. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  16.792 — 

RESOLVED'  That  this  Commission  hereby  approves  the 
following  Traveling  Expense  Vouchers: 

Expense  Voucher  in  amount  $335t06,  expenses  of  F.  B.  Butler, 
Manager  of  San  Francisco  International  Airport,  attending 
Airport  Operators  Council  Meeting  and  attending  conference 
with  airlines  in  Kansas  City,  Mo.,  October  14-18!,  1956* 

Expense  Voucher  in  amount  $518 »6l,  expenses  of  F.  J.  Needles, 
De  >uty  City  Attorney,  covering  appearance  and  testimony 
Defore  the  Civil  Aeronautics  Board,  Washington,  D.  C, 
in  the  St.  Louis-Southwest  Case,  Dockets  Nos*  7735  cind  2396, 
October  22-26^  1956. 

Expense  Voucher  in  amount  $121.10,  expenses  of  0.  G.  Goldman, 
Water  Department,  attending  California  Section  Conference, 
Nerican  Water  Works  Association,  San  Diego,  California, 
October  23-26,  1956. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,793— 

RESOLVED'  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  necessary  legislation  for 
submission  to  the  Board  of  Supervisors,  authorizing  sale  at 
public  auction,  minimum  price  of  $175*000.00,  that  certain 
property  under  the  jurisdiction  of  the  Municipal  Railway, 
located  at  the  southwest  corner  of  Hyde  and  California  Street, 
San  Francisco,  California. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  i6,79U — 
RESOLVED*  That  thTs  Commission  Hereby  requests  the 
Director  of  Property  to  prepare  necessary  legislation,  for 
submission  to  the  Board  of  Supervisors,  authorizing  quit  claim 
deed  in  favor  of  Adeline  Arata,  through  Lot  2,  Block  32, 
.abbey  Homestead  Association,  Daly  City,  said  Lot  being  a 
portion  of  the  old  College  Hill  Pipe  Line  right  of  way,  sub- 
ject to  a  consideration  of  $100*006 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,795— 

RESOLVED,  That  this  Commission  approves  entering  into  an 
agreement  with  Ernst  and  Ernst  of  San  Francisco  under  the 
general  provisions  of  which  said  Ernst  and  Ernst  shall  con- 
duct a  general  management  survey  with  respect  to  all  major 
phases  of  management  and  operation  of  the  San  Francisco  Water 
Department,  at  a  fee  not  to  exceed  #8,000.00,  all  in  ac- 
cordance with  the  terms  set  forth  in  an  appropriate  agreement 
to  be  executed  between  the  Commission  and  said  Ernst  and 
^rnst. 


Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,796— 

RESOLVED*  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  the  contract  for 

Relocation  of  Trolley  Coach  Overhead 
Loop  at  the  Embarcadero-Municipal  Railway 
Contract  No.  U51 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifi- 
cations for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded 
to  Coopman  Electric  Company,  San  Francisco,  California, 
they  being  the  lowest  regular  and  responsible  bidders  for  the 
work  aforesaid  at  $28,900.50,  said  sura  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED*  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  docu- 
ments necessary  to  provide  funds  for  the  certification  of  the 
above  contract;  and  all  other  bids  for  the  ab  ove  described 
work  are  hereby  rejected. 

Vote:  Ayes^-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,797— 

RESOLVED,  The.. t  this  Commission  approves  the  following 
contract  payments: 

jontract  Payment  in  amount  $20 , 973.51,  in  favor  of  Payne 
Construction  Co. ,  under  MR  Contract  No.  44l-Constructing 
Track  Curves  and  Special  Work  at  Hyde  and  Washington  and  Hyde 
and  Jackson  Streets. 

Contract  Payment  in  amount  $1, 575*00,  in  favor  of  Fulton 
Painting  Co.,  under  SFWD  Contract  No.  764,  Painting  Water 
Department  Building-425  Mason  Street. 

Contract  Payment  in  amount  $400.00,  in  favor  of  Chester 
Marliave,  for  Geological  Inspections  made  of  Hillsborough 
Tunnel* 

Vote:  Ayes- Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  l6,79B— 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  S?n  Francisco  International  Airport  Space  or  Use  Permit, 
in  favor  of  Pepsi-Cola  Bottling  Co,  of  San  Francisco,  to  in- 
stall one  multi-flavor  vending  machine  in  the  Airport's 
Maintenance  Building,    effective  November  1,  1956,  at  a  con- 
sideration of  $0, SO  per  24  bottles  sold. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioner  Rousseau 

Reports : 

Manager  of  Utilities  reported  on  request  of  Railway 
Management  in  the  matter  of  advancing  date  for  ordering  70 
Mack  Buses  for  the  Municipal  Railway,  under  present  lease 
arrangements.    Commissioners  Mertin  and  Del  Carlo  will  review 
existing  lease  agreement. 

Manager  of  Utilities  reported  on  offers  to  sell  surplus 
(small  parcels)  lands  of  the  Water  Department;  the  Commission 
postponed  action  for  two  weeks,  pending  additional  study  of  the 
parcels  involved,  particuarly  the  present  day  value  and  the 
zoning  aspects. 

Manager  of  Utilities  advised  the  Commission  that  the  City 
of  Millbrae  has  a  condemnation  suit  on  file,  for  1,607  acre 
tract  (Silva  Tract)  for  City  Hall  purposes.    The  Director  of 
Property  has  placed  a  valuation  of  $12,250,00  on  the  parcel. 
The  Commission  directed  Counsel,  in  the  light  of  present  ne- 
gotiations with  the  City  of  Millbrae,  to  withdraw  this  action, 
as  well  as  two  other  actions. 

Commissioner  Del  Carlo,    read  and  the  Commission  approved, the 
minutes  of  a  conference  held  October  31,  195b,  in  the  matter 
of  Annual  Agreement  with  Pacific  Gas  and  Electric  Co,,  re 
Ilutual  Use  and  Exchange  of  Use  of  Facilities  Embodying  Equip- 
ment of  the  Former  Market  Street  Railway. 

President  Joseph  Martin,  Jr,,  announced  the  plan  under  which 
budgets  of  thb  Commission,  would  be  considered;  two  Com- 
missioners will  be  designated  to  each  department,  to  sit  in 
with  staff  in  the  original  drafts  of  budgets, 

Mr,  H.  E.  Lloyd  reviewed  activities  of  the  Hetch  Hetchy 
Division;  he  reported  on  present  progress  of  contracts;  progress 
on  disposition  of  former  maintenance  yard  at  Livermore;  he 
reported  on  request  of  the  Federal  Government  re  acquisition 
of  three  parcels  of  land  in  the  watershed  of  the  Hetch  Hetchy 
project,  Mountin  Division;  Government  will  be  e.dvised  that  City 
has  urgent  need  for  retention  of  this  property;  Mr,  Lloyd  re- 
ported on  the  matter  of  litigation  in  which  Federal  Courts 
have  judged  San  Francisco  as  being  liable  for  past  expenses  of 
Government  in  maintenance  of  roads  and  trails,  this  despite 
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an  earlier  agreement  with  the  Department  of  the  Interior. 


Mr,  Lloyd  reported  on  orogress  under  the  new  power  plants 
program;  Cherry  and  C?nyon  Plants  will  be  constructed  con- 
currently;  a  contract  will  be  shortly  prepared  for  con- 
struction of  a  Transmission  Line  from  Moccasin  to  power  sites* 
Mr,  Lloyd  reviewed  his  attendance  at  the  recent  conference  of 
the  League  of  California  Cities. 


The  Commission  had  before  it,  the  matter  of  a  proposed  letter 
to  Mr.  Harvey  0.  Banks,  Director,  Department  of  Water  Re- 
sources, State  of  California,  re  Bulletin  No.  3  "Report  on  the 
California  Water  Plan". 

Participating  in  the  discussion  before  the  Commission,  were 
Dion  R*  Holm,  City  Attorney;  James  H.  Turner,  Manager  of 
Utilities;  H.  E.  Lloyd  of  the  Hetch  Hetchy  Project;  Messrs. 
Pracy  and  Burr  of  the  Water  Department;  Donald  Cleary,  City's 
Legislative  Representative. 

The  proposed  letter  referenced  above  reviewed  the  history  of 
San  Francisco  in  developing    a  domestic  water  supply  for  the 
City  of  San  Francisco  and  the  South  Bay  Area,  a  development 
on  the  broad  policy  of  supplying  the  people  of  the  area  with 
such  domestic  water  as  has  been  necessary  for  its  development. 

Attached  to  the  proposed  letter  is  a  map,  outlying  in  pink, 
an  area  within  which  San  Francisco  is  now  supplying  both 
primary  and  supplemental  domestic  and  urban  use  water  as  re- 
quested and  within  which  San  Francisco  has  been  and  is  able  to 
continue  a  supply  to  the  ultimate  requirements  of  the  areas. 

It  is  believed  that  the  intent  of  Bulletin  No.  3  is  to  reserve 
and  define  a  service  area  for  San  Francisco's  water  supply  or 
system  of  such  a  character,  that  it  includes  the  areas  now 
served  by  San  Francisco  and  for  which  San  Francisco  has  the 
water  resources  to  supply  the  ultimate  supplemental  demand  for 
domestic  and  urban  use  water  far  the  area.    However,  to  verify 
this  assumption,  the  letter  proposes  three  points: 

1.  That  no  diversion  from  the  Tuolumne  River  be  ma.de,  all 
waters  of  the  river  being  needed  by  the  City  of  Sa,n  Francisco. 

2.  That  San  Francisco's  service  area  be  recognized  as  sub- 
stantially shown  in  the  map  in  pink,  (any  water  served  in  this 
area  by  State  be  limited  to  supplemental  irrigation  water). 

3.  That  there  be  no  interference  with  the  sanitary  restrictions 
row  imposed  by  San  Francisco  in  the  preservation  of  purity  of 
water  on  its  watersheds. 

Action:    With  certain  minor  changes,  Commission  directed  that 

letter  be  forwarded  to  State;  that  steps  be  taken  in 
the  near  future  to  have  thu  City  of  San  Francisco  officially 
endorse  the  position  taken  by  the  Commission. 


THEREUPON  THE  MEETING  ADJOURNED 
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Annual  Agreement  with  Pacific  Gas  and  Electric  Co., 
re  mutual  use  and  exchange  of  use  of  facilities  em- 
bodying equipment  of  the  former  iMarket  Street  Railway. 


Since  19^5*  tne  time  of  acquisition  of  the  properties  of 
the  Market  Street  Railway,  the  Commission  has  been  executing 
on  an  annual  basis,  an  agreement  with  the  Pacific  Gas  and 
Electric  Co.,  as  referenced  above,  (the  contract  has  not  been 
executed  since  July  1,  1945). 

On  October  31*  1956*  a  conference  was  held  in  the  Office  of  the 
Public  Utilities  Commission,  Vice  President  Daniel  F.  Del  Carlo 
presiding,  and  in  attendance,  J.  H.  Turner,  B.  A.  Devine,  it.  J. 
Macdonald. 

Mr.  Devine  in  reviewing  the  history,  it  going  back  to  the  early 
1900,  used  a  drawing  of  1936  and  it  became  apparent  that  identity 
of  the  equipment  was  confused.    Since  193b,  a  number  of  facilties 
have  been  £ bandoned  or  are  no^  longer  in  use,  in  some  instances, 
buildings  have  been  razed. 

With  a  better  knowledge  of  existing  equipment,  properly  identified, 
it  was  suggested  that  perhaps  City  could  purchase  or  trade  with 
Pacific  Gas  and  Electric  Co.,  to  the  end  that  all  equipment 
used  by  City,  would  be  owned  by  City. 

To  approach  the  problem  realistically,  it  was  directed  that 
Mr.  Devine  prepare  a  new  map;  to  make  up  an  inventory  and 
valuation  of  all  equipment  under  present  joint  control,  said 
inventory  and  valuation  to  be  as  of  July  1,  1956.    With  this  new 
inventory  and  valuation,  a  new  study  of  the  over-all  problem 
could  be  more  readily  undertaken  and  proper  recommendation  made 
to  the  Commission. 


H.J. Macdonald 


HETCH  HETCHY  WATER  SUPPLY,  POrtER 
AND  UTILITIES  MGIHEEBING  LIHEaU 


Report  on  the  Activities  of  the  Department 
Public  Utilities  Commission  Meeting 

November  5«  1956  

HETCH  HETCHY  PROJECT 
Livermore  Property 

With  reference  to  the  Hetch  Hetchy  property  at  Livermore  under  condemna- 
tion by  the  Livermore  Joint  Union  High  School  District:      The  Deputy  District 
Attorney  of  Alameda  County  has  indicated  willingness  to  agree  to  a  settlement  in 
the  amount  of  #33, 32 5 • 00,  said  sum  being  the  appraised  value  of  the  property  as 
determined  by  Mr.  L.  R.  Cupples,  engaged  by  our  Director  of  Property.  Con- 
sequently, on  October  24,  our  Deputy  City  Attorney  appeared  in  the  Superior  Court 
of  Alameda  County  at  Oakland  and  stipulated  to  a  judgment  of  $33,325*00  against 
the  High  School  District,      (1.02  acres) 

City-ovmed  Lands  Within  Yosemite  National  Park 

The  Department  is  in  receipt  of  request  from  the  National  Park  Service 
to  consider  transfer  to  them  under  mutually  agreeable  terms  the  following  three 
tracts  of  City-owned  land  within  Yosemite  National  Park 

McGill  Meadow  Tract  160  acres 

Poopenaut  Valley  Tract         80  acres 

Lake  Vernon  Tract  120  acres 

Total  360  acres 

It  is  the  intention  of  the  Department  to  advise  the  Park  Service  that  the  City 
desires  to  maintain  title  to  these  properties  until  such  time  as  the  City's  original 
program  for  developing  storage  in  Poopenaut  Valley,  at  Lake  Vernon,  Huckleberry  Lake 
and  Emigrant  Lake  has  been  full  determined.      McGill  Meadow  property  would  be  useful 
in  connection  with  the  development  on  the  upper  watershed. 


Maintenance  of  Roads  and  Trails,  Yosemite  National  Park 

In  my  report  of  September  24,  1956,  I  notified  the  Public  Utilities  Com- 
mission that  demand  had  been  made  by  the  Park  Service  upon  the  City  for  payment 
of  maintenance  costs  on  Raker  Act  roads  and  trails.      Since  that  time  I  have  had 
the  opportunit    of  talking  with  Colonel  Preston,  Superintendent  of  Yosemite  National 
Park,  and  discussing  the  matter  with  him  and  his  principal  administrative  assistant 
as  well  as  his  engineer.      It  is  evident  to  me  that  the  Park  Service  is  going  to 
press  for  reimbursement  of  costs  incurred  dating  back  from  1941  to  date  and  on  all 
future  work  of  this  nature  performed  by  the  Park,      This  is  going  to  amount  to  a 
sizable  amount  and  Colonel  Preston  thought  he  could  have  the  figures  available  for 
me  by  December  1,  1956,  as  well  as  an  estimate  for  the  1957-5&  budget.  This 
situation  is  the  result  of  final  judgment  entered  against  the  City  on  September  9, 

1953.  (Order  denying  motion  for  new  trial  February  12,  1954.)  (Appeal,  U.S. Court  of 
Appeals,  9th  District  denied  11-21-55) 

Moccasin  State  Fish  Hatchery 

Mr,  Seth  Gordon,  Director  of  the  California  Fish  and  Game  Commission, 
discussed  with  me  recently  measures  necessary  to  avoid  a  repetition  of  flood  damage 
to  the  fish  hatchery  installation  below  Moccasin  Dam,      We  are  in  apparent  agreement 
that  the  principal  damage  done  by  last  winter's  flood  was  by  discharge  from  the 
bypass  conduit  carrying  the  flow  of  Moccasin  Creek  rather  than  by  the  spillway  dis- 
charge over  Moccasin  Dam,      Mr,  Gordon  indicated  that  State  funds  would  be  sought 
for  the  construction  of  structures  to  protect  the  hatchery  from  future  damage,  and 
I  offered  our  cooperation  in  the  design  of  such  structures. 

Consolidation  of  Vjehe  and  Butler  Reports 

Following  the  approval  of  the  Wehe  report,  the  Department  is  now  engaged 
in  making  a  separation  of  the  capital  costs  as  recommended  therein,  and  bringing 
such  figures  up  to  date.      Preliminary  talks  have  been  held  with  Mr,  Wehe  on  a  general 
outline  of  the  expanded  program  for  bringing  up  to  date  both  the  wehe  Report  and  the 
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Butler  Report  regarding  the  San  Francisco  Water  Department,  ma.de  in  1950.  The 
purpose  of  this  is  to  eliminate  overlapping  accounts  and  finally  to  prepare  a 
consolidated  report  which  will  encompass  all  of  the  activities  of  the  Hetch  Hetchy 
Project  and  the  San  Francisco  v/ater  Department. 

Status  of  Hetch  Hetchy  Contracts 

HH-286  -  New  Gaging  Station  below  Cherry  Dam  for  recording  water  releases  from 

Lake  Lloyd  was  completed  October  3»     &  \7-»  I 
HH-287  -  Oakdale  Substation  providing  connection  with  the  power  system  of  the  Turlock 

Irrigation  District  is  nearing  completion.      (Contractor  is  awaiting  delivery 

of  City-purchased  metering  eouipment.)  7^7 
HH-285  -  Electrical  alterations  to  Moccasin  Administration  Building  and  employee 

cottages,  kO%  complete.     9  7  obis 
HH-2S/+  -  Construction  of  the  new  nachine  and  Automotive  Shop  Building  and  Equipment 

Storage  Building  at  Moccasin  has  been  started.      (Cost  approximately 

-$145,000.00.) 

HH-274  -  Cherry  Valley  Dam,  Spillway  and  Outlet  ..orks.     As  mentioned  in  my  last 

report  the  work  on  this  contract  was  completed  on  September  IS,  1956,  and 
the  Contractor  has  since  cleaned  up  the  job  and  moved  out.  However, 
agreement  has  not  been  reached  between  the  Contractor  and  the  Department 
with  regard  to  final  quantities  and  extensions  of  time. 

Operations 

All  operating  phases  of  the  Hetch  Hetchy  Project  were  normal  during  the 
past  month. 
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CHERRY-CANYON  PQ/ER  DEVELOPMENT 

Cherry  Power  Project  Construction  Schedule 

As  a  result  of  studies  revealing  economic  advantage  to  the  City,  the 
construction  schedule  for  the  Cherry  Power  Project  is  being  advanced  to  proceed 
concurrently  with  the  Canyon  Power  Project. 

Geophysical  Exploration,  Cherry  Power  Tunnel 

Field  work  has  been  completed  by  the  Fisher  Research  Laboratory  along 
portions  of  the  proposed  line  of  the  Cherry  Power  Tunnel  to  determine  the  depth  to 
solid  rock.      The  work  consisted  of  exploding  a  number  of  surface  blasts  in  the 
general  vicinity  of  the  proposed  tunnel  line  and  by  the  use  of  seismographs  the 
velocities  of  shock-waves  penetrating  the  earth  were  measured,      A  preliminary  report 
on  evaluation  of  the  field  data  indicates  favora.ble  subsurface  conditions ,  (Cost 
appr oxima  t  ely  $>1 ,  600 ,  GO . ) 

Specifications  will  now  be  prepared  for  diamond  core  drilling  to  provide 
detailed  data  on  subsurface  conditions  in  areas  indicated  by  the  above  program  along 
the  proposed  tunnel  line, 

Cherry-Canyon  Transmission  Line 

Based  on  a  recommendation  ma.de  in  the  Bechtel  Report  and  subsequent  studies 
by  our  staff  a  final  decision  has  been  made  to  raise  the  nominal  transmission  system 
voltage  from  the  present  115,000  to  161,000  volts.      Our  present  Moccasin-Newark 
lines  will  carry  such  voltage. 

The  contour  maps  received  as  a  result  of  the  aerial  mapping  program  in- 
dicate that  the  transmission  line  between  Moccasin  and  the  Cherry-Canyon  plants 
will  require  some  line  changes  and  will  result  in  the  acquisition  of  small  addi- 
tional areas  of  land. 

Early  construction  of  this  line  is  scheduled  to  provide  ample  power  at 
construction  sites. 
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Mapping 

Aerial  survey  maps  already  received  have  made  it  possible  for  the  Depart- 
ment to  proceed  with  other  layouts;  changes  will  develop  as  time  goes  on. 

A,  C.  Calculating  Board  Study 

Considerable  detailed  technical  data  is  being  assembled  for  power  system 
studies  to  be  ma.de  by  the  City  on  the  Westinghouse  A-C  Network  Calculator  located 
at  East  Pittsburgh,  Pennsylvania,  during  the  week  of  November  26,  1956,  These 
studies  will  reveal  necessary  changes  to  be  made  to  the  City's  existing  trans- 
mission system  as  well  as  provide  essential  data  for  system  requirements  and 
electrical  equipment  specifications,      (Approximate  total  cost,  excluding  City 
employees1  time,  $2, 500,00,) 

Engineering:  Contracts 

It  becomes  more  apparent  that  engineering  talent  can  not  be  obtained 
through  City.' procedure  without  extensive  delay.    Letters  have,  therefore,  been 
sent  to  engineering  firms  known  to  us  as  being  experienced  in  hydroelectric  design 
and  who  have  offices  in  the  San  Francisco  area,  advising  them  of  our  intention  to 
employ  such  firms  to  prepare  plans  and  specifications  for  the  various  phases  of  the 
Power  Development,      It  is  expected  that  conferences  will  be  held  with  representatives 
of  interested  firms  during  the  coming  week, 

RAILWAY  EMGINilERIiCr  AND  CONSTRUCTION 

Work  on  the  connecting  curves  of  the  cable  car  system  at  Hyde  and  Jackson 
and  Hyde  and  Washington  Streets  is  40%  complete,  \ 

Bids  were  received  on  the  installation  of  the  Power  Plant  Eouipment  at 
Washington  and  Mason  Streets  on  October  25,  1956  with  a  low  bid  of  ^170,902,00  sub- 
mitted by  Beacon  Construction  Company,      Sale  of  the  California  and  Hyde  Street 
property  is  up  for  approval  by  the  Public  Utilities  Commission  on  November  5>  1956, 


Bids  were  received  for  rearrangement  of  the  trolley  coach  overhead  to 
eliminate  conflicts  with  construction  of  Civic  Center  Exhibit  Hall,  the  low  bid 
amounting  to  &S,475»00. 

Bids  for  rearrangement  of  trolley  coach  overhead  at  the  Embarcadero  and 
Market  Street  were  received  November  1,  1956,  the  low  bid  being  v28, 900.00. 

Bids  for  installation  of  underground  feeder  cable  and  setting  of  new  poles 
on  Chestnut  Street  will  be  received  on  November  25,  1956. 

Work  on  'waiting  Station  at  Euclid  Avenue  and  Collins  Street  is  near  com- 
pletion.     The  painting  of  the  structure  and  cleaning  up  is  all  of  the  work  that 
remains.  ^ 

Work  on  Floor  Modification  at  Bryant  Street  Substation  started  on 
October  22,  1956.^  \,\^ 

aIRPORT  ENGINEERING  AND  CONSTRUCTION 

Work  is  expected  to  start  this  week  on  a  sj>l63,000  contract  which  will 
provide  additional  extensions  to  the  aircraft  parking  aprons  both  north  and  south 
of  the  Terminal  Building* 

In  addition,  four  small  jobs  are  in  the  process  of  starting.  These 
contracts  are  for  minor  improvements  to  the  Terminal  Building,  sealing  of  joints 
in  porcelain  enamel  wall  panels,  construction  of  trash  racks  at  the  outlets  of  the 
drainage  canals,  and  for  removing  silt  from  various  canals. 

Office  engineering  work  is  being  performed  on  a  project  for  construction 
and  reconstruction  of  taxiways,  construction  of  warm-up  pads,  and  for  installation 
of  taxiway  guidance  signs.      This  project  should  be  ready  for  construction  early  in 
1957.      The  City  will  be  reimbursed  by  the  -Federal  Government,  through  the  Civil 
Aeronautics  Administration  for  approximately  half  the  cost  of  the  project. 

Several  meetings  have  been  held  with  members  of  the  Art  Commission  relative 
to  the  erection  of  the  statue  "Peace"  at  the  Airport. 


REPORT  OF  M&ETIUG  OF  LEAGUE  OF  CALIFORNIA  CITIES 

As  authorized  by  this  Commission,  I  attended  the  meeting  at  Los  Angeles 
of  the  League  of  California  Cities  on  October  29,  30  and  31,  1956.      In  general 
the  program  was  of  more  value  to  other  phases  of  City  government  than  to  municipal 
utilities*      However,  several  of  the  papers  presented  were  of  general  interest  and 
in  particular  that  of  Senator  Randolph  Collier  having  to  do  with  the  expanded 
Federal  Highway  program  in  the  State,      A  very  clear  and  forthright  paper  by 
M.  J.  Shelton,  Deputy  Director,  California  State  Department  of  Hater  Resources, 
on  California's  water  plan  was  of  great  interest,      I  had  the  opportunity  of  meet- 
ing and  talking  with  Mr,  Shelton  at  considerable  length  on  two  occasions. 

It  is  my  opinion  that  the  future  activities  of  the  representative  of  the 
Public  Utilities  Commission  to  the  League  of  California  Cities  should  be  confined 
to  committee  work  on  water  problems. 

In  this  connection,  I  am  in  receipt  of  a  letter  from  the  President  of  the 
County  Supervisors  Association  of  California,  requesting  that  I  serve  on  the  Water 
Resources  Advisory  Committee  for  that  organization,      I  feel  that  the  Public 
Utilities  Commission  would  be  well  advised  to  authorize  such  an  assignment. 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,073rd  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES  COM- 
MISSION IN  ROOM  282  -  CITY  HaLL  -  NOVEMBER  13,  1956 
COMMENCING  aT  2:00  P.  M. 

***********************************  ***************************** 

Call  to  order. 

His  Honor  George  Christopher,  Mayor  of  the  City  and  County  of 
San  Francisco,  appointed  to  the  Commission,  Stuart  N. 
Greenberg,  vice  Donald  a.  Cameron,  resigned;  President  Joseph 
Martin,  Jr.  congratulated  and  welcomed  the  new  Commissioner, 

Present:  Commissioners  Joseph  Martin,  Jr.,  Daniel  F.  Del  Carlo, 
Edw.  B.  Baron,  Oliver  M.  Rousseau,  Stuart  N. Greenberg. 

Absent:  None 

President  Joseph  Martin,  Jr.  presided. 

Plbdge  of  Allegiance  was  led  by  Commissioner  Greenberg. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  minutes  of  the  1,072nd  regular  meeting  of  the  Com- 
mission held  November  5,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Absent:  None 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,799 — 

RESOLVED,  That  this  Commission  hereby  grants  permission 
to  United  States  Post  Office  Department  to  occupy  for  the 
period  of  December  12th  through  the  2kth,  inclusive,  an  area  of 
approximately  1,000  sq#  ft.,  in  the  former  Domestic  Terminal 
Building,  San  Francisco  International  Airport,  to  accommodate 
overflow  Christmas  mail;  no  rental  charge,  the  Post  Office 
Department  paying  a  fee  for  electric  energy  for  the  period  in 
amount  ,y25oOO. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg. 
Absent:  None 
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On  'notion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,800— 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  legally  available  in  payment  of  claims  against  the 
Municipal  Railway,  as  follows: 


Claimant : 

Non-litigated  settlements:         Date  of  Accident  Settlement 

MC  Isabelle  F.  Murphy  June  1,  1956  $  850.00 

MC  Travelers  Fire  Ins.  Co., 

for  Isabelle  Murphy  "  800.00 

Litigated  settlement: 

MC  William  Boyd  and  Harry  L. 
Coulter  dba  Paramount 

Venetian  Blind  Mfg. Co.          June  17,  195^  1,000.00 

Appropriation  No.  6.735.804.000  i2, 650.00 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg, 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,801  — 

RESOLVED^  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for  the 

Laying  of  8-Inch  Cast  Iron  Mains  in  El  Dorado  Street 
East  of  Michigan  Street-SFWD  Specification  No*  782 

a  public  work  to  be  performed  on  the  basis  of  tie  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related  speci- 
fications for  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco,  toe  and  the same  is  hereby  awarded 
to 

Fred  T.  Fairey 

he  being  the  lowest  regular  and  responsible  bidder  for  the  work 
aforesaid  at  $2,810,70,  said  sum  being  the  total  price  for  the 
lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED/  That  the  Commission  recommends  and 
hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  certification  of  the  above  con- 
tract; and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg. 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,802— 

RESOLVED*  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for 

Electrical  Alterations-1956  Project-Water 
Department  Building-425  Mason  Street, 
SFWD  Specification  No,  730 

a  public  work  to  be  performed  on  the  basis  of  the  lump  sum 
price  submitted  and  regularly  on  file  for  the  work  to  be  per- 
formed and  as  set  forth  in  the  related  specifications  of  the 
Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco,  be  and  the  same  is  hereby  awarded  to 


Republic  Electric  Company 
San  Francisco,  Calif. 


they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  $7,940.00,  said  sum  being  the  total  price  for 
the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED*  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  performance  of  the  above 
contract;  and  all  other  bids  for  the  above  described  work 
are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg, 
Absent:  None. 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,803— 

RESOLVED,  That  in  accordance  with  Resolution  No*  16,527, 
adopted  July  16,  1956,  this  Commission  approves  payment  of 
claims  made  by  the  Municipal  Railway,  month  of  October,  1956, 
per  the  following  Revolving  Fund  Vouchers: 

Voucher  No,    1648  $  3,820.98 

1649  2,091.48 

1650  1,339.01 

1651  1,752.52 

1652  1,374.69 

1653  1,945.45 

1654  1,599.45 

1655  1,882.34 

$15,805.98 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Greenberg 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,    the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,80**— 

RESOLVED*  That  this  Commission  hereby  approves  the 
following  contract  payments: 

Contract  Payment  in  amount  W58,490. 00,  in  favor  of  Piorabo 
Construction  Co.,  under  SFWD  Contract  No.  7^2-Excavation  and 
Embankment-South  Basin-Sunset  Reservoir. 

Contract  Payment  in  amount  ^17,676.90,  in  favor  of  Piombo 
Construction  Co.,  under  SFV/D  Contract  No.  70H-Excavation  and 
Embankment-Balboa  Reservoir. 

Contract  Payment  in  amount  0,180,79^.78,  in  favor  of  Peter 
Kiettit  Sons  Co.,  under  SFWD  Contract  No.  73^-Cons true t ion  of 
the  Hillsborough  Tunnel. 

Contract  Payment  in  amount  $10,425.82,  in  favor  of  Madsen  and 
Son  Construction  Co.,  under  HHWS  Contract  No.  284ii-Con- 
struction  of  Shops,  Equipment  Storage  Shed  and  Garage  at 
Moccasin. 

Contract  Payment  in  amount  ^10,015.50,  in  favor  of  R.  M,  Towill, 
Inc.,  for  aerial  photography,  Ketch  Hetchy  Power  Plants. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,805— 

RESOLVED'  That  this  Commission  consents  to  request  of 
Charles  M.  Schayer  and  Co.  of  California,  lessee  of  Gift 
Shop,  San  Francisco  International  Airport,  to  maintain  all  ac- 
counting and  bookkeeping  records  of  its  Airport  operation, 
at  the  main  office  of  said  Charles  M.  Schayer  and  Co.  of 
California,  71  Haight  Street,  San  Francisco,  California,  sub- 
ject to  the  condition,  that  said  records  of  Airport  operation 
be  available  for  examination  by  representatives  of  the  City 
and  County  of  San  Francisco. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg. 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,806-- 

4 

RESOLVED    That  this  Commission  in  accordance  with  the 
recommendation  of  the  Manager  of  Utilities,  hereby  approves 
the  reports  of  Department  Heads  and  establishes,  in  accordance 
with  the  provisions  of  Section  128  of  the  Charter,  the  amount 
of  reasonable  annual  depreciation  expense  for  the  fiscal 
year  1956-1957,  of  the  utilities  under  the  jurisdiction  of 
the  Commission,  as  follows: 


Reasonable  Annual 
Revised  Appraisal    Depreciation  Ex- 
of  Properties  as     pense-Fiscal  Year 
Department:  of  June  30,  1956  1956-57  

Public  UtilitieCom- 
mission-General  Office  $  15/639.86       No  Depreciation 


Bureau  of  Light,  Heat 

ard  Power  3,737,661.09  " 

San  Francisco  Inter- 
national Airport  50,146,821.57  $  1,034,550.22 

Municipal  Railway  39,645,707.91  1,041,798.34 

San  Francisco  Water 

Department  101, 138,708.35  1, 182,874.85 

Hetch  Hetchy  Project  133,176,820.77  1,914,027*86 

$327,861,359.55  $5,173,251.27 


BE  IT  FURTHER  RESOLVED'  That  the  hereinabove  depart- 
ments are  hereby  authorized  to  effect  the  necessary  entries  upon 
its  books  to  record  the  revised  appraisal  and  thereafter 
pending  subsequent  appraisals  or  revisions  to  be  made  by 
this  Commission  in  accordance  with  Charter  provisions,  to 
provide  for  recording  of  additions  to,  and  deductions  from 
paid  appraisals  or  revisions  and  for  depreciation  expense  for 
succeeding  fiscal  years  in  amounts  to  be  recommended  by 
Department  Heads,  the  Manager  of  Utilities  and  approved  by  the 
Public  Utilities  Commission. 

Vote:  Ayes- Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,807— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Requests  for  Funds,  as  follows: 

Airport  Request  for  Funds,  in  amount  $2,500.00,  under  Appro- 
priation No.  6.725.300.000,  to  provide  funds  necessary  to 
complete  second  quarter  of  fiscal  year,  for  materials  and 
supplies,, 

Airport  Request  for  Funds,  in  amount  $7,248.26,  under  Appro- 
priation No.  852-900-058,  to  provide  for  purchase  of  Parcel 
No.  kl,  Ik.k  acres,  per  Board  of  Supervisors  Resolution  No. 
155^6. 

Water  Department  Request  for  Funds: 

In  amount  $500.00,  Appropriation  No.  6.7^6.001.000,  to  pro- 
vide sufficient  funds  for  certification  of  contract  for  altera- 
tions (electrical),  Water  Department  Building. 

In  amount  $12,500.00,  Appropriation  No.  6.7^5.200.000,  to 
provide  for  deficiency  in  appropriation  for  contractual  ser- 
vices. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,808— 

RESOLVED    That  this  Commission  approves  the  following 
Traveling  Expanse  Vouchers,  covering  attendance  by  representa- 
tives of  the  Water  Department  at  the  California  Section  Con- 
ference of  the  American  Water  Works  Association,  San  Diego, 
California,  October  22-28,  1956: 

C.  A.  Lauenstein  $120,00 

H.  C.  Medbery  120.00 

Geo.  D.  Burr  120.00 

Vote:  Ayes-Comrnissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,809— 

RESOLVED*  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permits,  as  follows: 

To:  City  of  South  San  Francisco-Permit  to  extend  a  storm  drain 
across  a  portion  of  the  San  Andreas  54"  diameter  pipeline 
right  of  way,  said  portion  being  southerly  of  the  inter- 
section of  Camaritas  Avenue  and  Hickey  Boulevard;  South 
San  Francisco;  no  fee, 

Junipero  Serra  Hospital-Colma  -  Permit  to  maintain  a  garden 
within  the  right  of  way  of  a  portion  of  the  San  Andreas 
80  foot  pipe  line  right  of  way  through  Lots  1-2-3-4,  Block 
7,  School  House  Homestead  Association,  Colma,  San  Mateo 
County,  subject  to  a.  consideration  of  ^50.00  per  year* 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 

Greenberg 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,    seconded  by  Commissioner 
Saron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,810— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Certificate  of  Acceptance  and  Authorization  for 
Final  Payment,  in  amount  !>4,653.10,  in  favor  of  Mallot, 
Peterson-Grundy,  under  SFWD  Contract  No.  767-Roofing  of  425 
Mason  Street  Building* 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg. 
Absent:  None* 

Remarks :    The  Commission  referred  to  Railway  Management,  the 
complaint  of  Sol  de  Taube,  498-48th  Avenue,  in  the 
natter  of  noise  and  nuisance  ,  re  bus  terminal  at  48th  and  Pt. 
Lobos. 

Commissioner  Del  Carlo  reported  on  the  matter  of  issuance  of 
Revocable  Permit  to  the  Stoneson  Development  Corporation,  re 
installation  of  a  storm  drain  on  Water  Department  property; 
the  permit  will  be  submitted  to  the  Commission  for  formal 
action  at  the  next  meeting. 

Commissioner  Del  Carlo  reported  on  his  study  and  recommenda- 
tions re  insurance  requirements  covering  all  operations  under 
the  jurisdiction  of  the  Commission.    Copies  of  the  recommenda- 
tions will  be  transmitted  to  the  Commission  for  study  and 
implementation  in  the  forthcoming  budgets. 
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President  Joseph  Martin  announced  the  following  schedule 
for  review  of  budgets: 

December  4,  1956       -  General  Office,  Commissioners  Martin, 

Del  Carlo 

1956  Bureau  of  Light,  Heat  and  Power, 

Commissioners  Rousseau  and  Baron, 

7,  1956  Airport-Commissioners  Martin  and 

Baron 

12,  1956  Railway-Commissioners  Del  Carlo  and 

Greenberg 

18,  1956  Water  Department-Commissioners  Del 

Carlo  and  Rousseau 

19#  1956  Hetch  Hetchy-Commissioners  Martin, 

Greenberg 

Dates  may  have  to  be  adjusted  to  suit  convenience  of  the 

Commission  and  Departments. 

Water  Policy:    Continued  from  the  meeting  of  October  29,  1956. 

Staff  presented  a  number  of  points,  to  be 
acted  upon  through  the  Mayor,  Board  of  Supervisors  and  the 
Commission.    Participating  in  the  discussion  was  Dion  R,  Holm, 
City  Attorney,  who  reviewed  the  points  advanced  and  commented 
thereon.    President  Joseph  Martin,  Jr.  submitted  a  Water  Policy 
of  the  City  and  County  of  San  Francisco  for  1957;  time  did  not 
permit  the  City  Attorney  or  Staff  to  review  this  policy.  To  per- 
mit study  for  the  policy  as  advanced  by  President  Joseph  Martin, 
Jr.,  further  discussion  was  put  over  to  permit  the  City  Attor- 
ney to  review.    Agreement  was  unanimous  on  the  basic  policy  of 
no  diversion  of  the  waters  by  State  of  the  Tuolumne  River 
and  its  tributaries,  the  City  of  San  Francisco,  Turlock  and 
Modesto  and  Waterford  Irrigation  Districts  having  paramount 
rights  to  the  river;  no  encroachment  by  State  on  the  service 
areas  of  San  Francisco. 

President  Joseph  Martin,  Jr.  announced  that  the  Commission  will 
hold  executive  meetings  of  the  Commission  at  1:00  P.M.,  Mondays, 
in  the  conference  room,  open  to  the  public  and  the  press. 

Airport  Bond  Issue: 

The  electorate  at  the  recent  election  approve: 
$25,000,000.00  in  bonds  for  the  expansion  of  the  San  Francisco 
International  Airport,  all  expenditures  of  the  issue  to  be  under 
the  direct  control  of  the  Commission.    President  Joseph  Martin, 
Jr,  directed  that  steps  be  taken  to  initiate  the  program  and  to 
dc  all  possible  to  get  the  work  under  way.    He  appointed  Com- 
missioners Del  Carlo  and  Greenberg  to  act  as  a  committee  for 
the  employment  of  an  expert  in  airport  design,  to  review  plans 
for  expansion,  to  study  traffic  flows,  to  confer  with  airline 
operators  and  the  adjustment  of  facilities  for  jet  operation. 
President  Joseph  Martin,  Jr,  directed  that  steps  be  taken  to 
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proceed  with  plans  for  common  use  freiilties  at  the  airport, 
but  wprning  that  no  City  funds  will  bt  appropriated  until 
rates  and  charges  for  said  common  use  facilities  are 
equitably  adjusted. 


B,  K  Devine#  Manager  of  the  Bureau  of  Light,  Heat  and  Power 
reviewed  the  activities  of  the  department;  he  stated  that 
billing  procedure  as  recommended  by  the  Controller  is  being 
put  into  effect  with  current  bills;  reviewed  progress  of  street 
lighting  contracts;  reviewed  steps  to  be  taken  in  development 
of  a  modern  lighting  system  on  Market  Street  (Path  of  Gold). 


THEREUPON  THE  MEETING  ADJOURNED, 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 


1,074th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  NOVEMBER 
19,  1956,  COMMENCING  AT  2:00  P.  M. 


Call  to  Order 

Present:    Commissioners  Joseph  Martin,  Jr.,  Daniel  F.Del  Carlo, 
Edw.  B.  Baron,  Oliver  M.  Rousseau,  Stuart  N. Greenberg. 

Absent:  None 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Baron. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  minutes  of  the  1,073rd  regular  meeting  of  the 
Commission  held  November  13,  1956  were  approved. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,811— 

RESOLVED'  That  Resolution  N0.  16,  683,  in  the  matter  of 
San  Francisco  International  Airport  Space  or  Use  Permit,  cover- 
ing occupancy  by  Seaboard  and  Western  Airlines,  in  old  and 
new  Terminal  Buildings,  be  and  the  same  is  amended,  to  reflect 
a  reduction  of  rental  in  the  New  Terminal  Building,  from 
$Z229kO  to  $713»60  per  month,  for  the  period  of  November  8, 
1956  to  and  including  November  30,  1956,  rental  reverting  to 
$822.40  on  and  after  December  1,    1956;  this  reduction  is 
occasioned  by  cessation  of  activity  and  the  non-furnishing  of 
janitorial  service  for  the  period. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO,  16,812— 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
legally  available  in  payment  of  claims  against  the  Municipal 
Railway,  as  follows: 


Claimant : 

Non-litigated  settlements 

MC  Pauline  Polisky 
MC  Harold  H.  Henderson 
TC  Doris  Guterson 
TC  William  C.  Power 

Litigated  settlements: 

MC  Laura  M.  Preston 

CC  Darlene  Campbell, minor 

SC  Catherine  Dennis 

MC  I gnat z  Lowenstein 


Date  of  Accident 

June  25,  1956 
September  28,  1956 
April  15,  1956 
June  14,  1956 


October  29,  1953 
September  16,  1955 
August  26,  1955 
October  24,  1955 


Appropriation  No.  6.735.804.000 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron, 
Greenberg. 
Absent:  None 


Settlement 

4>  2,000,00 
975.00 
850,00 
900,00 


1,975.00 
2,500.00 
600.00 
600.00 

^10,400,00 
Rousseau 


On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16.813--* 

RESOLVED'  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  necessary  legislation  for 
submission  to  the  Board  of  Supervisors,  authorizing,  effective 
December  31,  1956,  terminationof  that  certain  lease  entered 
into  with  the  State  of  California-California  Toll  Bridge 
Authority,  covering  use  and  occupancy  by  the  Municipal  Railway 
of  State  owned  property  at  Beale  and  Howard  Streets,  used  by 
said  Municipal  Railway  for  the  purpose  of  a  bus  terminal  and 
trolley  coach  turn-around  loop. 


Vote:  Ayes -Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent :  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,814— 

WHEREaS'  under  the  auspices  of  a  Citizen's  Committee, 
appointed  by  his  Honor,  George  Christopher,  Mayor  of  the  City 
and  County  of  San  Francisco,  an  intensive  campaign  was  waged 
in  behalf  of  Proposition  "B",  the  4>25,000,000  Airport  Bond 
issue  appearing  on  the  ballot  in  the  November  6,  1956  election; 
and 

* 

WHEREAS    serving  as  Chairman  of  this  Committee  was  Allan 
K.  Browne;  and 

WHEREaS*  under  Mr.  Browne's  leadership  the  Committee 
successfully  brought  into  the  homes  of  San  Franciscans  the 
importance  of  a  "YES"  vote  on  this  measure;  and 

WHEREAS*  Proposition  UB,?  carried  by  a  four-to-one  majority 
thereby  providing  the  necessary  funds  for  the  expansion  of 
the  San  Francisco  International  Airport  to  meet  the  rapidly 
growing  traffic  volume  and  to  adapt  the  Airport  for  the  Jet 

Age: 

THEREFORE,  EE  IT  RESOLVED'  That  we,  the  members  of  the 
Public  Utilities  Commission  in  recognition  of  the  splendid 
civic  service  performed  by  Allan  K.  Browne,  do  hereby  extend 
out  congratulations,  felicitations  and  sincerest  appreciation 
to  him  and  the  members  of  his  committee  for  an  outstanding  job 
well  done. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,815— 

WHEREAS*  the  press  of  San  Francisco  unanimously  supported 
the  passage  of  Propositions  "B",  "G"  and  "E"  in  the  November 
6,  1956  election;  and 

WHEREAS'  the  San  Francisco  press  rendered  an  important 
public  service  in  explaining  to  the  citizens  the  needs  for 
which  these  measures  were  advanced;  and 

VHEREaS'  the  voters  approved  of  these  three  Propositions 
by  substantial  majorities;  and 

WHEREAS,  the  approval  of  these  Propositions  provide  for 
the  necessary  expansion  of  the  San  Francisco  International 
Airport,  improved  working  conditions  for  Municipal  Railway  car- 
men, and  a  more  workable  fiscal  procedure  in  the  Utilities 
Departments : 
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THEREFORE,  BE  IT  RESOLVED*  That  we,  the  members  of  the 
Public  Utilities  Commission  do  hereby  extend  our  congratulations 
and  sincerest  appreciation  to  the  press  of  our  City  for 
support  of  Proposations  "B",  "G"  and  f,El!  and  for  explaining 
the  issues  of  these  measures  to  the  public. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  l6,Sl6 — 

RESOLVED/  That  this  Commission  approves  the  recommenda- 
tions as  prepared  and  submitted  to  the  Commission  in  the  matter 
cf  insurance  requirements  covering  all  operations  under  the 
jurisdiction  of  the  Commission  and  hereby  directs  the  Manager 
of  Utilities  to  allocate  the  costs  to  the  respective  depart- 
ments in  the  preparation  of  the  1957-5&  budgets. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg, 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,817— 

RESOLVED,  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities  for  modernization  of  a  street  light- 
ing system,  the  contract  for 

Modernization  of  Street  Lighting  System  on  Chest- 
nut Street,  Van  Ness  Avenue  to  Lyon  Street,  BLH&P 
Contract  No.  IkS 

a  public  work  to  be  performed  on  the  basis  of  the  lump  sum 
price  submitted  and  regularly  on  file  for  the  estimated 
quantities  of  work  to  be  performed  as  set  forth  in  the  re- 
lated specifications  of  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  be  and  the  same  is  hereby 
awarded  to 

Abbett  Electric  Corporation 

it  being  the  lowest  regular  and  responsible  bidder  for  the  work 
aforesaid  at  $14,835.00,  said  sum  being  the  total  price  for 
the  lowest  bid  submitted  on  the  basis  hereinabove  stated, 

BE  IT  FURTHER  RESOLVED*  That  the  Commission  recommends  and 
hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  performance  of  the  above  con- 
tract; and  all  other  bids  for  the  work  are  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 
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On  motion  of  Commissioner  Del  Orlo,  seconded  by  Commissioner 
Rousseau;  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  .16,818 — 

WHEREAS,  SF¥D  Contract  No.  672-Re location  of  the 
Crystal  Springs  60-Inch  and  44-Inch  Pipe  Lines,  Ouadalupe 
Valley,  near  Brisbane >  San  Mateo  County,  should,  in  accordance 
with  the  time  limit  set  forth  in  the  contract,  as  extended  by 
Public  Utilities  Commission  Resolution  No.  16505/  be  completed 
on  or  before  August  9,  1956;  and 

WHEREaS,  it  was  the  intent  of  said  Resolution  No.  16505 
to  extend  the 'time  for  completion  of  all  work  and  to  eliminate 
the  separate  completion  date  set  forth  in  the  specifications 
for  placing  the  lines  in  service  and  to  waive  liquidated  damage 
specified  in  connection  with  that  part  of  the  work;  and 

WHEREAS'  M  &  K  Corporation,  contractors,  experienced  25 

additional  calendar  days  of  unavoidable  delay  due  to  changes 

in  the  work  authorized  by  Modifications  No.  1  and  2,  which 

covered  sand  blasting  and  cleaning  the  inside  of  the  pipe  and 
11  calendar  days  due  to  avoidable  delay: 

THEREFORE,  BE  IT  RESOLVED*  That,  in  accordance  with  the 
provisions  of  File  No. 13465/  Ordinance  No.  9484,  adopted  by 
the  Board  of  Supervisors,  January  16,  1956,  Section  6.3,  un- 
avoidable delays  were  caused  by  changes  in  the  work  ordered 
by  this  Commission,  by  said  contract  modifications,  this  Com- 
mission grants  an  extension  of  25  calendar  days  for  completion 
of  all  work  under  the  contract,  for  which  liquidated  damages 
are  hereby  waived;  and  assesses  liquidated  damages  and  in- 
spection costs  for  said  11  calendar  day  delay, 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans 
and  specifications;  approves  Final  Modification  of  Contract 
for  addtional  amount  of  oil, 588.35;  approves  Certificate  of 
Acceptance  and  Authorization  for  Final  Payment  in  amount 
$42,711.99,  in  favor  of  M  &  K  Corporation,  under  said  SFWD 
Contract  No.  672. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Creenberg 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,819— 

RESOLVED/  That  this  Commission  hereby  authorizes  call  for 
public  bids  for  the  work  of  SFWD  Contract  No.  787-Laying  of 
16-lnch  Cast  Iron  Main  in  Sanchez  and  Steiner  Streets,  between 
1/th  and  Haight  Streets. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Greenberg,    the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,820— 

RESOLVED,  That  this  Commission  approves  Traveling  Expense 
Voucher  in  amount  $439»90,  expenses  of  Harold  S.  Messersmith, 
representing  Airport  Department  at  the  Civil  Aeronautics  Board 
Hearing,  Washington,  D.  C.,    re  Docket  No,  2396,  Great  Lakes- 
Southeast  Service  Case,  and  appearing  before  the  Military 
Air  Transport  Service,  Andre/6  Air  Force  Base  and  conference 
with  Airline  Representatives,  October  22-26,  1956» 

Vote:  Ayes-Commissioners  Martin.,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,821— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  to  Stone son  Development 
Corporation,  Millbrae,  to  extend  a  21-inch  storm  drain  within 
a  portion  of  the  City's  San  Andreas  Reservoir  outlet  tunnel 
parcel  for  the  purpose  of  alleviating  flooding  of  the  adjacent 
subdivision  of  the  permittee  (^50.00  permit  fee). 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,822— 

RESOLVED'  That  this  Commission  approves  the  following 
contract  payments: 

Contract  Payment  in  amount  $3,5^5#78,  in  favor  of  City 
Appliance  and  Electric,  under  HHWS  Contract  No.  285a,  Elec- 
t  ical  Alterations  to  Moccasin  Clubhouse  and  Cottages  Nos# 
13-17. 

Contract  Payment  in  amount  $680.99,  in  favor  of  Mahoney  Elec- 
tric Co.,  under  HHWS  Contract  No.  287-Installation  of  Switch 
Towers  and  Met-  ring  Facilities  at  Oakdale  Substation. 

Voce:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Be  ron,  the  following  resolution  was  adopted: 

— RESOLUTION  MO,  16,823— 

RESOLVED*  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Modification  of  Contract  in  credit 
amount  315,00,  under  Municipal  Railway  Contract  No.  kkl,  Con- 
structing Cable  Track  Curves  and  Special  Work  at  Hyde  and 
Washington  and  Hyde  and  Jackson  Streets,  contractor,  Payne 
Construction  Co.,  covering  the  following: 

Delete  wood  cabinet  for  electric  meter  which  was  to 
be  mounted  on  PG&E  Pole. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent i  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,824— 

RESOLVED'  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for  the 

Laying  of  20-Inch  and  24-Inch  Steel  Mains  in  Corbett 
Avenue  and  Portola  Drive-SFWD  Specification  No. 780 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the    estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related  speci- 
fications for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Associated  Pipeline,  Inc. 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  $43,799*00,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  docu- 
ments necessary  to  provide  funds  for  the  performance  of  the 
above  contract. 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  Ho  ,16,825— 

RESOLVED'  That  because  of  poor  patronage  experienced  and  to 
afford  employees  the  opportunity  of  celebrating  with  their 
families  the  days,  this  Commission  hereby  grants  permission  to 
The  Interstate  Company,  to  close  operations  in  the  Inter- 
national Room,  San  Francisco  International  Airport,  on 
Thanksgiving  Day  and  Christmas  Day,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,826— 

RESOLVED'  That  this  Commission  hereby  confirms  the  award 
of  lease  made  by  the  Director  of  Property  to  American  Air- 
lines, Inc.,  a  corporation,  as  the  only  and  highest  bidder  to 
lease  the  following  described  area  at  the  San  Francisco  Inter- 
national Airport,  San  Mateo  County,  California,  for  air  cargo 
purposes,  for  a  period  of  kO  years  at  an  annual  rental  of 
o. ,896.00  for  the  first  twenty  years  of  the  term  of  the  lease, 
and  for  ea.ch  year  of  the  second  twenty  years  of  the  lease  term 
to  pay  a  sum  to  be  determined  according  to  the  provisions  of 
said  lease. 

Plot  "A"  Interim  Cargo  Area,  as  per  Drawing 
No.  BA  -  10649 

Said  award  was  maide  pursuant  to  a  Call  for  Bids  authorized 
ty  Resolution  No,  16730,  adopted  by  this  Commission  on 
October  8,  1956. 

The  members  of  this  Commission  shall  execute  said  lease 
or  behalf  of  the  City  and  County  of  San  Francisco,  a  municipal 
corporation, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,827— 

RESOLVED'  That  this  Commission  approves  Traveling  Expense 
Voucher  in  amount  ^16U,01,  expenses  of  H,  E,  Lloyd,  attending 
the  58th  Annual  Conference  of  the  League  of  California  Cities, 
Los  Angeles,  California,  October  28-31,  1956, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau 
Greenberg 
Absent:  None 
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On  motion  of  Commissioner  Del  Crrlo,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,828— 

RESOLVED'  That  this  Commission  on  the  recommendation  of 
the  General  Manager  and  Chief  Engineer,  San  Francisco  Water 
Department,  hereby  authorizes  the  issuance  of  Revocable  Permit 
to  the  City  of  Redwood  City,  to  extend  Farm  Hill  Boulevard 
including  appurtenant  utilities  and  a  k2"  storm  drain  across 
a  portion  of  the  Bay  Division  Pipeline  No,  3  right  of  way 
within  Farm  Hill  Subdivision  Unit  No,  3,  Redwood  City;  no  fee; 
revoking  permit  issued  to  Odds tad  Homes  by  Resolution  No. 
16,565,  adopted  July  23,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,829— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Municipal  Railway  Request  for  Funds, 
in  amount  $2,500.00,  under  Appropriation  No.  6.735*200,000, 
Contractual  Services,  the  allotment  being  insufficient  to  pro- 
vide for  the  second  quarter's  expenditures  and  encumbrances. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 

Cn  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,830— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Airport  Request  for  Funds,  in  amount 
£1,000.00,  Appropriation  No.  6.725*216.000,  to  allot  ad- 
ditional funds  in  favor  of  the  Municipal  Railway  for  repairs 
of  automobiles  and  trucks. 


Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 
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On  motion  of  Coram is si oner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,831— 

WHEREAS*  under  the  auspices  of  a  five-member  committee 
appointed  by  his  Honor,  George  Christopher,  Mayor  of  the  City 
and  County  of  San  Francisco,  a  plan  was  evolved  to  revise  the 
San  Francisco  Charter  to  grant  Municipal  Railway  carmen  a  five 
day  week  over  a  period  of  two  years;  and 

WHEREaS'  serving  as  Chairman  of  this  committee  was  Arthur 
E,  Wilkens;  and 

WHEREaS'  this  Charter  change  which  appeared  on  the 
ballot  in  the  November  6,  1956  election  as  Proposation  "E", 
also  waives  residence  requirements  for  applicants  as,  and  es- 
tablishes the  hourly  rate  for,  platform  men  and  bus  operators 
of  the  Municipal  Railway;  and 

WHEREAS^  Proposition  "E"  was  approved  by  San  Francisco 
citizens  at  the  polls  by  a  two  and  one-half  to  one  majority; 

THEREFORE,  BE  IT  RESOLVED'  That  we,  the  members  of  the 
Public  Utilities  Commission  in  recognition  of  the  splendid 
civic  service  performed  by  Arthur  E.  Wilkens,  do  hereby  ex- 
tend our  congratulations,  felicitations  and  sincerest  apprecia 
;:'.on  to  him  and  the  members  of  his  committee  for  an  outstand- 
ing job  well  done, 

^ote:  Ayes-Commissioners  Martin,  Del  Carlo,  Earon,  Rousseau, 
Greenberg 
Absent:  None 

0:'i  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,832— 

RESOLVED*  That  this  Commission  consents,  effective  ^ugust 
20,  1956,  to  the  request  of  the  Charles  M.  Schayer  and  Co, 
of  California,  Gift  Shop  Concessionaire,  San  Francisco  Inter- 
national Airport,  to  permit  the  Highland  Serv  ice  Company  to 
operate  a  stamp  vending  machine  in  their  leased  premises,  sub- 
ject to  the  condition  that  all  revenues  derived  from  said 
P'-;;c.mp  vending  machine  revert  to  the  City  and  County  of  Sa,n 
i'rancisco. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 

Ori  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,833— 

RESOLVED*  That  this  Commission  accepts  the  work  as  satis- 
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factorily  completed  in  accordance  with  plans  and  specifications 
and  approves  Certificate  of  Acceptance  and  authorization  for 
Final"  Payment,  in  amount  $710*00,  in  favor  of  Fulton  Painting 
Co«,  under  SFWD  Gontract  No.  764-Coating  Exterior  of  Water 
Department  Building, 

Vote;  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 


Remarks : 

Two  letters,  one  from  the  New  Fillmore  Grocery  Co.,  2361  Fill- 
more Street  and  the  other  from  Louis  T.  Samuels,  155  Sutter 
Street  were  read,  in  which  a  complaint  was  registered  that  the 
grocery  concern  was  adversely  affected,  to  a  damaging  degree, 
because  of  the  bus  stop  at  Washington  and  Fillmore  Streets;  the 
matter  was  referred  to  Railway  Management  for  review  and  report. 

Commissioner  Greenberg  brought  up  the  matter  of  proper  publici- 
ty upon  the  Railway's  completion  of  cable  car  rehabilitation; 
C.  D.  Miller  of  the  Railway  stated  that  due  attention  would  be 
paid  to  the  matter.    On  the  subject  of  a  unified  color  scheme 
for  the  cable  cars,  President  Joseph  Martin,  Jr.  referred  the 
problem  to  Commissioner  Greenberg  and  C.  D.  Miller. 

Municipal  Railway  Monthly  Report:  -  Mr.  Miller  stated  that  much 

to  the  surprise  of  all, 
passenger  riding  habit  was  holding  up  well;  that  while  at  the 
budget  level,  it  was  anticipated  that  riding  would  fall  at  the 
rate  of  2.59%,  the  decrease  was  only  at  1,46$;  this  is  par- 
ticularly remarkable  in  that  the  national  average  for  the 
transit  industry  in    the  United  States  was  off  by  S.56## 

There  are  a  number  of  properties  in  the  United  States,  that 
because  of  changing  types  of  operating  equipment,  find  them- 
selves with  surplus  PCC  street  cars;  Mr.  Miller  stated  that 
the  cars  of  St.  Louis  offer  the  best  promise  and  studies  are 
underway  to  ascertain  what  financial  arrangements  can  be 
attained  to  secure  a  number  of  these  cars, 

Mr.  Miller  outlined  the  City's  program  for  track  removals 
after  January  1,  1957;  on  Columbus,  from  Stockton  to  North 
Point  and  North  Point  from  Columbus  to  Van  Ness;  cable  tracks  on 
Washington,  between  Hyde  and  Steiner  and  on  Steiner  between 
Washington  and  Jackson. 

For  some  time  the  Commission  has  been  working  on  a  program  for 
no  parking  on  Powell  Street,  a  measure  to  counteract  the  high 
accident  rate;  little  progress  has  been  made  towards  this  ob- 
jective, the  Department  of  Public  Works  and  the  Police  Depart- 
ment failing  to  see  the  necessity  for  such  a  ban.    The  two 
Departments  have  however  agreed  to  support  no  left  turns  from 
Powell  into  Bush,  Pine  and  California,  a  step  that  will  prove 
to  be  of  some  assistance. 
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Mr.  Miller  reviewed  the  beneficial  effect  resulting  from  no 
right  tunrs  for  automobiles,  between  7:00  and  9:00  AM,  at 
3rd  and  Market  Streets. 

Mr.  Miller  reported  on  the  complaint  of  Mr.  Sol  deTaube,  re 
noise  and  other  nuisances  alleged  to  exist  at  48th  and  Ptl 
Lobos;  a  night  inspector  will  check  this  terminal  for  cor- 
rection*   Mr.  Miller  had  no  particular  progress  report  to  make 
in  the  matter  of  greater  utilization  of  the  shop  at  24th  a.nd 
Utah;  other  City  Departments  are  not  apparently  interested; 
further  studies  in  the  matter  will  be  made. 

President  Joseph  Martin  Jr.,  in  reviewing  a  national  annual 
transit  report  stated  that  he  was  much  impressed  with  steps 
taken  by  other  properties  in  developing  a  greater  rider  habit; 
he  stated  that  the  Commission  had  given  considerable  attention 
to  the  safety  factor  of  Municipal  Railway  operation,  and  be- 
cause of  this,  had  not  devoted  time  to  studying  wa,ys  and  means 
to  augment  revenues  of  the  Railwa.y.    He  stated  that  the  success 
or  failure  of  the  downtown  area  ctnd  other  areas  of  Sa,n  Fran- 
cisco was  at  the  level  of  mass  transportation;  providing  a 
safe  and  rapid  service  to  the  downtown  area  is  a  move  in  which 
all  concerned  with  the  welfare  of  San  Francisco  should  parti- 
cipate; the  business  life  of  San  Francisco  depends  upon  it. 
Mr.  Martin  further  stated  that  steps  should  be  taken  now  to  re- 
vamp previous  plans,  despite  the  oppositions  of  the  past.  He 
further  stated  that  steps  be  taken  to  explore  the  possibility 
of  having  Sutter  Street  declared  a  dedicated  street  for  public 
transportation;  such  a  step  would  greatly  reduce  accidents  and 
at  the  same  time  afford  a  faster  and  better  service. 

The  matter  cf  the  request  of  Supervisor  Ja.raes  Leo  Hal ley  re 
study  of  fares  as  adopted  by  the  Honolulu  Transit  Co.,  also  the 
matter  of  continuance  of  the  presently  operated  Special  Shopper 
Fare,  were  referred  to  Railway  Management  for  study  and  report. 


THEREUPON  THE  MEETING  ADJOURNED 
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11-19-56 

C.  D.  MILLER: 

Decrepse  In  p^ssenr-er  riding  compared  with  Inst  year  —  lml±6$ 
Preliminary  report  for  September  for  transit  industry  —  S.%6fo 
Surplus  Streetcars! 

100  St,  Louis    19if6 

I4.3  Kansas    191^.6.  (23  43 1  present) 

25  Dallas  — -  1%0 

30  Los  Angeles   1%0 

100  Washington,  D.C  .  -  X9U-5 
Track  Removal  after  January  It 

Columbus  Ave.  from  Stockton  to  North  Point,  and 
North  Point  from  Columbus  to  Van  Ness. 

Cable  tracks  on  Washington  St.  between  Hyde  and  Steiner, 

and  on  Steiner  between  Washington  and  Jackson, 
No  Parking  on  Powell  Street: 

At  the  Inter-Departmental  Staff  meeting  on  November  1,  a  request 
was  made  for  no -parking  on  Powell. 

Police  and  Public  Works  against  as  the  evidence  presented  did  not 
clearly  indicate  no  parking  as  a  solution.    Agreed  to  support  no  left 
turns  from  Powell  into  Bush  -  Pine  -  California,     Now  before  Police 
Commis  sion„ 

New  traffic  regulations   at  3rd  and  Mgrket  -  November  9»  1956s 
No  right  turns  for  autos  between  7:00  and  9:00  A.M. 
Buses  to  use  curb  lane  -  Monday  to  Friday* 
Complaint  of  Mr.  Sol  deTaube  -  1;90-U8th  Ave. 


M  I  N  U  T  ES 


PUBLIC  UTILITIES  COMMISSION 


1,075th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  NOVEMBER 
26,  1956,  COMMENCING  iT  2:00  P.  M. 


Call  to  Order 

Present:  Commissioners  Joseph  Martin,  Jr.,  Daniel  F.  Del  Carlo, 
Edw.  B«  Baron,  Stuart  N.  Greenberg 

Absent:  Commissioner  Oliver  M.  Rousseau 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  minutes  of  the  1,074th  regular  meeting  of  the 
Commission  held  November  19,  1956  were  approved. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,834— 

RESOLVED'  That  this  Commission  authorizes  and  directs 
F,  3.  Butler,  Manager,  San  Francisco  International  Airport, 
and  Myron  Tatarian,  Engineering  Bureau,  to  appear  in  Washington, 
D8  C.,  on  or  about  December  3,  1956,  for  the  purpose  of 
attending  a  conference  sponsored  by  United  States  Air  Force 
on  Ground  Handling  of  Jet  Aircraft,  for  selected  representatives 
of  members  of  the  Airport  Operators  Council;  and 

BE  IT  FURTHER  RESOLVED,  That  necessary  traveling  expenses 
are  deemed  contracted  in  the  performance  of  routine  duties, 
payable  from  Appropriation  No.  6,725.200.000. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,836=* 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are  or 
will  be  legally  available  in  payment  of  claims  against  the 
Municipal  Railway,  as  follows: 

Claimant 

Non-litigated  settlements       Date  of  Accident  Settlement 

TC  Jennie  Weinberg  August  3,  1956  $1,250,00 

TC  Robert  Scott  November  17,  1956  536.80 

L itigated  settlement : 

Gladys  G.  and  W.  H.  Renner    August  9,  195^  6,500.00 
Appropriation  No.  6.735.804,000  $8,286.80 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  l6#837 — 

RESOLVED'  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications 
approves  Credit  Modification  of  Contract  in  amount  $67^.^8; 
approves  Certificate  of  Acceptance  and  Authorization  for  Final 
Payment,  in  amount  $7,200,52,  under  SFVD  Contract  No,  773, 
Laying  4-6-8"  Mains  in  Midtown  Terrace  Subdivision  No.  5, 
contractor,  Michael  Murphy,  Jr. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 


—Resolution  NO.  16,838— 

RESOLVED*  That  this  Commission  approves  all  temporary  and 
non-civil  service  appointments  and  removals  made  by  the  Manager 
of  Utilities  for  the  month  of  October,  1956;  and 

BE  IT  FURTHER  RESOLVED'  That  a  Report  of  said  appointments 
and  removals  be  transmitted  to  the  Civil  Service  Commission  and 
to  the  Controller, 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,839— 

WHEREAS,  SFWD  Contract  No.  772-For  Laying  of  6"  and  g» 
Cast  Iron  Mains  in  Congo  and  Stil lings  Streets  and  in  Martha 
and  Cortland  Avenues,  Fred  T,  Fairey,  contractor,  should,  in 
accordance  with  the  time  limit  set  forth  in  said  contract,  be 
completed  on  or  before  November  'd,  1956;  and 

WHEREAS'  contractor  experienced  3  work  days  of  unavoidable 
delay  due  to  rain;  and 

WHEREAS'  contractor  prosecuted  the  work  of  the  contract 
diligently: 

THEREFORE,  BE  IT  RESOLVED'  That  in  accordance  with  the 
provisions  of  File  No.  13456,  Ordinance  No.  9484,  adopted  by 
the  Board  of  Supervisors,  January  16,  195&>  Section  6*3 
Unavoidable  delays  due  to  adverse  weather  conditions",  this 
Commission  hereby  grants  an  extension  of  3  days  for  which 
liquidated  damages  are  hereby  waived. 

BE  IT  FURTHER  RESOLVED '  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans  and 
specifications;  approves  Credit  Modification  of  Contract  in 
amount  $41,86;  and  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment  in  amount  $11,121,14,  in  favor 
of  Fred  T.  Fairey  under  SFWD  Contract  No.  772. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Creenberg 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,840— 

RESOLVED,  That  this  Commission  approves  Modification  of 
Contract,  under  Airport  Contract  No.  201,  Removing  Silt  from 
Various  Canals  at  San  Francisco  International  Airport, 
contractor,  Jacob  Bros.,    covering  the  following: 

Remove  silt  from  Cupid  Row  Canal,  inasmuch 
as  this  particular  canal  was  not  indicated 
on  contract  drawings;  no  increase  in  the 
amount  of  work  to  be  performed  under  the  con- 
tract. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,841— 

RESOLVED,  That  in  accordance  with  Resolution  No.  16,527, 
adopted  July  16,  1956,  this  Commission  approves  payment  of 
claims  in  amount  $1,332.97*  made  by  the  Water  Department, 
month  of  October,  1956,  per  Revolving  Fund  Voucher  No.  1732. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  I6,g42~ 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  Department  Managers  and  the  City  Attorney,  this 
Commission  approves  the  write-off  of  uncollectible  accounts 
receivable,  which  are  more  than  90  days  past  due  and  the  ad- 
justment of  accounts  receivable,  per  the  following: 

Water  Department-per  list  dated  November  2,1956  $641.64 
Bureau  of  List,  Heat  and  Power,  per  list  dated 

November  1,  1956  324.51 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  approves 
the  following  compromise  settlements  for  damages  which  the 
Municipal  Railway  has  against  the  following: 

Amount  Compromise 
Debtor :  Billed  Settlement 

Lena  V.  Moreau  £160.07  $132.77 

Merle  S.  Greenblat  34.66  27*31 

A .  J.  Leroux  265.06  219.91 

Marko  R.  Martinov  27. 58  22.33 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  approves  in 
amount  $2,041.63,  collections  in  payment  for  damages  which 
the  Municipal  Railway  has  against  miscellaneous  debtors  per 
list  dated  November  13,  1956. 


Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 


-10,389- 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,843— 

RESOLVED'  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for 

^i!1peerc»ioS»W 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  as  set  forth  in  the  related  specifica- 
tions for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Underground  Construction  Co. 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  335,985.65*  said  sum  being  the  total  price 
for  the  lowest  regular  bid  submitted  on  the  basis  hereinabove 
stated. 

BE  IT  FURTHER  RESOLVED  ,  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  the  performance  of  the  above 
contract;  and  all  other  bids  for  the  above  described  work 
are  hereby  rejected. 

Vote;  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  16,844— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con^ 
trollerfs  approval  of  Requests  for  Funds, as  follows: 

Airport  Request  for  Funds, in    amount  $600.00, Appropriation  No. 
6-725-870-000,  to  provide  additional  funds  for  payment  of  taxes. 
Hetch  Hetchy  Project  Request  for  Funds, in  amount  $550.00,  Appro- 
priation No.  6.755.870.000,  to  Provide  additional  funds  for 
payment  of  taxes. 

Bureau  of  Light,  Keat  and  Power  Request  for  Funds, in  amount 
$,1,800.00,  under  Appropriation  No. 6. 715. 507. 000,  to  provide  for 
underground  district  No.  l46,Fil lrnore  St.,  from  the  north  line 
od  Broadway  to  the  south  line  of  Vallejo. 
Water  Department  Request  for  Funds: 

In  amount  $2, 500.00, Appropriation  No. 6. 7^7. 527. 000,  to  pro- 
vide sufficient  funds  for  certification  of  SFWD  Contract  No. 
6?6=Sunol  Water  System  Supply  Line* 

In  amount  $21, 000. 00, Appropriation  Nn. 6. 7^6.025.000,  to  provide 
for  electrical  alterations  at  Crystal  Springs  Pump  Station. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,845-- 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permits,  as  follows: 

To:    City  of  South  San  Francisco     -     Permit  to  extend  a  12" 

storm  water  sewer  along 
a  portion  of  the  Crystal  Springs  Pipeline  right  of  way 
easterly  of  the  intersection  of  School  and  Olive  Streets, 
South  San  Francisco;  no  fee. 

To:    Harry  W.  King,  Mission  San  Jose     ■     Permit  for  gardening 

purposes  within  a 
portion  of  Eay  Division  Pipline  No.  3  right  of  way;  said 
portion  being  opposite  Lot  2,  Block  1,  Tract  1408,  Mission 
San  Jose,  Alameda  County;  no  fee. 

To:    Walter  Davoli,  Redwood  City     *     Permit  to  occupy  a 

portion  of  Hetch  Hetchy 
Right  of  Way  adjacent  to  4th  .Avenue,  Redwood  City,  for 
the  purpose  of  a  driveway;  revoking  permit  issued  by 
Resolution  No.  15/598,  adopted  July  18,  1955;  no  fee. 

To:    Pacific  Gas  and  Electric  Co.      =     Permit  to  extend 

within  the  limits  of 
"D"  Street,  City  Extension  Homestead,    Colma,    a  2"  H.  P. 
gas  line  across  the  San  Andreas-Baden  Merced  pipe  line 
right  of  way;  service  fee  of  ^50. 00  to  apply. 

Vote:  Ayes-Commissioners  Martin  ,Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Gieenberg,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,846— 

RESOLVED/  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions and  hereby  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment,  in  amount  $2,080.00,  un  der 
Municipal  Railway  Contract  No.  452-Construc ting  Waiting  Shelter 
at  Euclid  Avenue  and  Collins  Street,  contractor,  Payne  Con- 
struction Co. 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 


-10,391- 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  iS.BkJ— 

WHEREAS'  under  the  terms  of  HEWS  Contract  No.  274-Cherry 
Dam  Spillway  and  Outlet  Works,  contractor,  Rothschild, 
Raffin  Weirick,  work  was  to  be  completed  under  three  schedules 
of  time;  and 

WHEREAS'  under  Schedule  1,  the  contractor  experienced  an 
unavoidable  delay  of  38  days;  under  Schedule  2,  59  days  and 
under  Schedule  3,  49  days,  this  latter  in  addition  to  an  ex- 
tension of  30  days  previously  granted  under  Resolution  No. 
16, 413;  and 

WHEREAS'  the  aforesaid  delays  were  occasioned  by  un- 
precedented floods,  in  ability  to  secure  materials  and 
equipment  within  contract  time,  strikes,  labor  shortage  for 
drillers,  respectively;  and 

WHEREAS,  said  unavoidable  delays  did  not  adversely  affect 
the  objective  to  be  attained  in  the  establishment  of  com- 
pletion dates  under  the  aforesaid  3  schedules;  and 

THEREFORE,  BE  IT  RESOLVED*  That  this  Commission  hereby 
grants  an  extension  of  38  days  under  Schedule  1;  an  extension 
of  59  days  under  Schedule  2;  and  a  further  extension  of  49  days 
under  Schedule  3,  for  which  liquidated  damages  for  said  days  of 
delay  are  hereby  waived;  and 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans  and 
specifications;  approves  Modification  of  Contract  in  amount 
$1,342*57,  being  the  additional  difference  between  certified 
estimated  contract  and  actual  performance;  approves  Certificate 
of  Acceptance  and  Authorization  for  Final  Payment,  in  amount 
395,139.45,  in  favor  of  said  Rothschild,  Raffin  and  Weirick, 
under  said  Contract  No.  274. 

Vote;  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  Mo.  16,848— 

RESOLVED,  That  this  Commission  hereby  authorizes  call 
for  public  bids  for  the  work  of  HHWS  Contract  No.  288-Canyon- 
Cherry  Power  Development,  Cherry  Power  Tunnel,  Exploratory  Core 
Drilling. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,849— 

WHEREAS >  the  Manager  and  Chief  Engineer  of  the  Hetch 
Hetchy  Water  Supply,  Power  and  Utilities  Engineering  Bureau 
of  this  Commission  has  recommended  the  granting  of  a  certain 
revocable  permit  for  use  and  occupancy  of  land  and  property 
under  the  control  of  that  bureau,  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED'  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

To:         Union  Oil  Company  of  California 

Permit  to  construct,  maintain  and  use  a  16-inch  crude  oil 
pipe  line  in  a  portion  of  the  Hetch  Hetchy  Aqueduct  right  of 
v/ay  in  Section  35  T.  3  S,,  R,  5  E.i  MDB&M,  San  Josquin  County, 
California,  as  shown  in  red  on  the  Union  Oil  Company  Drawing 
No.  367-247-2  attached  hereto  and  made  a  part  hereof  and  in  a 
portion  of  the  Moccasin  Transmission  Line  right  of  way  in 
Section  36,  T»  3  S.,  R.  5  E.,  MDB&M ,  San  Joaquin  County, 
California,  as  shown  in  red;  fee  of  $50,00  to  apply. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,850— 

RESOLVED'  That  in  accordance  with  Section  30B  of  that 
certain  lease  entered  into  with  Oakland  Airmotive  Company,  dba 
Bay  Aviation  Service  Company  (Fixed  Base  Operator,  San  Fran- 
cisco International  Airport)  this  Commission    approves  in 
amount  3500,000,00-Aircraf t  Hull  Liability  Policy,  which 
policy  includes  hangar  keeper's  liability. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,851  — 

RESOLVED*  That  this  Commission  hereby  requests  the 
Lirector  of  Property  to  prepare  necessary  legislation  for  sub- 
mission to  the  Board  of  Supervisors,  authorizing  execution  of 
quitclaim  deeds  over  portions  of  the  former  Alameda  Pipeline 
right  of  way,  being  Lots  13-14-15,  Block  29  and  Lots  30-31-32, 
Block  32,  Dumbarton  Tract,  subject  to  a  consideration  of  plOO.OO 
per  lot* 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,851-- 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Space  or  Use  Permit, 
as  follows: 


To:  Southwest  Airways  Co* 
Effective  Date:  October  15,  1956 


Space  Occupancy 

Hangar  2=Entire  Building 

Old  fire  house  " 

Aircraft  apron-pved.axea  nr .Hangar  2 


Aircraft  apron- 


M  Concourse  E 


Inflammable  Storage-paved  area 
Auto  Parking=paved  area 
Former  Hangar  l=paved  area 
Improved  area  westerly  of  Hangar  2 
20fx64'  Butler  Type  Bldg.-^as  is" 
Former  baggage  shed, south  of  former 

terminal 


Approx. 

Sq.Ft. 
14,074 
778 
79,259 
30,000 

3,390 
27,5^0 
10,051 

6,165 

1,280 

1,057 


Annual 
Total 
$11,259-20  • 
622,40 
5,9^4.43  s 
2,250.00 
254.25 
2,065.50 
753.83 

15^.13 
320.00 

317.10 
$23,940,84 


BE  IT  FURTHER  RESOLVED'  That  permits  issued  under 
Resolutions  No.  16,084  and  16,492,  be  and  the  ®me  are  hereby 
revoked,  effective  with  new  permit  as  hereinabove  outlined. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 


On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,852— 

RESOLVED,  That  this  Commission  approves  the  recommenda- 
tions as  prepared  and  submitted  to  the  Commission  in  the 
matter  of  insurance  requirements  covering  all  operations  under 
the  jurisdiction  of  the  Commission  and  hereby  directs  the 
Manager  of  Utilities  to  effectuate  the  recommendations  con- 
tained in  said  report  by  recommending  policies  which  will 
assure  the  coverage  required  by  said  report  and  by  securing  an 
estimate  of  said  policies  and  thereafter  allocating  said  cost 
to  the  respective  departments  in  proportion  to  the  share  of 
each  of  said  departments  as  of  each  coverage.  The  department 
head  shall  thereafter  reflect  -said  allocated  cost  in  the 
preparation  of  the  1957-58  budget. 

BE  IT  FURTHER  RESOLVED'  That  Resolution  No,  16,816,  adopted 
November  19,  1S56,  be  and  the  same  is  hereby  rescinded* 

Vote:  ^yes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg, 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted; 

"RESOLUTION  NO,  16,853— 

WHEREAS,  while  on  duty  as  a  raotorcoach  operator  of  the 
No,  6  Haight  Street  Line,  for  the  Municipal  Railway,  operator 
Neil  Mc  Carthy  witnessed  what  appeared  to  be  a  hold  up  being 
perpetrated  upon  a  grocery  and  liquor  store  clerk  by  a 
robbery  suspect;  and 

WHEREAS >  Operator  Neil  Mc  Carthy  upon  seeing  police 
officer,  Jesse  Cabe  approaching  the  scene,  hollered  to  the 
officer  and  informed  him  of  the  crime;  and 

WHEREAS'  while  endeavoring  to  apprehend  the  robbery 
suspect,  Officer  Cabe  was  wounded  eight  times  from  a  knife 
wielded  by  the  suspect  in  his  attempt  to  escape;  and 

WHEREAS*'  Operator  Neil  Mc  Carthy,  without  regard  for  his 
own  safety,  rushed  to  the  aid  of  Officer  Cpbe,  wrestled  the 
suspect  to  the  ground  and  disarming  him;  and 

WHEREAS'  the  r ibbery  suspect  is  now  in  the  custody  of  the 
police : 

THEREFORE >  EE  IT  RESOLVED*  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
commend  Operator  Neil  J,  Mc  Carthy  for  his  utter  disregard 
for  personal  safety  and  valiant  actions  far  and  above  the  line 
of  duty  in  apprehending  the  criminal,  thus  saving  the  life  of 
Special  Officer,  Jesse  Cabe. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

--RESOLUTION  NO,  16,85*1— 

RESOLVED'  That  to  permit  the  Commission  to  further  study 
the  economics  involved,  this  Commission  hereby  extends  the 
operation  of  the  presently  operated  Municipal  Railway  Special 
Shopper's  Fare,  for  the  period  ending  March  31,  1957;  and 

BE  IT  FURTHER  RESOLVED'  That  the  Board  of  Supervisors  be 
and  is  hereby  respectfully  requested  to  confirm  said  extension 
to  March  31,  1957. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg, 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 

Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,855— 

RESOLVED/  That  this  Commission  hereby  authorizes  and 
directs  H.  E.  Lloyd,  General  Manager  and  Chief  Engineer,  Hetch 
Hetchy  Water  Supply,  Power  and  Utilities  Engineering  Bureau, 
to  serve  on  the  Water  Resources  Advisory  Committee  of  the 
County  Supervisors  Association  of  California;  and 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  requests  the 

3oard  of  Supervisors  to  confirm  H.  E.  Lloyd  to  serve  on  said 

Water  Resources  Advisory  Committee  of  the  County  Supervisors 

Association  of  California,  for  and  on  bhela  of  the  City  and 
County  of  San  Francisco;  and 

BE  IT  FURTHER  RESOLVED,  That  necessary  expenses  are 
deemed  contracted  in  the  performance  of  routine  duties  payable 
from  such  funds  as  are  or  will  be  legally  available. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg, 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,856— 

RESOLVED'  That  this  Commission  approves    the  following 
substitution  for  the  first  two  paragraphs  of  Section  7  for 
Plot  1  and  area  adjacent    to  piers  3,  4  and  5*  San  Francisco 
International  Airport  of  the  proposed  lease,  submitted  to  the 
Board  of  Supervisors,  under  Resolution  No,  16781,  adopted 
October  29,  1956: 

"Within  18  months  from  the  date  of  execution  of  this  lease 
City  shall  commence  and  diligently  prosecute  to  completion 
the  construction  and  improvement  of  Taxiway  HTH,  either 
access  road  R-13  or  R-ll  as  City  may  designate,  access  roads 
R-2  and  R-8,  together  with  utility  (except  drainage)  exten- 
sions to  and  connections  at  the  boundaries  of  Parcel  One  of 
the  demised  premises,  all  as  designated  on  Exhibit  "A",  which 
shall  be  available  to  lessee  as  now  installed  and  when  in  the 
future  installed  and  improved  by  City,    City  has  appropriated 
the  sum  of  #20 1,000,00  set  aside  in  the  City's  appropriation 
to  be  used  exclusively  for  such  construction,  improvement  and 
extension.    Should  said  sum  be  insufficient  for  the  ac- 
complishment of  said  purposes,  City  agrees,  subject  to  the 
bidget  and  fiscal  provisions  of  its  Charter,  to  appropriate 
the  additional  sums  required  for  completion  of  said  purposes. 
In  the  event  Road  R=13  is  constructed  by  City  as  an  access  road 
available  to  lessee,  City  reserves  the  right  to  close  same  at 
any  time  and  in  lieu  thereof  to  have  constructed  and  make  Road 
R-ll  available  to  lessee  as  a  substitute  for  access  purposes11 0 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg, 
Absent:  Commissioner  Rousseau 
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Reports: 


Mr*  Dion  R.  Holm,  City  Attorney  appeared  before  the 
Commission  in  the  matter  of  landing  fees  paid  by  Western  Air- 
lines, Inc.,  under  protest;  litigation  of  same  is  now  in  the 
courts.    Mr.  Holm,  advised  that  the  Company  offered  the  sum  of 
$35,000.00  toward  settlement  (the  sum  of  some  $180,000,00  over 
a  period  of  4  years  is  involved);  the  offer  was  rejected;  later 
the  Company  increased  the  offer  of  settlement  to  $75*000.00, 
an  offer  also  rejected;  the  Company  now  proposes  a  settlement 
on  the  basis  of  50/50.    Inasmuch  as  these  offers  on  the  part 
of  the  Company,  if  accepted  by  City,  would  "open"  the  door  to 
other  carriers  to  have  their  rates  adjusted,  the  Commission 
directed  the  City  Attorney  to  advance  the  litigation  by 
having  it  set  for  trial. 

President  Joseph  Martin,  Jr.  appointed  himself  and  Commissioner 
Baron,  as  a  committee  to  sit  down  with  staff  to  work  out  a 
schedule  as  to  priority  and  order,  expenditures  to  be  made  from 
the  recently  approved  Airport  Bond  Issue  of  $25,000,000.00. 

Upon  query  from  President  Joseph  Martin,  Jr.,  Manager  of 
Utilties  J.  H.  Turner,  stated  that  a  report  will  be  forth- 
coming in  the  matter  of  Airport  and  Water  Departments  reorgani- 
zations. 

Mr.  Ceo.  Pracy,  reviewed  a  monthly  report  of  the  Water  Depart- 
ment; the  Department  has  operated  normally  with  nothing  of  an 
unusual  nature  to  report.    Steps  to  prevent  turbidity  of  water 
in    Crystal  Springs  are  under  contract  or  completed  and  it  is 
believed  that  the  steps  taken  will  obviate  the  problems  of 
last  winter;    progress  was  reported  on  the  Management  Survey 
being  made  by  Ernst  end  Ernst;  steps  are  being  taken  to  provide 
for  collections  of  water  bills  other  than  through  the  banks 
that  requested  an  increased  payment.  Conferences  are  being  held 
with  officials  of  Millbrae  in  the  matter  of  sale  of  the  Silva 
Tract,  and  as  soon  as  a  few  problems  are  resolved,  a  plan  for 
sale  will  be  submitted  to  the  Commission  at  about  January  1, 
1957. 

The  Commission,  in  advance  of  recommended  approval,  will  re- 
view the  plans  relative  to  the  proposal  of  the  Parking 
Authority  to  lease  to  the  Dewey  Food  Market,  404  Dewey 
Boulevard,  for  use  as  a  public  parking  facility,  an  area  of 
oO]x  134!,  of  the  Municipal  Railway  Forest  Hill  Station 
property. 

The  Commission  directed  that  steps  be  taken,  if  satisfactory 
financial  arrangements  can  be  arranged,  to  lease  a  number  of 
street  cars  of  the  PCC  type  from  the  St.  Louis  Public  Service 
Company. 

President  Joseph  Martin,  Jr.,  referred  to  Commissioner  Daniel 
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F.  Del  Carlo  for  study  end  report ,  the  suggestion  of  the 

Chief  Administrative  Officer  that  the  maintenance  of  street 
lights,  now  performed  under  contract,  might  be  more  efficient- 
ly and  economically  performed  by  the  Department  of  Electricity 
on  a  budget  transfer  basis* 


THEREUPON  THE  MEETING  ADJOURNED 
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MONTHLY  REPORT  -  SAN  FRAHCI5CQ  -/A TEH  DSPARTMEST 


November  26,  1956 


During  October  the  Water  Department  has  operated 
normally  and  there  is  nothing  unusual  to  report.  The 
Hillsborough  tunnel  is  on  schedule  and  should  be  holed 
through  about  the  middle  of  next  February, 

The  Skyline  quarry  is  about  through  constructing  their 
ponds  to  prevent  turbidity  in  Crystal  Springs, 

The  Lowie  case  was  to  have  been  heard  on  November  19, 
1956,  but  owing  to  lack  of  courtroom  space  it  has  been 
postponed  until  the  29th, 

The  contract  with  C.  J.  Collins  Company  is  progressing 
well  and  should  be  complete  by  the  time  allowed,  which  is 
December  10,  1956, 

Ernst  and  Ernst  are  working  hard  on  their  study  of 
the  Vater  Department  management.      They  have  advised  me  that 
the  ^ater  Department  staff  have  cooperated  with  them  in 
every  way. 

Some  20  additional  pages  of  the  Atlas  will  be  ready 
about  the  first  of  December  and  will  be  sent  you. 

A  report  concerning  the  collection  of  bills  was  sent 
to  Mr.  Turner  today.    Essentially  this  asks  approval  of 
the  form  of  contract  and  the  authorization  to  enter  into 
the  contract  with  35  stores.      Additional  stores  will  be 
added  from  time  to  time.      In  addition  three  of  the  banks 
presently  collecting  have  asked  to  continue. 

The  San  Francisco-Millbrae  committee  has  been  active 
during  the  last  month,  primarily  in  planning  for  the 
separation  of  portions  of  the  Silva  Tract  that  may  be  sold 
and  the  vater  Department  operative  property  that  must  be 
retained.      It  is  intended  to  submit  such  a  plan  to  the 
Commission  for  review  and  approval  at  about  January^.,  1957. 
rluch  progress  has  been  made,  but  knotty  problems  yet  remain 
to  be  solved  in  detail.      The  three  pending  condemnation 
actions  by  Millbrae  for  acquisition  of  the  City  Hall  site 
and  the  Recreation  site  within  the  Silva  tract,  and  the 
Watar  Tank  site  in  watershed  lands  southwest  of  the  Skyline 
Boulevard  and  Ilillbrae  Avenue  intersection,  have  been  de- 
ferred.     However,  on  November  6th  the  City  of  ilillbrae 
electorate  approved  a  bond  issue  for  construction  of  the 
new  City  Hall  on  the  proposed  site,  and  for  that  reason 
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they  desire  that  the  site  be  available  for  use  shortly- 
after  January  1,  1957.      From  Millbrae's  point  of  view, 
acquisition  of  the  water  tank  site  is  the  most  immediately 
pressing  problem  since  water  service  to  the  rapidly  develop- 
ing westerly  portion  of  that  city  is  now  seriously  inadeouate, 
and  since  they  p\an  on  having  the  subdivision  developers 
finance  the  construction  of  these  tanks  while  they  are  still 
active  in  the  area  to  be  served. 


G.  W.  PRACY 
General  Manager  &  Chief  Engineer 

SAN  FRANCISCO  WATER  DEPARTMENT 


11-^6-1956 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,076th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HaLL  -  DECEMBER 
3,  1956,  COMMENCING  AT  2:00  P.  M, 


Call  to  Order 

Present:    Commissioners  Joseph  Martin, Jr.,  Daniel  F.Del  Carlo, 
Edw.  B«  Baron,  Oliver  M.  Rousseau,  Stuart  N.Greenberg 

Absent:  None 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  minutes  of  the  1,075th  regular  meeting  of  the 
Commission  held  November  26,  1956,  were  approved,  subject  to 
correction  in  Resolution  No,  16852,  to  include  the  words 
l!of  the  cost11    in  the  8th  line,  so  as  to  read  ***  estimate  of 
the  cost  of  said  policies  *** 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,857— 

RESOLVED*  That  this  Commission  approves  the  terms  and 
conditions  of  Water  Department  Collection  Agreement  and  hereby 
directs  the  Manager  of  Utilities,  through  Mater  Department 
Management  to  enter  into  Collection  Agreements  with  such 
representative  business  houses  as  are  deemed  necessary  to 
provide  adequate  coverage  for  collection  of  water  bills. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolutioii  was  adopted: 


— RESOLUTION  NO.  16,858— 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are  or 
will  be  legally  available  in  payment  of  claims  against  the 
Municipal  Railway,  as  follows: 

Claimant 

Non-litigated  settlement  Date  of  Accident  Settlement 
TC  May  A.  Deubler  January  b,  195b  $  800.00 

Litigated  settlements: 

MC  Martin  G.  Jensen  April  23,  195^  6,500.00 

MC  Velma  Castile  October  27,  1953  825.00 

TC  Myrtelle  Phillips  September  6,  1953  2,500.00 

Judgment : 

TC  Mary  Rank  November  23,  1953  1,000.00 

Appropriation  N0.  6.735.804,000  $11,625.00 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,859— 

RESOLVED'  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  speci- 
fications and  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment,  in  amount  $3,945,00,  in  ' 
favor  of  Cleveland  Wrecking  Co.,  under  contract  for  Razing 
San  Francisco  Water  Department  Building,  Linden  and  Railroad 
Avenue,  Mi  librae,  San  Mateo  County. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  lb, 860 
RESOLVED,  That  this  Commission  hereby  authorizes  the 
issuance  of  San  Francisco  Water  Department  Revocable  Permit  t 
T<.  Hoi  lis  Cooper,  San  Francisco,  to  occupy  a  portion  of  lot, 
at  southwest  corner  of  Ocean  Avenue  and  Tara  Street,  for  a 
period  of  approximately  three  weeks,  commencing  on  or  about 
December  1,  1956,  for  sale  of  Christmas  Trees,  at  a  considera 
tion  of  $250.00. 

Vote:  Ayes- Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

--RESOLUTION  NO,  l6,86l  — 

WHEREAS,  City,  as  Lessor  and  Shell  Oil  Co.  a  Delaware 
corporation,  as  lessee,  on  April  11,  1956,  made  and  entered 
into  a  lease  of  certain  lands  in  the  San  Francisco  Inter- 
national Airport,  San  Mateo  County,  California,  for  the  opera- 
tion by  lessee  of  the  business  of  effecting  the  storage  and 
distribution  of  petroleum  products  at  said  Airport;  and 

WHEREAS*  certain  necessary  realignments  of  the  curved 
sections  of  the  fuel  pipeline  near  the  Sea  Plane  Port  area 
were  made  by  lessee  which  result  in  the  necessity  of  amending 
the  legal  description  of  the  demised  premises  in  the  aforesaid 
lease  and  Airport  Drawings  No,  D~-10625,  rev.#l,  and  Airport 
Drawing  No.  CA-11615,  rev.  #1,  attached  to  said  lease,  made  a 
part  thereof,  and  marked,  respectively,  Exhibits  "AM  and  MD,f, 
in  order  to  conform  the  descriptions  of  said  fuel  pipeline  with 
the  location  thereof;  and 

WHEREAS,  Airport  Drawings  No.  DA-10625  and  CA-11615  have 
been  revised  and  the  description  of  said  area  as  contained  in 
Section  1,  subparagraph  3(i)  and  (11)  of  page  k  of  said  lease 
has  been  amended  to  conform  with  said  realignment,  copies  of 
which  Drawings  and  amended  descriptions  are  before  this  Com- 
mission for  its  reference  and  consideration;  and 

WHEREAS,  it  is  desirable  and  necessary  for  City  and 
Shell  Oil  Co.  to  amend  said  lease  in  the  manner  and  substance 
and  for  the  purpose  indicated,  and  an  appropriate  form  of 
amendment  to  said  lease  has  been  filed  with  the  Secretary  of 
this  Commission  for  consideration: 

NOW,  THEREFORE,  EE  IT  RESOLVED,  That  the  Public  Utilities 
Commission,  acting  for  the  City  and  County  of  San  Francisco, 
hereby  approves  the  aforesaid  form  of  amendment  to  said  lease 
and  authorizes  and  dirc-cts  the  execution  thereof. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,862— 

RESOLVED'  That  this  Commission  approves  in  amount  $137,000. 
Fire  Insurance  Policy  No.  2652S0,  submitted  by  Oakland  Air- 
motive  Co.,  dba  Bay  Aviation  Services  Co.,  in  compliance  with 
Section  32  of  that  certain  lease  executed  with  said  Oakland  Air- 
motive  Co.,  dba  Bay  Aviation  Services  Co. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,863— 

RESOLVED'  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Requests  for  Funds,  as  follows: 

Water  Department: 

Request  for  funds  in  amount  $10,000.00,  Appropriation  No. 
6.747.524,000  to  provide  funds  for  land  and  rights  of  way  re- 
quired for  Crystal  Springs  Pipeline  No.  3. 
In  amount  $725,000.00,  Appropriation  No.  6.745*870.000,  to 
allot  funds  required  for  payment  of  texes. 

In  amount  $1,875*00,  under  Appropriation  No.  6.746,010,000,  to 
provide  funds  for  relocating  and  realigning  services. 

Municipal  Railway: 

Request  in  amount  $133,030.24,  under  Appropriation  No. 
6.736,913,243,  to  provide  for  requisitions  for  Purchase  Orders, 
Payment  of  State  Use  Tax,  Mack  Motor  Truck  Corporation,  lease 
of  diesel  buses. 

In  amount  $3,500.00,  under  Appropriation  No.  6.735*244.000, 
to  provide  for  deficiency  in  the  appropriation  for  tire 
rental. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,864— 

RESOLVED,  That  this  Commission  approves  the  following 
Contract  Payments: 

Contract  Payment  in  amount  $1,234.71,  in  favor  of  H.  T,  Guerin, 
under  San  Francisco  International  Airport  Contract  No.  200, 
Constructing  Drainage  Trash  Racks. 

Contract  Payment  in  amount  $1,663.87,  in  favor  of  Barrett 
Construction  Co.,  under  San  Francisco  International  Airport 
•Jontract  No.  198-Terminal  Building  Modifications  at  San 
Francisco  International  Airport, 

Contract  Payment  in  amount  $15, 511,41,  in  favor  of  0,  C.  Jones 
and  Son,  under  San  Francisco  International  Airport  Contract 
No,  197-Additional  Extension  of  Aircraft  Parking  Aprons  and 
Related  Work. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 
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On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,865— 

RESOLVED'  That  Resolution  N0.  16,817,  adopted  November 
19,  1956,  awarding  Bureau  of  Light,  Heat  and  Power  Contract 
No.  148-Modernization  of  Street  Lighting  System  on  Chestnut 
Street,  to  Abbett  Electric  Corporation  in  amount  4.14,835.00 
be  and  the  same  is  amended  to  read  $40,835*00, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent :  None 

On  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,    16,866 — 

RESOLVICD'  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract 

For  The  Repairs  to  Housing  and  Trestle 
Bay  Division  Pipelines  No.  1  and  No,  2,  Alameda 
County,  San  Francisco  Water  Department  Specifica- 
tion No.  785 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related 
specifications  for  the  Public  Utilities  Commission,  be  and  the 
same  is  hereby  awarded  to 

C.  J.  Collins  Co. 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  $9,905.50,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED*  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the 
documents  necessary  to  provide  funds  for  performance  of  the 
above  contract; 

And  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

BE  IT  FURTHER  RESOLVED,  That  the  aforesaid  award  of  said 
contract  is  subject  to  the  net  cost  thereof  being  pcyable  to  City 
on  the  part  of  the  insurance  carrier  of  the  party  whose  action 
caused  fire  destruction  to  said  trestle  and  housing. 

Vote:  Ayes-Commissioner  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,867— 

RESOLVED'  That  this  Commission  authorizes  and  directs 
V.  C.  Peterson  and  B.  M.  Corley  of  the  Municipal  Railway  to 
proceed  to  St,  Louis,  Mo.,  to  inspect  PCC  street  cars  that 
are  under  consideration  for  leasing  to  the  City  and  County  of 
San  Francisco;  and 

BE  IT  RESOLVED,  That  necessary  expenses  are  deemed  con- 
tracted in  performance  of  routine  duties  payable  from  con- 
tractual services  appropriation. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted; 

« — RESOLUTION  NO.  16,868— 

RESOLVED*  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  supplemental  appro- 
priation of  funds,  as  follows: 

San  Francisco  International  Airport : 

From:  Unappropriated  Balance  of  Funds 

Toj_ 

000-OOO-Unallotted 
050-000-Construction 

052-  000-Preliminary  Expense 

053-  OOO-Legal  Fees  and  Expenses 
05^-000-Administrative  Expenses 

055-  OOO-Architectural  &  Engineering 

Contracts  (Outside ) 

056-  OOO-Plans  and  Specifications 

057-  000-Inspection,Supervision-Fldg. 

Engineering 

058-  OOO-Land  Acquisition 
060-000- Injuries  and  Damages 
061,000-Protection  Cost  and  Insurance 

Premiums  10,000. 
063-OOO-Testing  and  Inspection  10,000. 
066-OOO-Equipment  other  than  Constn.         50 , 000*  $1,608,000. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 


$  1,608,000. 


$  100,000. 

1,000,000. 
10,000. 
5,000. 

25,000. 

100,000. 
60,000. 

50,000. 

163,000. 
25,000. 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,869— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  Water  Department  Revocable  Permits,  as 
follows: 

To:  Vim.  K.  Ehlen-Mission  San  Jose  -  Permit  to  maintain  a 

domestic  garden  on  portion  of  Bay  Division  Pipe  Line  No.  3 
right  of  way,  contiguous  to  Lot  5,  Block  1,  Tract  1408, 
Mission  San  Jose;  no  fee. 

Glenn  L.  Davidson-Mission  San  Jose-Permit  to  maintain  a 
domestic  garden  on  portion  of  Bay  Division  Pipe  Line  No  *  3 
right  of  way,  Lots  6  and  7,  Block  1,  Tract  140S,  Mission 
San  Jose;  no  fee 

Cecile  Barbour,  San  Carlos-Permit  for  a  driveway,  over  a 
portion  of  Bay  Division  Pipe  Line  No.  3,  Redwood  City; 
revoking  the  permit  previously  issued  for  this  parcel  to 
A,  J.  Stopp,  under  Resolution  No,  14,825,  adopted  October 
IS,  195^;  no  fee. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Rousseau,  the  following  resolution  was  adopted; 

— RESOLUTION  NO.  16,870— 

RESOLVED*  That  this  Commission  hereby  approves  the  assign- 
ment by  Francis  Mc  Mahon  of  his  interest  in  that  certain 
agricultural  lease  executed  by  and  between  the  City  and  County 
of  San  Francisco  and  William  Monahan  and  Francis  Mc  Mahon,  to 
lilliam  Monahan. 

BE  IT  FURTHER  RESOLVED/  That  this  Commission  hereby  con- 
sents to  the  subordination  of  its  lien  against  crops  for  rental 
payments  to  the  lien  of  the  United  States  Government  acting 
through  the  Farmers  Home  Administration,  in  connection  with 
the  application  of  Mr*  Monahan  for  a  loan  from  the  United  States 
Government  for  crop  financing  during  1955-56,  and  the  Super- 
intendent of  the  Agricultural  Department  is  authorized  to 
execute  the  subordination  agreement. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Rousseau, 
Greenberg 
Absent:  None 
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Reports: 


At  the  meeting  of  November  13,  1956,  President  Joseph 
Martin,  Jr.  appointed  Commissioners  Del  Carlo  and  Greenberg  to 
serve  as  a  committee  in  the  selection  of  experts  in  Airport 
Design  and  Traffic, 

The  committee  submitted  a  report  recommending  the  employ- 
ment of  Robert  Horonjeff,  Airport  Design  Expert,  as  a  con- 
sultant as  to  design  and  type  of  runways,  aprons  and  warm-up 
pads.    In  the  matter  of  baggage  handling  facilities  and  flow  of 
traffic,  the  Committee  recommended  the  employment  of  Arthur 
Jenkins,  Traffic  Engineer.    The  report  of  the  committee  was 
unanimously  approved. 

President  Joseph  Martin,  Jr.  submitted  a  report  in  the 
matter  of  Airport  Bond  Issue  Priority  Committee,  a  committee 
composed  of  Commissioners  Martin  and  Baron,    The  committee  met 
with  staff  and  recommended  a  program  divided  into  four  cate- 
gories; (1)  Improvements  to  Landing  Field;  (2)  Improvements 
to  Aircraft  Maintenance  Base  Area;  (3)  Improvements  to  Terminal 
Area;  (k)  Miscellaneous.    Items  in  the  first  category  will  be 
the  highest  priority;  second  category  to  follow,  thence  items 
of  the  third  category.    The  Commission,  however,  will  reserve 
the  right  to  select  individual  items  from  the  low  priority 
categories  for  immediate  construction.    The  report  of  the 
committee  was  unanimously  approved. 

In  the  matter  of  Sutter  Street  as  a  transit  street,  recommended 
vy  C.  D.  Miller,  Manager  of  the  Municipal  Railway,  the  Com- 
mission directed  that  Railway  Management  continue  its  work  with 
other  City  Departments  in  reducing  the  number  of  automobiles 
on  streets  designated  as  transit  streets;  it  is  believed  that 
at  this  time,  the  possibility  of  Geary  and  Sutter  Streets  being 
declared  one  way  streets,  should  be  explored  and  advanced. 

The  Commission  referred  to  Commissioner  Del  Carlo,  the  matter 
of  certain  construction  workers  on  the  Hetch  Hetchy  Project 
being  made  eligible  for  the  Retirement  System. 

President  Joseph  Martin, Jr.,  referred  to  Commissioners  Baron 
and  Grsenberg,  the  matter  of  the  application  of  the  Mayfair  Bus 
Lines  to  operate  a  bus  carrier  service  between  San  Jose  and  the 
San  Francisco  International  Airport. 

The  Commission  elected  at  this  time  not  to  consider  the  proposal 
of  L.K.  Shostak  to  install  an  "AirWayte"  at  the  San  Francisco 
International  Airport. 

The  Commission  authorized    a  temporary  heliport  at  the  San 
Francisco  International  Airport,  and  pending  revision  of  rates 
and  charges  per  Section  130  of  the  Charter*  established  a 
rate  of  $0,25  £>er  boarding  revenue  passengers. 

F,  B.  Butler,  Manager,  San  Francisco  International  Airport 
reported  on  activities  for  the  month  of  November A  1956.  He 
stated  that  because  of  the  United  States  Government  presently 
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re-appraising  its  over-all  policy  covering  reciprocal  air 
agreements  with  foreign  nations,  there  is  but  little  to  re- 
port in  the  matter  of  foreign  carriers  operating  from  the 
San  Francisco  International  Airport.    Several  cases  of  American 
carriers  for  route  applications  for  polar  routes  are  due  for 
early  hearings;  domestic  hearings  are  scheduled  for  the  early 
part  of  1957*    Traffic  at  the  Airport  is  good,  October  being 
particuarly  outstanding;  a  number  of  foreign  representatives 
visited  and  studied  the  operations  of  the  San  Francisco  In- 
ternational Airport  during  November,  1956. 

Mr.  F.  B.  Butler,  Manager  of  the  Sen  Francisco  International 
Airport  offered  his  resignation  effective  February  15,  1957; 
President  Joseph  Martin,  Jr.  in  acceptance  of  the  resignation 
stated  that  he  did  so  with  regret,  ever  conscious  of  the  great 
work  in  the  development  of  the  San  Francisco  Interne tional 
Airport  by  Mr.  Butler. 

President  Joseph  Martin,  Jr.,  on  behalf  of  the  Commission 
presented  to  Mr.  Neil  Mc  Csrthy,  motorcoach  operator  of  the 
Wo.  6  Haight  Street  Line,  a  copy  of  Resolution  adopted  at  its 
meeting  of  November  26,  1956,  in  which  the  Commission  commended 
Mr.  Mc  Carthy  for  his  utter  disregard  of  personal  safety  and 
valiant  actions  far  end  above  the  line  of  duty  in  apprehending 
and  assisting  the  police  in  capturing  a  criminal  intent  on 
robbery;  Mr.  Mc  Carthy  rendered  special  assistance  to  a  special 
police  officer,  which  action  in  all  probability  saved  the  life 
of  the  officer. 


THEREUPON  THE  MEETING  ADJOURNED 
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Outline  of  Report  of  Airport  Department  Activities,  during  November,  1956 
Presented  by  the  Airport  Manager 

December  3,  1956 


airport  vxHtmsm  ?pp:  RAM 

An  outline  of  Airport  expansion  projects  has  been  presented  to  the 
Commissioners  for  their  information.    Details  of  organization  for  planning 
and  scheduling  of  work  continue  under  the  direction  of  the  Commission  at  the 
Bureau  of  Engineering  level.    The  Chief  of  the  Design  Section  of  the  Bureau 
of  Engineering  currently  is  preparing  his  recommendation  for  additional  per- 
sonnel.    The  summary  of  a  meeting  held  November  29th  is,  I  am  informed,  in 
your  hands. 

ADDITIONAL  AIRLINE  SERVICE  FOR  SAM  FRANCISCO 

The  United  States  Government  presently  is  in  the  process  of  a  re* 
appraisal  of  its  over-all  policy  covering  reciprocal  air  agreements  with 
foreign  nations.    There  is  no  material  change  in  the  status  presented  in  my 
previous  report  except  that  Scandanavian  Air  Lines  System,  through  the 
medium  of  the  press,  has  announced  that  they  are  not  applying  for  co-terminal 
privileges  for  San  Francisco  with  Los  Angeles  at  this  time. 

The  Pan  American  Pacific  Polar  Route  and  the  Northwest  Airlines 
Certification  case  for  trans-Pacific  service  have  been  combined  and  are  due 
for  an  early  hearing.     San  Francisco  has  participated  in  the  preliminaries 
of  the  Pacific  Polar  Route  hearings. 

The  Dallas  case  is  scheduled  for  hearing,  presumably  in  Dallas,  Texas, 
in  the  early  part  of  1957. 

The  West  Coast  Local  Service  case  is  taking  shape  and  has  been 
reviewed  by  the  Transportation  Committee  of  the  Chamber  of  Commerce. 

BAY  AREA  HELICOPTER  SITOATION 

All  counties  of  the  Bay  Area  are  actively  engaged  in  the  preparation 
of  their  plans  for  heliport  sites.     San  Francisco's  heliport  plan  has  been 
completed  and  is  ready  for  publication.     There  is  on  important  meeting  scheduled 
for  Contra  Costa  County  on  the  5th  of  this  month.    Dr.  Koronjeff  of  the  Univer- 
sity of  California  reports  an  increasing  number  of  inquiries  from  local 
communities  for  detailed  information.     The  next  Bay  Area  Council  county 
meeting  on  this  subject  is  scheduled  for  January  30,  1957. 

Rick  Helicopters  is  inaugurating  a  charter  service  today. 

AIRPORT  TRAFFIC 

You  have  received  your  copy  of  the  October  Airport  Traffic  Report. 
The  month  of  October  was  an  outstanding  month  in  all  respects.    It  reflects 
an  above  average  monthly  percentage  increase  over  recant  periods.    The  month 
of  November  started  off  very  slow,  but  indications  et  the  present  time  are 
that  we  will  turn  in  a  November,  1956  increase  over  November  of  the  preceding 
year  by  a  normal  percentage. 
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SAN  MATEO  COUNTY  ITEMS 


Effort  has  bean  made  to  determine  S$M  Mateo  County  tax  policy  for  the 
tax  year  1957-53.    No  precise  information  is  available.    Tenants,  however,  have 
received  demands  for  data  and  have  been  alerted  to  the  possibility  that  San 
Mateo ' County 1 s  attitude  will  be  to  apply  the  principles  of  the  DeLuz  case.  Such 
developments  must  be  watched  carefully  lest  application  of  tax  policies  beyond 
the  control  of  the  Commission  deter  present  tenants  from  expanding  facilities 
on  the  Airport,  or  prospective  tenants  from  taking  up  land. 

The  matter  of  Airport  participation  in  the  traffic  fines  collected 
for  infractions  occurring  on  the  Airport  was  discussed  with  the  District  Attorney 
of  San  Mateo  County.    The  City  Attorney  of  San  Francisco  is  currently  drafting 
a  tentative  bill  to  cover  the  situation. 

The  Commission  early this  year  established  a  policy  of  confering  with 
San  Mateo  County  and  local  community  officials.    It  is  submitted  for  the  Com- 
mission's consideration  that,  having  launched  their  contacts  with  San  Bruno  and 
Hi  librae,  they  give  early  consideration  to  the  possibility  of  extending  their 
conferences  to  include  a  series  of  conferences  with  appropriate  San  Mateo 
County  officials. 

AIRPORT  VISITORS; 

Ths  number  ©f  programmed  school  and  group  tours  continues  high. 
During  the  month  of  November,  groups  and  individuals  listed  below  visited  the 
Airport  professionally  to  confer  on  matters  of  technical  planning  and  operation: 

A  party  of  10  Swiss  technical  staff  -  3  days 

A  party  of  15  Canadian  officials  from  the  Ministry  of  Transport, 

Canada  -  Mr.  Baldwin,  Deputy  Minister  of  Transport,  headed  the 

group,  which  spent  part  of  2  days  at  San  Francisco 

She  Director  of  P  0  L  Division  of  Ministry  of  Public  Works,  Turkey 

Consultant  for  City  of  Memphis  -  4  days 

AIRPORT  REVENUE 

Airport  revenue  for  the  first  4  months  of  the  current  fiscal  year  is 
running  about  $75,000  in  excess  of  the  budget  estimate.    Unanticipated  increases 
in  flight  operation,  U-Drive,  and  parking  fees  account  for  the  bulk  of  this  increment. 
Revenue  from  our  small  shops  has  in  general  failed  to  meet  our  anticipated  annual 
growth, 

AIRPORT  ATTENDANTS  AT  POLICE  SCHOOL 

The  school  standing  of  the  six  individuals  who  attended  the  school  at 
their  own  expense,  per  authority  granted  by  the  Commission,  has  been  received. 
The  standLng  as  a  group  was  well  in  the  middle  third  of  the  elaas,  with  percentages 
running  from  33.5  to  88,5.    In  view  of  the  attendance  at  this  school,  such  indi- 
vidual and  group  standing  reflects  favorably  on  the  calibre  of  personnel  from  the 
Airport  who  participated  in  this  training. 

AIRLINE  CONFERENCE  -  USE  FEES 

Copy  of  minutes  of  the  November  15,  1956  meeting  of  airline  representatives 
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with  the  Manager  of  Utilities,  Airport  Manager,  and  Messrs.  Cooper  and  Barricklo 
has  been  furnished  the  Commissioners,    fto  date  has  been  set  as  yet  for  the  next 
meeting.    However,  it  is  hoped  that  airlines  will  agree  to  meet  prior  to,  or 
subsequent  to  the  December  meeting  of  the.  Advisory  Committee. 


TO: 

PROM: 
SUBJECT: 


PUBLIC  UTILITIES  COMMISSION  December  3,  1956 

JOSEPH  MARTIN,  JR. 

Report  -  Airport  Bond  Issue  Priority  Committee 


Commissioner  Baron  and  I  met  with  Mr.  Turner,  Mr. 
Lloyd,   Mr.  Butler,  Mr.  Tatarian  and  Mr.  Bardoff  on 
November  29th  to  discuss  the  priority  in  which  the 
items  under  the  bond  issue  would  be  constructed. 

You  will  see  from  the  attached  diagram  of  the 
reports  of  Mr.  Lloyd  and  Mr.  Sutler  that  we  have 
agreed  upon  four  major  categories.     Items  in  the 
first  category  will  be  the  highest  priority.  Items 
in  the  second  category  will  be  next  and  items  in  the 
third  category  will  follow. 

The  Commission,   however,  reserves  the  right  to 
select  individual  items  from  the  low  priority 
categories  for  immediate  construction. 

We  have,   therefore,   determined  to  recommend  that 
two  items  be  raised  and  given  first  priority  status. 
These  items  are  shown  in  the  attached  report. 
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REPORT 


To:  Public  Utilities  Commission 

Prom:      Commissioners  Daniel  P.  Del  Carlo  and  Stuart  N.  Greenberg 
( committee ) 

Subject:  Expansion  of  the  San  Prancisco  International  Airport. 


The  electorate   at  the  November,  1956  election,  approved 
by  a  vote  of  4  to  1,   a  bond  issue  in  amount  ^25,000,000.00 
for  expansion  and  improvements  of  the  Airport. 

At  the  meeting  of  November  13,  1956,  President  Joseph  P. 
Martin  appointed  Commissioners  Del  Carlo  and  Greenberg  to 
serve  as  a  committee  in  the  selection  of  an  expert  in  Airport 
design. 

Many  calls  and  letters  have  been  received  from  interested 
parties  endorsing  architects,  engineers,   consultants  and  firms. 

Design  and  type  of  runways  should  be  reviewed  by  a 
recognized  expert  in  this  field;  to  that  end,  we  have  surveyed  the 
qualifications  of  a  number  of  consultants,  and  believe  the  needs 
of  the  Airport  could  be  best  served  through  the  employment  of 
Robert  Horonjeff,  Airport  Design  Expert,  now  under  a  professorship 
with  the  University  of  California.     Mr.  Horonjeff  in  past  years 
has  served  with  the  United  States  Air  Force  on  design  of  airfields; 
he  frequently  serves  as  a  consultant  to  various  airlines  in  design 
and  lately  has  served  on  the  CityTs  Airport  Advisory  Committee. 

At  this   time,  it  is  our  belief  that  the  design  of  concourses, 
baggage  handling  facilities  and  flow  of  traffic  should  be  reviewed 
by  an  expert  in  traffic  and  for  that  purpose  we  recommend  the 
retention  of  Arthur  Jenkins  a  qualified  traffic  engineer  to  make 
necessary  survey.     Mr.  Jenkins  has  been  previously  employed  by 
the  City  and  County  of  San  Prancisco,  City  of  Los  Angeles,  Golden 
Gate  Bridge   and  Highway  District  and  other  municipalities  in  the 
State  of  California. 

Other  projects  under  the  Bond  Issue  may  require  qualified  services  oi 
experts  and  as  these  arise,  they  will  be  reviewed  by  the  Committee 
and  reported  to  the  Commission.     All  employment  of  experts  will  be 
on  the  basis  of  negotiated  contracts  and  In  accordance  with  the 
fiscal  procedures  of  the  City. 


Commissioner  Stuart  N.  Green berg  on  his  forthcoming  visit  to  New 
York  will  review  airport  activities  in  the  east. 

All  consultants  and  firms  that  evidenced  interest  in  Airport  design 
will  be  acknowledged  through  letters,  thanking  them  and  advising 
that  if  in  the  near  future  their  services  are  needed,  negotiations 
will  be  undertaken. 


Meeting;  of  November  28,  1956 
held  in  City  Hall 


MINUTES 
PUBLIC  UTILITIES  COMMISSION 


1,077th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  DECEMBER 
10,  1956,  COMMENCING  AT  2:00  P.  M. 


Call  to  Order: 

Present:   Commissioners  Joseph  Martin,  Jr.,  Daniel  F,  Del  Carlo, 
Edw,  B.  Baron 

Absent:    Commissioners  Oliver  M.  Rousseau,  Stuart  N.Greenberg 

President  Joseph  Martin,  Jr,  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Del  Carlo, 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  minutes  of  the  1,076th  regular  meeting  of  the 
Commission  held  December  3,  1956  were  approved. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,871— 

RESOLVED,  That  this  Commission  approves  in  estimated 
amount  4>575*00,  expenses  to  be  incurred  by  Deputy  City 
attorney,  in  the  taking  of  deposition  in  Staten  Island,  New 
York,  and  in  Union,  New  Jersey,  of  Ludwig  M.  Wilson  and 
Marjorie  Turiansky  and  of  two  witnesses,  in  the  action  of 
Wilson  and  Turiansky  vs.  City  and  County  of  San  Francisco, 
Municipal  Railway,  Case  No,  453832, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 

Absent:  Commissioners  Rousseau,  Greenberg 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,872— 

RESOLVED*  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  /gent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrant  against  such  funds  as  are  or 
will  be  legally  available  in  payment  of  claims  against  the 
Municipal  Railway,  as  follows: 

Claimant 

Judgment:  Date  of  Accident  Settlement 

CC  Hariklia  Madariotakis  September  16,  1955     $  35,487.57 

Appropriation  No,  6.735.804.000 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Rousseau,  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,873— 

RESOLVED'  That  in  accordance  with  the  recommendations  of 
!:he  Manager  of  Utilities,  the  contract  for 

Installing  Underground  Feeder  Cable,  Trolley 
Poles  and  Modifying  Trolley  Overhead  on 
Chestnut  Street-Municipal  Railway  Contract 
No.  449 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities  of 
work  to  be  performed  as  set  forth  in  the  related  specifications 
for  the  Public  Utilities  Commission  of  the  City  and  County  of 
San  Francisco  be  and  the  same  is  hereby  awarded  to 

Abbett  Electric  Corporation 

they  being  the  only  regular  and  responsible  bidder  for  the  work 
aforesaid  at  ^124,191.82,  said  sum  being  the  total  for  the  bid 
submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  recommends  and 
hereby  requests  the  Controller's  approval  of  the  documents 
re cessary  to  provide  funds  for  performance  of  the  above  con- 
tract; and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Rousseau,  Greenberg 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


RESOLVED*  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for  the 


a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related  speci- 
fications for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 


he  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  <.p63, 108.70,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  performance  of  the  above  con- 
tract; and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Rousseau,  Greenberg. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


RESOLVED*  That  in  accordance  with  Resolution  N  .  16,527, 
adopted  July  16,  1956,  this  Commission  approves  payment  of 
claims  made  by  the  Municipal  Railway,  month  of  November, 
"'356*  per  the  following  Revolving  Fund  Vouchers: 


— RESOLUTION  NO.  16,874— 


Laying  of  16-Inch  Cast  Iron  Main  in  Franklin 
Street,  between  Market  and  Ellis  Streets, 
SFWD  Specification  N0*  784 


Michael  Murphy,  Jr. 


—RESOLUTION  NO.  16,875— 


Voucher  No.  1656 


$  1,077.96 


1657 
165S 

1653 
1660 
1661 
1662 


1,370.29 
1,653.21 
1,800.56 
1,400.29 
2,245.64 


2,650.50  $12,198.45 


Vote:  Ayes- Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Rousseau,  Greenberg 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,876— 

RESOLVED'  That  this  Commission  approves  the  following 
Contract  Payments: 

Contract  Payment  in  amount  <p63,  558.00,  in  favor  of  Piombo 
Construction  Co.,  under  SFWD  Contract  No,  7^2-Excavation  and 
Embankment,  South  Basin,  Sunset  Reservoir, 

Contract  Payment  in  amount  $5*+ #738 .00,  in  favor  of  Piombo 
Construction  Co.,  under  SFWD  Contract  No.  704-Excavation  and 
Embankment,  Balboa  Reservoir. 

Contract  Payment  in  amount  $10,172.70,  in  favor  of  Pipe 
linings,  Inc.,  under  SFWD  Contract  No.  776-Reconditioning  Bay 
Division  Pipe  Line  No.  1,  Willow  Road  to  Woodside  Road. 

Contract  Payment  in  amount  $9,25^.50,  in  favor  of  Fred  T. 
Fairey,  under  SFWD  Contract  No.  768-Laying  2-4-6"  Mains  in 
Larkin,  Francisco,  Jones  Streets  and  Columbus  Avenue. 

Contract  Payment  in  amount  $18,068.53,  in  favor  of  Payne 
Construction  Co.,  under  Municipal  Railway  Contract  No.  Hkl, 
Constructing  Track  Curves  and  Special  Work  at  Hyde  and 
Washington  and  Hyde  and  Jackson  Streets. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Rousseau,  Greenberg 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,877— 

RESOLVED,  That  in  accordance  with  the  recommendation  of 
the  Manager  of  Utilities,  all  bids  received  for 

Airport  Contract  No.  204-Installing  Water  Service 
for  Aprons  Washing  at  Concourse  "Dn  at  San  Fran- 
cisco International  Airport 

bo  and  the  same  are  hereby  rejected,  since  the  lowest  and  only 
bid  received  exceeds  the  funds  available  for  the  work. 


Vote:  Ayes- Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Rousseau,  Greenberg 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,878— 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  San  Francisco  International  Airport  Space  or  Use  Permit, 
in  favor  of  Air  Transport  Association  of  America,  to  occupy, 
effective  December  12,  1956,  Room  13b,  Former  Domestic  Build- 
ing, 121  sq.  ft.,  premises  to  be  used  as  office  for  military 
bureau  regional  representative  of  Air  Transport  Association 
of  America,  at  a  monthly  consideration  of  £30.25. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Rousseau,  Greenberg 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO.  16,879— 

RE30LVED,  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifica- 
tions; approves  Credit  Modification  of  Contract  in  amount 
3^2,432.87;  approves  Certificate  of  Acceptance  and  Authoriza- 
tion for  Final  Payment  in  amount  $6,472*63/  in  favor  of  San 
Ramon  Farm  Supply,  under  3FWD  Contract  No.  771-Harvesting 
Walnut  Crop-Season  of  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron, 
Absent:  Commissioners  Rousseau,  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,880— 

RESOLVED,  That  this  Commission  approves  the  following 
Contract  Payments: 

Contract  Payment  in  amount  $28,872.02,  in  favor  of  Madsen 
and  Son  Construction  Co.,  under  KHWS  Contract  No.    284a,  Con- 
struction of  Shops,  Equipment  Storage  Shed  and  Garage  at 
Moccasin, 

Contract  Payment  in  amount  '£1,969.87,  in  favor  of  City 
Appliance  and  Electric,  under  HOTS  Contract  No.  285a, 
Electrical  Alterations  to  Moccasin  Clubhouse  and  Cottages  Nos. 
13-17. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Rousseau,  Greenberg 
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On  motion  of  Commissioner  Del  Carlo,    seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,881-— 

RESOLVED,  That  this  Commission  approves  the  following 
Requests  to  Controller  for  Funds: 

Municipal  Railway  Request  for  Funds,  in  amount  $6,599.50, 
Appropriation  No.  6,736,100*004,  to  set  up  funds  to  cover  cost 
of  26  steel  trolley  poles  purchased  for  Contract  No.  451, 
Relocate  Poles  and  Overhead,  Market  and  Embarcadero. 

Municipal  Railway  Request  for  Funds,  in  amount  $500.00,  Appro- 
priation No.  6.735.111.000,  to  provide  for  deficiency  in 
second  quarter's  expenditures  for  Overtime, 

Water  Department  Request  for  Funds,  in  amount  $5,000.00, 
Appropriation  No.  6.746.032.000,  to  provide  for  reconstruct- 
ing storage  facilities  for  material  and  supplies  at  Millbrae, 

Eureau  of  Light,  Heat  and  Power  Request  for  Funds,  in 
amount  $150.00,  to  provide  for  deficit  in  the  appropriation 
(6. 313*200. 715)  for  Purchasing  Department  Reproduction. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Rousseau,  G-reenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,882— 

RESOLVED*  That  in  accordance  with  lease  provisions,  this 
Commission  hereby  approves  plans  submitted  by  United  Airlines, 
under  the  provisions  of  which,  said  United  Airlines,  at  their 
own  expense,  will  construct  an  emergency  water  supply  in 
their  leased  area,  San  Francisco  International  Airport. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Rousseau,  Greenberg 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


—RESOLUTION  NO,  16,883— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  appropriation  of 
$4,680.00,  Ketch  Hetchy  Project,  to  provide  for* compensation 
of  one  F413,  Senior  Engineer,  and  deletion  of  position  of  one 
F4l2c, Senior  Engineer  Electrical,  reflecting  recent  reclassi- 
fication of  positions  by  the  Civil  Service  Commission, 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Rousseau,  Greenberg 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,     the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,884— 

RESOLVED*  That  to  ad^ately  protect  the  interests  of  the 
City  and  County  of  San  Francisco  by  insuring  the  best  engineer- 
ing service  in  the  preparation  of  plans  and  specifications  for 
the  Cherry-Canyon  Power  Development  under  the  1955  Power  Bond 
Issue,  this  Commission  hereby  approves  the  employment  of 
Sverdrup  and  Parcel ,  Inc.,  at  a  fee  of  $850,000,00;  said 
engineering  services  to  cover  preliminary  design  reports,  con- 
struction plans,  checking  shop  drawings,  for  Cherry  Power  Plant, 
Canyon  Power  Plant,  Transmission  Lines  and  Tunnels;  all  in  ac- 
cordance with  the  terms  and  conditions  of  an  appropriate  form 
of  agreement  to  be  entered  into  by  and  between  the  Public 
Utilities  Commission  and  said  Sverdrup  and  Parcel,  Inc. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Rousseau,  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,885— 

RESOLVED,  That  in  the  interest  of  furnishing  expert 
electrical  service  on  a  temporary  and  intermittent  basis  in 
connection  with  the  development  under  the  1955  Power  Bond 
Tssue  for  the  Cherry-Canyon  Power  Plants,  this  Commission  hereby 
approves  the  employment  of  Elmer  F.  Maryatt,  Consulting  Elec- 
trical Engineer,  at  a  fee  of  $125.00  a  day,  total  of  all  pay- 
ments to  said  Elmer  F.  Maryatt,  not  to  exceed  the  sum  of 
#3,000.00,  all  in  accordance  with  the  terms  and  conditions  of 
an  appropriate  form  of  agreement  to  be  entered  into  by  and 
between  the  Public  Utilities  Commission  and  said  Elmer  F. 
Maryatt. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Rousseau,  Greenberg 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,886— 

RESOLVED,  That  this  Commission  hereby  requests  the  Board 
of  Supervisors  to  adopt  a  resolution,  authorizing  3  Airport 
attendants  and  1  Crew  Chief,  as  designated  by  Airport  Manage- 
ment, to  attend,  at  no  expense  to  the  City  and  County  of  San 
Francisco,  the  Peace  Officers1  -asic  Training  School  at  St. 
Mary's  College,  Moraga,  California,  during  the  period  of 
January  28,  1957  to  March  3,  1957. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 
Absent:  Commissioners  Rousseau,  Greenberg 
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REPORTS : 


The  Commission  directed  that  the  report  of  the  General  Manager 
of  the  Municipal  Railway,  relative  to  the  recent  request  of 
Supervisor  Halley  that  the  Municipal  Railway  adopt  a  rate 
schedule  similar  to  the  Honolulu  Transit  System*s  schedule, 
be  transmitted  to  Supervisor  Halley. 

In  this  connection,  President  Joseph  Martin  Jr.,  stated 
that  the  report  is  not  in  any  sense  to  be  construed  as  an 
attempt  to  change  the  present  15  cent  base  fare  of  the  Munici- 
pal Railway;  on  the  other  hand,  the  Municipal  Railway  is  to 
make  every  effort  to  economize  its  operations  to  lessen  if 
possible,  tax  support. 

The  Commission  had  before  it  a  letter  from  Mayor  George 
Christopher  requesting  the  Commission  to  meet  with  various 
City  Departments  to  expedite  the  one-way  street  program. 
President  Joseph  Martin,  Jr.,  appointed  Commissioner  Del  Carlo 
end  himself,  to  serve  as  a  committee  and  will  make  early 
arrangements  to  confer  with  the  respective  City  Departments. 

The  report  to  the  Mayor  by  the  Recreation  and  Park  Commission 
re  return  of  the  Crocker-Amazon  Tract  to  public  recreation 
use,  was  referred  to  Commissioners  Martin  and  Baron,  for  the 
purpose  of  conferring  with  Mayor  Christopher, 

The  Commission  reviewed  the  report  of  F.  B,  Butler,  Manager 
of  the  San  Francisco  International  Airport  in  the  matter  of 
taxes  on  possessory  interests.    Tenants  are  alarmed  by  a 
decision  of  the  Courts  in  the  DeLuz  Homes,  Inc.  vs.  Sa.n  Diego, 
setting  a  new  method  of  determining  the  value  of  possessory 
interests.    President  Joseph  Martin,  Jr.  stated  that  the 
effect  of  this  decision  must  be  studied  to  determine  its  full 
implication;  in  the  meantime,  it  serves  to  reiterate  former 
statements,  that  the  City  and  County  of  San  Francisco  and  the 
Supervisors  of  the  County  of  San  Mateo  should  get  together 
for  the  purpose  of  resolving  Airport  and  other  problems  in 
the  County. 

The  Commission  authorized  Staff  to  negotiate  with  United  Air- 
lines, Inc.  and  Southwest  Airways,  Inc.,  re  additional  leasing 
of  Airport  properties.     In  the  matter  of  leases,  President 
Joseph  Martin,  Jr.  stated  that  following  conference  with  the 
Controller  and  Supervisor  Dobbs,  that  all  leases  were  to  be 
submitted  to  the  Board  of  Supervisors;  that  initial  draft  of 
proposed  leases  were  to  be  submitted  to  the  Controller  and 
then,  with  his  approval,  to  the  Board  of  Supervisors;  in  the 
preparation  of  all  leases,  all  documents  and  background  lead- 
ing to  leases  to  be  presented  to  the  Commission. 

In  the  matter  of  application  on  the  part  of  Architects  for 
Airport  Development,  President  Joseph  Martin,  Jr.,  directed 
that  said  applications  be  referred  to  the  respective  com- 
mittees. 

President  Joseph  Martin,  Jr.  referred  to  Commissioners  Baron 
and  Greenberg,  to  restudy  and  report  on  the  matter  of  a  new 
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corporation  yard  for  the  Water  Department. 

President  Joseph  Martin,  Jr.,  directed  that  a  request  be  made 
of  Mayor  Christopher  to  solicit  the  aid  of  Californiafs 
Congressional  Representatives  in  the  matter  of  expediting  the 
application  of  Sabena,  Belgian  World  Airlines,  to  establish 
San  Francisco  International  Airport  as  its  west  coast  terminal 
in  the  proposed  operation  of  flights  between  Brussels  and  the 
West  Coast  via  Montreal, 

H.  Ei  Lloyd,  Manager  and  Chief  Engineer  of  the  Hetch  Hetchy 
Water  Supply,  Power  and  Utilities  Engineering  Bureau,  reported 
on  the  activities  of  the  department;  he  advised  the  Commission 
that  the  Federal  Government,  through  the  Park  Service  had  sub- 
mitted maintenance  costs  to  City  on  Raker  Act  roads  and  trails 
in  Yosemite  National  Park,  for  reimbursements  under  final 
judgment  against  the  City  by  the  U.  S»  Court  of  Appeals,  9th 
District;  these  obligations  to  be  met  through  supplemental 
appropriations  and  budgets.    Despite  scanty  rainfall  as  of 
December  6,  1956,  there  is  greater  storage  in  the  principal 
reservoirs  due  to  the  holdover  from  the  heavy  precipitation  of 
last  winter.  Progress  on  Hetch  Hetchy  Project  and  Municipal 
Railway  construction  were  reviewed.    Mr.  Lloyd  reviewed  steps 
taken    in  the  development  of  projects  under  the  1955  Hetch 
hetchy  Power  Bond  Issue  and  of  the  1956  Airport  Bond  Issue. 


President  Joseph  Martin,  Jr.  expressed  the  Commission's  ap- 
proval of  staff  conferences  between  the  Manager  of  Utilities 
and  Department  Managers  and  receipt  of  their  minutes. 


THEREUPON  THE  MEETING-  ADJOURNED, 
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KETCH  KETCHY  WATER  SUPPLY,  P0W2R 

m  wmsm  wmmmm  mm 


Report  on  the  Activities  of  the  Department 
Public  Utilities  Commission  Meeting 
 pecegtber  3,0 1  |ggfi  _ 

Final  Order  of  Condemnation  for  the  Ketch  Hetchy  property  at  Livermora 
was  issued  by  the  Superior  Court  of  Alaiaeda  County  on  November  15,  195^ »  and 
title  passed  to  the  Livermore  Joint  Union  High  School  District  on  that  date,  for 
the  amount  of  $33 » 325 • 

Wtig&mmm  9^  SOSA*  mjJZtqXs*  YosjSB&te  .^atjona;  Park 

Sstimates-fhave  been  received  from  the  National  Park  Service  of  mainten- 
ance costs  on  Rak*».r  Act  roads  and  trails  in  Yosemite  National  Park  for  reimburse- 
ment by  the  City  under  final  judgment  entered  against  the  City  by  the  U.  3.  Court 
of  Appeals,  9th  District.    (Appeal  denied  November  21,  1955) •    Th«  total  amount 
of  the  estimates  which  include  Ketch  Hetchy  Road,  Lake  Eleanor  lioad,  and  trails 
from  Hatch  Hetchy  to  Tilt ill  Valley  and  Lake  Vernon,  are  as  follows: 

1956  *  5?  $35 1 027  (Includes  flood  daiaages.) 

1957  -  58  |  25,250 

19^1  -  56  Sill  forthcoming 

Obligation  for  the  Fiscal  Tear  1956-57  will  be  subject  to  a  supplemental 
appropriation  and  for  1957-53  will  be  included  in  budget  requests. 

Arrangements  may  be  worked  out  for  the  City  to  maintain  the  Lake  Eleanor 
Road  with  its  own  forces. 


asxcs  axac  aeagj  swt«g 

Seasonal  precipitation  and  water  storage  in  our  principal  reservoirs 
as  of  December  6  compared  with  last  year  on  the  same  date,  are  as  fallows: 

ummtm  fa  WM       ^fgga^r  fa  aass 

At  Hetch  Hetchy:         Precipitation  to  Date        4,7  ins.  8.3  inches 

Snow  on  Ground  4     inches  1  inch 

aeservoir  Storage!      Lake  Lloyd  81,000    Acre-ft,  0  Acre-ft. 

Lake  Eleanor  3»100       *      *  2,200  Acre-ft. 

Hetch  Eetchy  228,000       ■      ■        113*900  Acre-ft. 

In  spite  of  less  rainfall  to  date  this  year,  we  have  greater  storage 

in  the  principal  reservoirs  due  to  the  holdover  from  the  heavy  precipitation  of 

last  winter. 

Taxes 

All  tax  bills  for  the  tax  year,  1956-57  on  Ketch  Hetchy  properties  have 
been  paid  with  the  usual  protests  filed. 

W6  a  r?7    UHb&fi 

Total  Total  Total 

Ugamfl  Maa     it  turn  t^oti 

Hetch  Hetchy  (Real  Property)  $  ^72,5^5  $  23,032  $21,3^2 

Although  there  was  no  change  in  the  total  assessed  value,  the  increase 
in  taxes  this  year  occurred  principally  in  Tuolumne  County.    The  tax  rate  in  the 
area  containing  approximately  50f  (assessed  value)  of  our  holdings  in  the  County, 
increased  from  $4.47  last  year  to  $5*19.    This  substantial  increase  is  due  rnainly 
to  the  approximate  10CK  increase  in  the  portion  of  the  tax  rate  allocated  to  the 
Sumerville  Union  High  School. 
vWftUPBf 

All  operating  phases  of  the  Hetch  Hetchy  Project  were  noraal  during  the 
past  month. 
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Cherry  Valley  Dam,  Spillway  and  Outlet  Works.    Final  quantities  have 
been  determined  and  final  payment  authorized  with  a  total  established 
cost  of  $923#735. 

llew  Machine  and  Automotive  Shop  Building  and  Equipment  Storage  Build- 
ing, Moccasin.    Good  progress,  3$i  complete.    Bid  price,  $1**4, 803. 

hE-285       Electrical  Alterations  to  Moccasin  Administration  Building  and  Employee 

already 

Cottages,  70$  complete.    Bid  price,  $9* 062.    This  Contractor  has/  exceed- 
ed the  contract  time  by  18  days  and  has  on  file  request  for  extension 
of  time  due  to  failure  of  his  suppliers  to  meet  delivery  date  commitments. 
HK-2Q7       Oaicdale  Substation  which  will  provide  a  connection  to  deliver  power 
directly  to  the  system  of  Tut lack  Irrigation  District.    The  contract 
cost    $59 #737*    Contract  work  was  completed  November  28.    An  overrun 
of  73  days  was  due  to  failure  of  suppliers  to  meet  delivery  commitments 
for  equipment  furnished  by  the  City. 

flwa-wfcgffix  mm  mmmm 

For  the  purpose  of  obtaining  engineering  assistance  in  preparing  plans 
and  specifications  for  the  Canyon-Cherry  Power  Development,  interviews  were 
requested  with  four  engineering  firms  which  to  our  knowledge  were  qualified  for 
the  work.    Three  of  these  evinced  an  interest  and  are  presently  under  considera- 
tion by  the  Commission. 
Electrical  2ngin*orinM  Consultant 

Recommendation  has  been  made  to  employ  an  electrical  consultant  as 
authorized  by  P.U.C.  Resolution  5io.  15975  for  an  addition  to  our  permanent  Board 
of  Consultants. 


Preliminary  3tudy  of  the  results  obtained  during  the  week  of  November 
26,  on  the  Westing ho use  "Alternating  Current  Calculating  Board*'  at  Pittsburgh, 
Pa.  indicate  that  certain  equipment  included  in  the  enlarged  power  system  as 
originally  conceived  may  now  be  either  eliminated  or  somewhat  reduced  in  size* 
This  will  result  in  a  substantial  reduction  in  capital  investment  required  for 
new  equipment. 

9mti&&%i*M  far  XmS^mau  timm&m*  sts* 

Specifications  are  progressing  for  purchase  of  the  turbines,  generators 
and  other  items  of  long  delivery  for  the  Cherry  plant*    0rder3  for  similar  equip- 
ment for  the  Canyon  plant  will  follow,  to  be  coordinated  with  revised  construction 
schedule  incorporating  changes  due  to  relocation  of  power  tunnel  to  north  side 
of  river  as  recommended  in  the  Bechtel  Banning  Report.    These  orders  will  cover 
equipment  at  an  estimated  cost  as  follows: 

Cherry  Plant  $5, 30?, 000 

Canyon  Plant  $4,516,000 

toatoiati  to&ma&m*  Baaae  tarn  twafl 

final  report  was  received  from  Fisher  Research  Laboratory  who  conducted 
the  refraction  seismic  survey  along  the  proposed  route  of  Cherry  Power  Tunnel, 
at  a  cost  of  $1,600.    The  data  obtained  indicates  that  the  maximum  depth  to 
non-weathered  granite  at  the  points  checked  is  approximately  100  feet  which 
indicates  satisfactory  conditions  for  the  proposed  tunnel  location. 

s?ar®  IfrUliast  Qtom  ?mw  ^vm^l 

Bids  will  be  received  on  December  13,  1956,  for  exploratory  core  drill- 
ing to  provide  detailed  data  on  subsurface  conditions  along  the  proposed  Cherry 
tunnel  line.    This  work  will  be  performed  in  the  areas  which  the  Geophysical 
Exploration  indicated  that  more  detail  information  was  necessary. 
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Work  has  started  on  the  $163*000  contract  that  will  provide  additional 
extensions  to  the  aircraft  parking  aprons  both  north  and  south  of  the  Terminal 
juilding.    So  far  the  subdrainage  system  has  been  essentially  installed  and 
rough  grading  completed.    This  work  is  part  of  an  approved  C.A.A.  Grant.  Federal 
subventions  on  this  projoct  will  be  approximately  $100,000. 

.la  addition,  four  small  jobs  are  under  way  which  include  minor  ireprove- 
aents  to  the  Terminal  Building,  sealing  of  joints  in  porcelain  enamel  wall  panels, 
construction  of  trash  racks  at  the  outlets  of  the  drainage  canals,  arid  for  remov- 
ing silt  from  various  canals. 

Engineering  work  is  continuing  for  construction  and  reconstruction  of 
taxiways,  construction  of  warm-up  pads,  and  for  installation  of  taxiway  guidance 
signs.    Plans  should  oe  ready  for  construction  early  in  1957-    ?he  City  will  be 
reimbursed  by  the  Federal  Government,  through  the  Civil  Aeronautics  Administra- 
tion for  approximately  half  the  cost  of  this  work. 

The  above  work  is  being  financed  from  remnants  of  the  19^5  and  19^9 
Bond  Funds  and  from  Federal  Subventions  paid  or  to  be  paid  under  the  3. A. A.  program. 
1956  Airport  Bond  Jonstruction 

following  approval  by  the  voters  on  November  6,  of  the  $25,000,000  Air- 
port Bonds,  conferences  have  been  held  on  the  proposed  construction  program. 
Items  for  which  the  Utilities  Engineering  Bureau  will  process  the  necessary 
engineering  have  been  tentatively  assigned  the  following  priority,  subject  of 
course,  to  reaffirmation  by  the  Public  Utilities  Commission: 

Extension  of  Runways 
Purchase  of  Land  for  Runway  Extensions 
Purchase  of  Land  for  Cargo  Area 
Maintenance  3ase  Areas 

Reconstruction  of  Runway  Pavement 
Taxiway  Turnouts 
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In  order  to  expedite  this  work,  a  supplemental  appropriation  in  the  amount  of 
$1,608,000  ha*  been  initiated  to  cover  expenses  for  the  period  ending  June  30, 
1957. 

Policy  by  the  Commission  has  been  determined  regarding  the  employment 
of  technical  consultants  and  architectural  and  engineering  services  to  cover 
the  work  contemplated. 

The  major  construction  program  will  be  initiated  July  1,  1957?  at 
which  time  it  is  expected  that  about  $1,250,000  of  Federal  funds  will  be  avail- 
able for  participation  in  the  work  at  the  Airport  for  the  fiscal  year  1957-59 • 

WmUtmtm  fluting  £qt  Store!  BagHia 

Mr.  S.  M.  Tatar ian,  Senior  Civil  Engineer  of  the  Utilities  engineering 
Bureau,  as  authorized  by  Public  Utilities  Commission  Resolution  No.  16,334, 
attended  a  meeting  in  Washington,  D.  C.  on  December  4,  1956.    This  meeting  was 
arranged  by  the  Air  Force  Office  of  Installations  for  representatives  of  the 
Airport  Operators  Council  for  a  briefing  of  experience  in  the  ground  handling 
of  jet  aircraft.    The  following  subjects  were  discussed % 

Airfield  Pavements 

Aircraft  Faeling  Systems 

Blast  and  •■Joise  Abatement 

Ramp  Parking  and  Kovement 

Fixed  and  Mobile  Ramp  Power  Systems 

Lighting  and  Marking  Airfield  Pavements 

While  in  Washington  Mr.  Tatarlan  called  on  Mr.  Herbert  Howell,  Director 

of  Airports  for  the  Civil  Aeronautics  Administration,  and  had  an  opportunity  to 

diecuss  in  general  terms  San  Francisco's  program  for  Airport  development.  Mr. 

Howell  stated  that  the  C.A.A.  Program  of  financial  participation  for  the  coming 
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fiscal  year  would  be  announced  in  January. 

In  addition,  Mr*  Tat aria n  paid  a  visit  to  Colonel  Thomas  Weed ,  and 
also  to  the  offices  of  Congressmen  Mailliard  and  Shelley,    Although  neither 
Congress;aan  was  in  Washington  at  the  time,  Mr.  Tatarian  did  visit  with  MMtifeNti 
of  their  staff. 


te  Public  Utilities  Coamission  has  authorised 
it  California  and  Byde  Streets,  at  a  Minimus; 
has  been  made  to  the  Director  of  Property 


By  Resolution  Mo.  It, 793.  % 
the  sale  of  the  old  carbarn  prop&rty 
price  of  $1?5,O0G,  and  formal  request 

TO       OCe©vA  • 

Status  of  Kunicioal  Railway  Contracts 

KH-Ml       Constructing  Curves  and  Special  Work  on  Hyde  at  Washington  arid  Jackson 
Streets.    Work  is  65$  coasplate,  and  completion  is  scheduled  for 
rrtfwy  1,  1957.    Bid  Price,  $156,31**. 

x4rv-443       Installation  of  Power  Equipment  and  Auxiliaries  at  Washington  and  MtWM 
Car  House.    Work  is  to  start  Deceiaber  17.    Bid  Price,  1170,902. 
Installing  Underground  feeder  Cable,  Trolley  Poles  and  Modifying 
Overhead,  Chestnut  Street.    Low  bid  of  $124,192  received  Moveaber  2£, 
1956  from  Abbett  Electric  Corporation.    Award  ha3  bean  recommended . 

24IU450       Floor  Modification  at  Bryant  Street  Substation.    Work  completed. 
Contract  Cost  £6,93B. 

MR-451       Relocation  of  Trolley  Coach  Overhead  Loop  at  the  Smbareadero.    Work  to 
begin  December  10.    Bid  Price,  128,900. 


iMp      Waiting  Jh»:W  at  fWIH  Street  and  Collins  Avenue.    Work  Collated. 
Contrast  Goat*  $2,030. 

Rearrangement  of  trolley  Coach  Overhead,  No.  3  Line,  Civic  Center. 
Work  W-  completed.    Bid  Price, 

MISCELLANEOUS 

Further  negotiations  were  carried  on  with  Mr.  Weha  looking  toward  his 
reemployment  to  bring  up  to  date  a  nd  expand  hie  previous  report  and  to  consoli- 
date it  with  the  Butler  report  on  the  San  Francisco  Water  Department • 

In  the  meantime  the  accounting  divisions  of  both  Hetch  Ketchy  and  SFWD 
have  been  assembling  figures  which  will  be  useful  in  the  proposed  report.  fSr 
Wehe's  present  committments  indicate  that  he  will  be  able  to  start  this  work 
Vnorfey  after  the  first  of  the  year. 

Buffano  Statue  »PEACEW  -  The  installation  of  this  statue  has  been  dor- 
mant due  to  our  inability  to  come  to  a  final  understanding  with  the  Art  Commies: 
inasmuch  as  the  present  thinking  of  the  Art  Commission  requires  expenditures  noi 
contemplated  in  our  original  estimate  of  cost  for  t/'-a  installation  of  this  stati 
San  Francisco  International  Airport 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,078th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  DECEMBER 
17,  1956,  COMMENCING  AT  2:00  P.  M. 


Call  to  Order 

Present:    Commissioners  Joseph  Martin,  Jr.,  Daniel  F#Del  Carlo, 
Edw«  B,  Baron,  Stuart  N,  Greenberg 

Absent:      Commissioner  Oliver  M.  Rousseau 

President  Joseph  Martin,  Jr.  presided. 

Pleege  of  Allegiance  was  led  by  Commissioner  Del  Carlo 

On  motion  of  Commissioner  Baron,  seconded  by  Del  Carlo,  the 
minutes  of  the  1,077th  regular  meeting  of  the  Commission  held 
December  10,  1956  were  approved* 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,887— 

RESOLVED'  That  this  Commission  hereby  revokes  effective 
on  the  hereinbelow  dates,  San  Francisco  International  Airport 
Space  or  Use  Permits,  issued  in  favor  of  Seaboard  &  Western 
Airlines,  Inc.,  under  authority  of  Resolution  No.  16,338  and 
Resolution  NQ.  16,683:== 

A.  Effective  January  1,  1957-New  Terminal  Building,  Rooms 
203D;  203E;  205B;  205C;  205D;  Former  Domestic  Terminal 
Building,  Room  110. 

B.  Effective  January  15,  1957;  New  Terminal  Building,  Room 
217G;  Former  Domestic  Terminal  Building,  Rooms  C-l  and  C-la. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— 'RESOLUTION  NO.  16,888- 

RESOLVED/  That  on  recommendation  of  the  Manager  of  Utili- 
ties, the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Cora- 
mission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the  Municipal 
Railway,  as  follows: 


Claimant 

Non-litigated  settlements  Date  of  Accident  Settlement 

SC  Rae  Weil  October  2,  1956  $  950.00 

TC  Mitsu  Oino  September  9,  1956  558.00 

MC  Ingrid  Collopy  July  29,  1956  1,250.00 

MC  Ann  Mc  Cleneghan  August  31,  1956  701.09 


Litigated  Settlements: 

CC  Nathan  King  November  22,  1952  625.00 

MC  Voula  &  George  Soulis  December  27,  1954  1,400.00 

MC  Elisabeth  Spangler  December  22,  1952  3,000.00 

CC  Florence  R.  King  November  22,  1952  625.00 


Judgments : 


TC 

X 

TC 
TC 


Frances  Lipen 
Ivan  Lipen 
Ruth  Frank 
Helen  Green 


November  4,  1954 
November  4,  1954 
October  30,  1954 
June  9,  1954 


Appropriation  Ho.  6,735*804.000 


plus 


1,500.00 

1,801.75 
7,758.00 
2,783.90 
interest 


^22,952.74 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO,  lb, 889-- 

RESOLVED,  That  in  accordance  with  Resolution  N  .  16,527, 
adopted  July  16,  1956,  this  Commission  approves  payment  of 
claims  in  amount  ^200.00,  made  by  the  Water  Department,  month 
of  November,  1956,  per  Revolving  Fund  Voucher  No.  1739. 

Vote:  Ayes -Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,890— 

RESOLVED*  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for  the 

Laying  of  16-Inch  Cast  Iron  Main  in  Sanchez  and 
Steiner  Streets,  between  17th  and  Haight  Streets, 
SFWD  Specification  No.  787 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities 
of  work  to  be  performed  and  as  set  forth  in  the  related  speci- 
fications for  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Michael  Murphy,  Jr. 

he  being  the  lowest  regular  and  responsible  bidder  for  the  work 
aforesaid  at  $60, 960 • 00,  said  sum  being  the  total  price  for  the 
lov/est  bid  received  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED*  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  documents 
necessary  to  provide  funds  for  performance  of  the  above  con- 
tract; and  all  other  bids  for  the  above  described  work  are 
hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Roussea/u 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,893-— 

RESOLVED'  That  this  Commission  approves  the  following 
Contract  Payments: 

Contract  Payment  in  amount  #13,685.23,  in  favor  of  C.  J. 
Collins  Co.,  under  San  Francisco  Water  Department  Contract 
No,  779=San  Andres  Creek  Alum  Treatment  Project, 

Contract  Payment  in  amount  $46,297.19,  in  favor  of  Peter 
Kiewit  Sons  Co.,  under  San  Francisco  Water  Department  Con- 
tract No.  734-Construction  of  the  Hillsborough  Tunnel. 


Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,892— 

WHEREAS'  under  the  terms  of  HHWS  Contract  No.  2g?-In- 
stallation  of  Switch  Towers  and  Metering  Facilities  at  Oakdale 
Substation,  Mahoney  Electric  Co.,  contractor,  was  required  to 
complete  all  work  under  the  contract  on  September  16,1956;  and 

WHEREAS*  the  contractor  experienced  an  unavoidable  delay 
of  73  days  due  to  the  failure  of  the  City  and  County  of  San 
Francisco  to  furnish  certain  materials  on  the  dates  specified 
under  terms  of  the  contract;  and 

WHEREAS'  the  aforesaid  delays  were  occasioned  by  failure 
of  the  vendor  to  deliver  to  the  City  said  materials  within  the 
time  specified  in  the  Purchase  Order;  and 

WHEREAS,  the  contractor  perosecuted  the  work  of  the 
contract  with  diligence  and  completed  all  work  on  November 
28,  1956: 

THEREFORE,  EE  IT  RESOLVED >  That  in  accordance  with  the 
provisions  of  File  No.  13^56,  Ordinance  No.  9^84,  adopted  by 
the  Board  of  Supervisors,  January  16,  1956,  Section  6.3 
"Unavoidable  delays  because  of  the  failure  of  the  City  and 
County  of  San  Francisco  to  furnish  the  necessary  materials, 
when  required  by  the  terms  of  a  contract",  this  Commission 
hereby  grants  an  extension  of  time  of  73  days  for  which 
liquidated  damages  are  hereby  waived;  and 

BE  IT  FURTHER  RESOLVED*  That  this  Commission  accepts  the 
work  as  satisfactorily  completed  in  accordance  with  plans  and 
specifications,  and  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment  in  amount  $3,93^.56,  in  favor 
of  Mahoney  Mectric  Co.,  under  said  HHWS  Contract  No.  287. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Creenberg 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Creenberg,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,893-- 

RESOLVED'  That  this  Commission  accepts  the  services 
rendered  as  being  satisfactorily  completed  in  accordance  with 
terms  of  contract;  approves  Modification  of  Contract  in  credit 
amount  $107*00;  approves  Certificate  of  Acceptance  and  Authori- 
zation for  Final  Payment,  in  amount  $8,120.50,  in  fa.vor  of  R.  M, 
Towill,  Inc.,  for  Aerial  Photography-Hetch  Hetchy  Power  Plants. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  followin  g  resolution  was  adopted: 

— RESOLUTION  NO.  16,89*+-- 

RESOLVED^  That  this  Commission  approves  issuance  of  Water 
Department  Revocable  Permit,  as  follows: 

To:  Carl  Davies,  Tehama  County-Permit  to  occupy  approximately 
2,k00  sq,  ft.  of  Water  Department  property,  at  the  corner 
of  Crescent  Avenue  and  Alemany  Boulevard,  for  a  two  week 
period,  commencing  on  or  about  December  10,  1956/  for  the 
purpose  of  selling  Christmas  trees,  at  a  consideration  of 
$50*00. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,895— 

RESOLVED'  That  this  Commission  accepts  the  work  as  satis- 
factorily completed  in  accordance  with  plans  and  specifications 
and  approves  Certificate  of  Acceptance  and  authorization  for 
Final  Payment,  in  amount  $6,958.00,  in  favor  of  C.J.Collins 
Co.,  under  Municipal  Railway  Contract  No.  450-Floor  Modifica- 
tion at  Bryant  Street  Substation. 

Vote:  Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  following  resolution  was  adopted: 


— RESOLUTION  NO. 16,896 — 

RESOLVED*  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  in  accordance  with  plans  and  speci- 
fications and  approves  Certification  of  Acceptance  and  Authori- 
zation for  Final  Payment  in  amount  $2,720.00,  in  favor  of 
Jocob  Bros.,  under  San  Francisco  International  Airport  Con- 
tract No.  201-Removing  Silt  from  Vrrious  Canals. 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Greenberg,  the  followin  g  resolution  was  adopted: 

—RESOLUTION  NO.  16,897— 

RE SOLVED'  That  this  Commission  hereby  authorizes  calls 
for  public  bids  for  the  following  contracts: 

BLH&P  Contract  No.  149-Street  Lighting  System  on  Lake  Street, 
Arguello  Boulevard  to  28th  Avenue. 

SFWD  Contract  No.  789-Laying  of  8-Inch  Main  in  Glenbrook 
Avenue  between  Palo  Alto  and  Mountain  Springs  Avenues. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 


— RESOLUTION  NO.  16,898-- 

RESOLVED,  That  this  Commission  authorizes  and  directs 
Geo.  P.  Negri,  Director-Bureau  of  accounts,  to  proceed  during 
the  first  half  of  January,  1957,  to  Plainfield,  New  Jersey,  to 
verify  the  successive  coach  cost  for  the  second  70  Diesel 
Coaches  to  bedelivered  by  Mack  Trucks,  Inc.,  and 

BE  IT  FURTHER  RESOLVED*  That  necessary  expenses  are 
deemed  contracted  in  performance  of  routine  duties. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted; 

— RESOLUTION  NO.  16,899— 

RESOLVED'  That  this  Commission  hereby  requests  the 
Controller's  certification  of  Modification  of  Contract,  in 
amount  #265»00,  SFIa  Contract  No.  198-Terminal  Modifications 
at  S?n  Francisco  International  Airport,  contractor,  Barrett 
Construction  Co.,  covering  the  following: 

Install  approximately  40'  of  3"  galvanized  conduit 
from  vault,  under  the  telephone  equipment  room  to 
the  PBX  switchboard  in  the  Communication  Room. 


Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
absent:  Commissioner  Rousseau 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,900= 

RESOLVED*  That  this  Commission  consents  to  the  request  of 
Trans  World  Airlines,  Inc.,,  to  sublease  to  Western  Airlines,  Inc. 
and  Southwest  airways  Company,  certain  facilities  in  the  Re- 
mote Radio  Transmitter  Station,  now  under  lease  to  said  Trans- 
World  Airways,  Inc.,  located  on  a  portion  of  the  Silva  Tract, 
near  Skyline  Boulevard,  San  Mateo  County,  said  subleases  being 
subject  to  all  the  terms  of  the  lease  between  said  Trans  World 
Airlines,  Inc.,  and  City  and  County  of  San  Francisco,  said 
lease  being cated  August  1,  1956. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  N0.(  16,901— 

RESOLVED'  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit,  as  follows: 

To:  Big  Bear  Lumber  Co«  -  Permit  to  occupy  for  customer  park- 
ing purposes,  a  portion  of  the  San  Andreas-Baden  Merced 
right  of  way,  through  Block  1,  City  Extension  Homestead, 

Daly  City,  at  a  consideration  of  #75.00  per  month. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg 
Absent:  Commissioner  Rousseau. 

Reports: 

On  the  recommendation  of  staff  and  Commissioner  Del 
Carlo,  the  Commission  approved  proposed  legislation  to  in- 
clude certain  Hetch  Hetchy  construction  employees  in  the 
City's  Retirement  System. 

The  Commission  approved  a  Water  Policy  of  the  City  and 
County  of  San  Francisco  and  directed  that  same  be  forwarded 
to  the  Mayor's  Legislative  Committee.    The  approved  Policy 
provides  that  San  Francisco  shall  support  a  California  water 
plan  and  other  legislation  to  control,  conserve,  protect,  dis- 
tribute and  equitably  apportion  all  of  California's  water  re- 
sources for  as  many  beneficial  uses  as  possible  throughout  the 
State,  provided  that  such  plan  meets  the  following  requirements: 

(a)  That  no  water  of  the  Tuolumne  River  or  its  tributaries  be 
diverted  from  the  present  and  planned  uses  of  these  waters 
by  San  Francisco,  Turlock,  Modesto  and  Waterford  Irrigation 
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Districts. 

(b)  There  be  no  interference  with  San  Francisco's  right  to  sell 
and  distribute  water  sokly  for  domestic  purposes  in  the 
service  area  designated  by  the  Board  of  Supervisors  of  the 
City  and  County  of  Sen  Francisco,  as  appears  from  the 
attached  map. 

(c)  That  an  equitable  formula  be  evolved  to  make  available 
unappropriated  waters  to  the  counties  in  which  the  waters 
originate. 

(d)  Each  region  Shall,  insofar  as  is  consistent  with  the  wel- 
fare of  the  entire  State,  be  assusd  that  the  quota  given  it 
by  the  plan  will  be  available  when  needed  even  though 
there  is  no  present  need  therefor. 

-2-    Until  sufficient  time  has  bten  had  to  study  the  California 
Water  Plan,  Bulletin  No,  3,  in  its  yet  unpublished  firnal 
form,  the  City  and  County  of  Sen  Francisco  is  expressing 
no  policy  with  respect  to  the  method  of  financing  proposed 
water  projects  or  the  region  or  regions  which  should  bear 
the  major  part  of  the  cost  thereof, 

-3~  To  invite  Federal  participation  in  all  projects  for  flood 
control  purposes  only. 

In  the  adoption  of  the  policy,  the  Commission  emphasized 
the  necessity  of  ample  and  proper  representation  by  the  City 
of  San  Francisco  before  the  Legislature  of  the  State  of 
California. 

Commissioner  Greenberg  submitted  his  report  covering  conference 
with  New  York  Port  Authorities  with  reference  to  expansion  and 
policy  improvements  of  the  San  Francisco  International  Airport. 
The  report  covered  the  general  field  of  leases,  financing,  the 
latter  being  done  by  Revenue  Bonds;  also,  conferred  with  the 
Aviation  Planning  Division.  Their  activities  are  devided  into 
5  sections,  which  under  discussion  showed  that  the  San  Fran- 
cisco operation  could  be  handled  by  3  separate  departments — 
(1)  Air  Terminals  Properties  Division;  (2)  Airports  Operation 
Division;  (3)  aviation  Planning  Division.      Their  present 
thinking  in  the  matter  of  runways  for  jet  operation,  is  that 
a  runway  need  to  be  no  longer  than  8800  feet.  On  this  latter 
point,  discussions  will  be  held  with  San  Francisco's  Airport 
Advisory  Committee.    The  New  York  authorities  are  opposed  to 
helicopter  landings  on  buildings  because  of  the  fire  hazard. 
alI  points  in  the  report  will  be  reviewed  by  the  Commission's 
s  :af f  and  by  the  Airport  Advisory  Committee. 

President  Joseph  Martin  Jr.,  brought  up  the  matter  of  additional 
concourse  accommodation  requested  by  American  Airlines.  The 
Company  has  suggested  construction  of  a  temporary  structure 
that  would  eventually  form  a  part  of  the  Airport's  overall 
construction.    The  matter  was  referred  Mr.  Horonjeff  of  the 
advisory  Committee  and  to  staff. 
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Commissioner  Del  Carlo  suggested  that  the  Commission  in  ap- 
proving plans  for  buildings  on  leased  areas,  do  so  on  the  con- 
dition that  all  such  buildings  comply  with  the  respective 
section  of  the  Building  Code  of  San  Francisco;  such  action 
would  obviate  types  of  construction  that  may  be  fire  hazards, 
such  as  walls  of  plywood.    Department  Managers  will  be  advised 
to  conform. 

Commissioner  Del  Carlo  suggested  that  studies  be  made  looking 
toward  the  desirability  and  feasibility    of  a  Parking  Garage 
Building  at  the  San  Francisco  International  Airport;  the  matter 
was  referred  to  Commissioners  Del  Carlo  and  Greenberg  as  a 
committee. 

Commissioner  Greenberg  brought  up  the  matter  cf  a  Hotel  at 
i,he  San  Francisco  International  Airport;  the  Commission  de- 
ferred any  action  at  this  time,  preferring  to  await  a  more 
favorable  time. 
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REPORT  

TO:  PUBLIC  UTILITIES  COMMISSION  CC  , 

FROM:  COMMISSIONER  STUART  N.  GREENBERG 

SUBJECT:  CONFERENCE  WITH  NEW  YORK  PORT  AUTHORITIES,  DECEMBER  10,  1956 
WITH  REFERENCE  TO  EXPANSION  AND  POLICY  IMPROVEMENTS  OF 
SAN  FRANCISCO  INTERNATIONAL  AIRPORT. 

Conference  with  Mr.  James  Doyle,  Controller,  New  York  Port  Authority,  reference 
leasing  policy  at  New  York  International  Airport.  All  leases  must  be  approved  by  the 
Controller,  and  he  stated  that  in  no  case  would  he  approve  a  lease  for  a  term  of  more 
than  25  years.    The  majority  of  leases  are  written  for  20  years.     Hangar  and  Maintenance 
space  calls  for  adjacent  ground  rental  of  $1300.  00  per  acre  per  year,  increasing  to 
$2,  000.00  per  acre,  depending  on  location  of  land  and  whether  utilities  and  facilities 
such  as  water,  power,  sewers,  taxi-ways  and  aprons  are  brought  to  the  lease  premises. 
So  far  all  leases  are  over  $1300.00  per  acre.    The  Authority  is  prepared  to  finance  all 
improvements  for  the  tenant  on  the  following  basis: 

The  tenant  is  charged  the  bid  price  for  the  improvements,  plus  10%,  all  to  be 
amortized  over  the  period  of  the  lease  (all  improvements  to  belong  to  the  Authority), 
plus  5%  per  annum  debt  reduction  charge.  However,  they  believe  5%  will  have  to  be 
increased  for  future  leases  on  account  of  the  cost  of  financing.  All  leases  within  the 
terminal  area  call  for  a  $3500.  00  per  acre  per  annum  ground  rent,  plus  financing  of 
improvements  as  above.  No  sub-leases  can  be  made  without  the  approval  of  the  Authority, 
and  the  Authority  will  share  in  all  sub-rentals.  The  Authority  will  arrange  the 
sub-leases  of  the  service  facilities  in  the  separate  terminal  buildings.  If  the  tenants 
desire,  they  can  confer  with  their  sub-leasing  tenants  but  if  they  desire  to  close  their 
contract  with  their  own  firms,  the  contract  must  be  as  good  or  better  than  the  contract 
that  the  Authority  is  prepared  to  make. 

The  ground  is  all  sand  fill  and  must  be  piled.      The  present  Pan  American  proposed  lease 

for  maintenance  and  hangar  space  is  for  25  years,  plus  5-year  option  at  a  rental  to  be 
ne  gotiated. 


2, 


Conference  with  Mr.  Arthur  Fallon,  Chief,  Air  Terminal  Properties  Division, 
who  handles  contracts  with  all  stores,  cigar  stands,  etc.,  and  all  other  terminal 
and  air  base  leases: 

Reaffirmed  all  of  the  above  information  from  Mr.    Doyle,  enlarging  and  going 
into  more  detail.    He  also  discussed  the  present  policy  of  the  Authority  in 
connection  with  leases  with  the  Air  Lines.    They  have  determined  that  the  Air  Lines 
must  pay  for  all  of  the  improvements  at  the  Airport,  although  the  Authority  is 
willing  to  do  the  financing.    The  majority  of  their  financing  is  done  by  Revenue 
Bonds  as  they  have  no  taxing  powers.    The  last  bonds  were  sold  in  September  at 
3.  5%.      They  feel  they  have  a  little  stronger  basis  for  their  policy  inasmuch  as 
they  control  all  competing  Airports  in  the  New  York  Area,  and  also  because  they 
depend  on  Revenue  Bonds  and  cannot  fal^  back  on  tax  revenues.      He  stated  that 
after  early  opposition  the  Air  Lines  are  complying  to  this  policy. 

After  the  office  conference,  Mr.  Fallon  called  Mr.  Sullivan  and  Mr.  Veerling, 
Sullivan's  assistant  of  the  Aviation  Planning  Division,  and  showed  the  working 
model  of  the  new  Terminal  at  the  New  York  International  Airport,  (Refer  to  folder). 
Sullivan  and  Veerling  act  as  independent  architects  and  engineers   for  all  of  the 
Master  Planning,  (considered  same  as  outside  engineers). 

Conference  with  Mr.  Fallon,  Mr.   Sullivan,  Mr.  Veerling  and  Mr.  John  Wiley, 
Director  of  Aviation  Department.  (See  chart). 

Under  Wiley  as  Director,  they  have  divided  the  Activities  into  5  parts,  which  in 
discussion  showed  that  the  San  Francisco  operation,  in  the  opinion  of  all  present, 
could  be  handled  by  3  separate  departments,  as  follows: 
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The  Air  Terminals  Properties  Division,  combined  with  the  Aviation 
Developing  Division,  (works  with  C.A.  B.)     Handles  all  contracts  and 
leases  with  Air  Lines  and  service  facilities 

Airports  Operation  Division  to  remain  as  is,  which  handles  the 
Administration  of  the  Terminal  Proper,  including  personnel  and  property 
maintenance,  and  supervision  of  tenants. 

Aviation  Planning  Division,  which  includes  the  Architects  and  Engineers 
for  future  planning  and  all  rehabilitation  and  improvements  of  airport 
and  terminal  facilities  -  should  be  combined  with  the  Forecast  and 
Analysis  Division,  which  includes  cost  of  site,    present  ticket  counter 
space,  analysis  of  future  space,  economist  -  potential  use  of  airport,  etc. 

New  York  Airport  Authority  under  date  of  October  13,  1955  (see  copy  enclosed) 

states,  "No  Jet  Aircraft  may  land  or  take  off  at  an  Air  Terminal  without  permission". 

This  is  because  of  possible  excessive  noise  and  their  insistance  on  controlling  this 

disadvantage  to  airport  and  vicinity,,    They  felt  this  was  a  good  way  to  force  the  plane 

manufacturers  to  develop  a  less  noisy  engine  and  one  that  would  least  annoy  the 

patrons  and  workers  at  the  Airport  and  the  residents  in  the  nearby  areas.  They 

referred  to  and  suggested  that  we  read  a  copy  of  the  report  made  by  E.N.  Sidor, 

Engineer  of  Boeing  Aircraft,  Seattle,  that  he  gave  August  2,  1956,  at  the  Munich 

Conference.        Their  present  thinking  is  that  the  runways  need  be  no  longer  than 

8800  feet  to  accommodate  the  proposed  Jet  Transports,  and  they  are  not  planning  to 

lengthen  their  present  runways  beyond  this  distance,,    They  state  that  in  only  one 

case  in  64  is  a  runway  needed  longer  than  8800  feet,  one  case  in  114  does  a  runway 

need  to  be  9000  feet,  and  once  in  1000  would  it  necessarily  have  to  be  9500  feet. 

From  report  on  United  Air  Lines  combined  Engineers,  dated  July  16,  1956 

on  runway  1-R,  believe  75  ft.  width  is  too  narrow,  and  should  be  150  ft.  width  to 

meet  C.A.  A.  approval,  but  prefer  200  ft.  width,  with  only  150  ft.  pavement. 


#4 

In  principle,  they  are  opposed  to  Helicopter  landings  on  buildings  because  of  a  fire 
hazard,  and  the  difficulty  of  servicing  both  passenger  and  machine. 

From   Mr.  Wiley  and  Mr,  Sullivan,  they  suggested  that  Leigh  Fisher  of  Leigh  Fisher 
and  Associates  of  Sound  Bend  should  be  used  as  Architectural  Consultants  before 
proceeding  with  any  planning.    This  firm,  they  believe  to  be  the  best  in  the  country 
on  master  planning,  and  would  resolve  what  is  needed  and  would  explain  it  fully 
to  the  ultimate  architects  who  we  would  hire  for  designing  of  the  new  buildings 
or  alterations  to  present  buildings.    They  referred  us  t  o  John  Winn,  Executive 
Director  of  the  Port  of  Portland,  Oregon,  who  is  now  using  Leigh  Fisher  on  the 
Portland,  Oregon  new  Airport.    As  a  further  Architectural  Consultant,  they  suggested 
Charles  Landrum  of  Landrum  &  Brown,  111  E.  4th  Street,  Cincinnati. 


Respectfully  submitted, 


Submitted  to  Public  Utilities  Meeting 
December  17,  1956. 
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LEE  K.  JAFFE 

DIRECTOR  OF  PUBLIC  RELATIONS 
AL«ONOUIN    S-  1000 


October  13,  1955 

.']■    following  statement  was  made  by  Chairman  Donald  V.  Lowe  of  Thf 
Fort  of  New  York  Authority  in  response  to  inquiries  or.  the  Port  Authority's 
position  in  regard  to  the  purchase  of  commercial  jet.  aircraft  by  Pa;.  American 
Woj id  Airways  for  flights  uut  of  New  York  International  Airport* 

"I  was  no-,  aware  that  Fan  American  World  Airways  had  placed  an 
order  for  jet  aircraft.     The  Port  Authority  assumes  that  Pan  American  would 
require  from  the  manufacturers  specifications  which  would  assure  that  these 
aircraft  could  operate  to  and  from  New  York  International  Airport  without- 
excessive  noise  characteristics  that  would  be   intolerable  to  the  airport's 
neighbors . 

"If  Pan  American  has  such  assurances,  the  Port  Authority,  of  course, 
is  delighted  that  this  airline  has  been  able  to  effect  this  forward  step  in 
the  progress  of  air  transportation. 

"On  July  12,  1951,  our  board  adopted  a  resolution  in  which  it 
stated  'No  jet  aircraft  may  land  or  take  off  at  an  air  terminal  without 
permi  ssion . ' 

"On  September  16,  1952,  we  said:      'It  would  be  just  as  useless  to 
design  planes  that  cannot  be  operated  into  and  out  of  metropolitan  airports 
because  of  excessive  noise  or  performance  characteristics,  as  it  would  be  to 
design  planes  that  cannot  fly.     Aircraft  manufacturers  have  solved  most  of 
the  problems  related  to  safety,  efficiency  and  speed  of  their  planes.  They 
must  and  they  will  solve  these  new  challenges.' 

"The  Port  Authority's  position  lias  not  changed." 

#  #  # 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,079th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  -  DECEMBER 
24,  1956,  COMMENCING  aT  2:00  P.  M. 


Call  to  Order 

Present:    Commissioners  Joseph  Martin, Jr. ,  Daniel  F.Del  Carlo, 
Edw.  B. Baron,  Stuart  N,  Greenberg,  Don  Fazacker ley . 

Absent:  None 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Baron 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Del  Carlo,  the  minutes  of  the  1,078th  regular  meeting  of  the 
Commission  held  December  17,  1956  were  approved. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron 

Absent:  (for  this  item)  Commissioner  Greenberg 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted; 

— RESOLUTION  NO ,16,902— 

RESOLVED*  That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Hetch  Hetchy  Project  Request  for 
Funds,  as  follows: 

Transferring  from  Appropriation  No.  858-000-000,  to  Appropria- 
tion No.  858-055-000,  the  sum  of  $45,000.00  and 

To  allot  the  sum  of  $295/000,00,  under  Appropriation  N0.  858- 
055- -000,  to  certify  portion  of  the  Engineering  Contract  with 
Sverdrup  and  Parcel,  Inc.,  for  the  period  ending  June  30,  1957, 
for  services  in  connection  with  the  1955  Hetch  Hetchy  Power" Bond 
Fund. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg, 
Fazackerley 
Absent:  None 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,903— 

RESOLVED'  That  on  recommendation  of  the  Manager  of 
Utilities,  the  General  Manager  of  the  Municipal  Railway,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will 
be  legally  available  in  payment  of  claims  against  the  Munici- 
pal Railway,  as  follows: 


Claimant 

Non-litigated  settlements:  Date  of  Accident  Settlement 

MC  Margaret  C.  Snow  July  IS,  1956  $  746.70 

TC  Mary  Irene  Andrews  July  23,  1956  755*47 


Litigated  settlements: 

TC  Carolyn  E~  Rogers              May  17,  1955  950.00 

MC  Louise  G.  Robinson             March  31,  1953  4, 750.00 

TC  Philip  Rene                        March  1,  1952  750.00 

SO  Marie  Hausle  November  10,  1953   1,200.00 

Appropriation  No.  6.735.804,000  $9,152.17 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg, 
Fazackerley 
Absent :  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  l6,904— 

RESOLVED,  That  this  Commission  approves  the  following 
Traveling  Expense  Vouchers: 

Expense  Voucher  in  amount  $338.49,  expenses  of  Robert  E. 
Collins,  of  the  Utilities  Engineering  Bureau,  trip  to 
Pittsburgh,  Pa.,  to  study  and  determine  solution  to  various 
Ketch  Hetchy  Power  System  Problems  by  use  of  an  A-C  Network 
Calculator  and  Expense  Voucher  in  amount  $442.32,  expenses 
of  C,  D.  La  Fleur,  trip  to  Pittsburgh,  Pa.,  for  same  purpose. 

Expense  Voucher  in  amount  $359#87>  expenses  of  Myron  Tatarian 
trip  to  Washington,  D.  C,  re  Air  Force  Briefing  on  Ground 
Handling  of  Jet  Aircraft. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg, 
Fazackerley 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,905- 

RESOLVED'  That  this  Commission  approves  all  non-civil 
service  and  temporary  appointments  and  removals  made  by 
the  Manager  of  Utilities  for  the  month  of  November,  1956;  and 

BE  IT  FURTHER  RESOLVED,  That  a  report  of  said  appoint- 
ments and  removals  be  transmitted  to  the  Civil  Service  Com- 
mission and  to  the  Controller. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,,  Greenberg, 
Fazackerley 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Earon,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  l6,906~- 

RESOLVED'  That  on  recommendation  of  the  Manager  of  Utili- 
ties, Department  Managers  and  the  City  Attorney,  this  Com- 
mission approves  the  write-off  of  uncollectible  accounts  re- 
ceivable, which  are  more  than  90  days  past  due  and  the  adjust- 
ment of  accounts  receivable,  per  the  following: 

Water  Department , per  list  dated  December  5/  1956  $626.51 


Airport,  per  list  dated  December  3,  195o  12,00 
Airport,  per  list  dated  December  3,  1956,  Against  Re- 
serve for  Uncollectible  Accounts  18,00 
Municipal  Railway,  per  list  dated  December  13,1956  117.58 


BE  IT  FURTHER  RESOLVED >  That  the  Commission  approves  the 
following  compromise  settlements  for  carnages  which  "the  Munici- 
pal Railway  has  against  the  following: 


Amount 

Compromise 

Debtor : 

Billed 

Settlement 

July  Phelan 

$  73.46 

$  61.91 

Ceorge  P.  Sonne 

76.57 

63-97 

Bryan  Ray  dba  Indt Trucking  Co0 

131.36 

108.26 

Thomas  Cefalu 

27.01 

21 .76 

San  Francisco  Examiner 

35  M 

82084 

$403.84 

$338,74 

BE  IT  FURTHER  RESOLVED'  That  the  Commission  approves  in 
amount  $2,148*82,  collections  in  payment  for  damages  which  the 
Municipal  Railway  has  against  miscellaneous  debtors  per  list 
dated  December  13,  1956, 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg, 
Fazackerley 
Absent:  None 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,907— 

RESOLVED'  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  the  following  Requests  for  Funds: 

Water  Department  Request  in  amount  $4,000.00,  under  Appropria 
tion  Nn.  6.7*45,400.000,  to  provide  additional  funds  in  the 
appropriation  for  purchase  of  equipment,  reflecting  increased 
costs. 

Municipal  Railway  Request  for  Funds,  in  amount  $25/285*00, 
Appropriation  Wo.  6.736.100.001,  to  cover  Work  Order  in  favor 
of  Department  of  Public  Works,  adjusting  cable  track 
structure  on  Columbus  Avenue  between  Mason  and  Taylor  Streets 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg, 
Fazackerley 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

— RESOLUTION  NO.  16,908— 

RESOLVED'  That  on  the  recommendation  of  the  General 
Manager  and  Chief  Engineer  of  the  San  Francisco  Water  Depart- 
ment, this  Commission  approves  the  terms  and  conditions  and 
authorizes  issuance  of  Revocable  Permit  covering  the  use  and 
occupancy  of  property  as  follows: 

Pacific  Telephone  and  Telegraph  Company 

Permit  to  install  an  underground  conduit  within  a 
portion  of  the  Lake  Merced  Boulevard  extending  from  the  City' 
south  boundary  line  northwesterly  to  its  intersection  with 
Skyline  Boulevard;  service  fee  of  $50.00 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg, 
Fazacker ley 
Absent ;  None 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  16,909— 

RESOLVED*  That  this  Commission  approves  Contract  Payment 
in  amount  ^2,S84#95,  in  favor  of  C.  J.  Collins  Co.,  under 
SF¥D  Contract  No.  779-San  Andres  Creek  Alum  Treatment  Project 
San  Mateo  County. 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg, 
Fazackerley 
Absent:  None 
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On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Fazackerley,  the  following  resolution  was  adopted: 

— RESOLUTION  NO,  l6,91Q~- 

RESOLVED*  That  in  accordance  with  the  recommendations  of 
the  Manager  of  Utilities,  the  contract  for 

Hetch  Hetchy  Water  Supply  Contract  No,  2SS 
Canyon-Cherry  Power  Development  Cherry  Power 
Tunnel  Exploratory  Core  Drilling 

a  public  work  to  be  performed  on  the  basis  of  the  unit  prices 
submitted  and  regularly  on  file  for  the  estimated  quantities  of 
work  to  be  performed  as  set  forth  in  the  related  specifications 
for  the  Public  Utilities  Commission  of  the  City  and  County  of 
San  Francisco,  be  and  the  same  is  hereby  awarded  to 

Boyles  Bros.  Drilling  Co. 
Salt  Lake  City,  Utah 

they  being  the  lowest  regular  and  responsible  bidder  for  the 
work  aforesaid  at  $25,460,00,  said  sum  being  the  total  price 
for  the  lowest  bid  submitted  on  the  basis  hereinabove  stated. 

BE  IT  FURTHER  RESOLVED,  That  the  Commission  recommends 
and  hereby  requests  the  Controller's  approval  of  the  docu- 
ments necessary  to  provide  funds  for  the  certification  of  the 
above  contract;  and  all  other  bids  for  the  above-described  work 
aru  hereby  rejected. 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Fazackerley 
Asent  (for  this  item-Commissioner  Greenberg) 

On  motion  of  Commissioner  Fazackerley,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  wa.s  adopted: 

—RESOLUTION  NO.  16,911— 

WHEREAS,  the  Manager  and  Chief  Engineer  of  the  Hetch 
Hetchy  Water  Supply,  Power  and  Utilities  Engineering  Bureau  of 
this  Commission  has  recommended  the  granting  of  a  certain 
revocable  permit  for  use  and  occupancy  of  land  and  property 
under  control  of  that  bureau,  as  hereinafter  set  forth: 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

To:  Pacific  Telephone  and  Telegraph  Co.  -  Permit  to  install, 
maintain  and  use  a  telephone  line  consisting  of  one  16  pair 
rural  distribution  wire  attached  to  trees  and  crossing  Hetch 
Hetchy  Water  Supply  properties  at  or  near  Mather,  California, 
within  Sections  2  and  7,  T.l  S,,  R.19E.,  MDB&M,  Tuolumne  County, 
California;  service  fee  of  $50.00, 

Vote:  Ayes-  Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg, 
Fazackerley 
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On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,    the  following  resolution  was  adopted: 

— RESOLUTION  NO,  16,912— 

RESOLVED,  That  in  accordance  with  lease  provisions,  this 
Commission  approves  in  amount  $15,167.10,  Trade  Fixtures, 
and  in  amount  $33.53,  Improvements,  installed  by  A.  B.  C. 
Cigar  Co.,  under  San  Francisco  International  Airport  Lease  for 
Newspaper  and  Tobbaco  Products  Counter  and  Storage  Space,  New 
Terminal  Building;  and 

BE  IT  FURTHER  RESOLVED*  That  Resolution  No.  15465,  adopted 
June  6,  1955,  approving  amount  of  fire  insurance  of  $10,000,06, 
covering  referenced  lease,  be  and  the  same  is  amended,  providing 
for  approval  of  fire  insurance  in  amount  515,000.00* 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg, 
Fazackerley 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted': 

— RESOLUTION  NO,  16,913— 

RESOLVED,  That  to  adequately  protect  the  Cityfs  interest  by 
ensuring  the  best  solution  of  the  extraordinary  technical 
problems  incident  to  the  airport  development  under  the  1956 
Airport  Bond  Issue,  this  Commission  hereby  approves  the  employ- 
ment of  Robert  Horonjeff,  Consulting  Civil  Engineer,  at  a  fee 
of  $125.00  a  day.    Total  of  all  payments  to  said  Robert 
Horonjeff,  not  to  exceed  the  sum  of  $15,000.00,  all  in  ac- 
cordance with  the  terms  and  conditions  of  an  appropriate  form 
of  agreement  to  be  entered  into  by  and  between  the  Public 
Utilities  Commission  and  said  Robert  Horonjeff, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg, 
Fazackerley 
Absent:  None 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  following  resolution  was  adopted: 

—RESOLUTION  NO.  l6,9l4-~ 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  San  Francisco  Water  Department  Request 
for  Funds,  in  amount  $533, 044 ,S4,  setting  up  funds  for  another 
section  of  the  Sunset  Supply  Line,  Burlingame  to  El  Scrito 
Avenue,  San  Mateo  County, 

Vote:  Ayes-Commissioners  Martin,  Del  Carlo,  Baron,  Greenberg, 
Fazackerley 
Absent:  None 
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REPORTS : 


C.  a.  B.  Docket  No.  5031-Reopened  Transpacific  Certificate 
Renewal  Case. 

Pan  American  World  Airways,  Inc.  submitted  application  before 
the  Civil  Aeronautics  Board,  re  Docket  No*  5031,  Reopened 
Transpacific  Certificate  Renewal  Case,  for  authority  to  operate 
between  Los  Angeles,  San  Francisco,    Portland  and  Seattle  and 
points  in  the  Orient  via  the  Great  Circle  Route, 

The  City  and  Count;  of  San  Francisco  intervened  in  the  hearing 
and  during  May,  1956,  appeared  before  the  Civil  Aeronautics 
Board  presenting  data  and  exhibits  in  support  of  the  applica- 
tion. 

Following  hearings  and  submission  of  briefs,  Examiner  Wm,  F. 
Cusick  recaom ended  to  the  Board  that  Pan  American  World  Airways, 
Inc.  be  granted  a  certificate,  authorizing  service  between 
the  co-terminals  of  Los  Angeles  and  San  Francisco  and  the  ter- 
minal, Tokyo,  Japan,  with  authority  to  make  an  operational 
stop  at  any  point  or  points  on  route,  but  denying  the  right  of 
Pan  American  World  Airways,  Inc.,  to  stop  at  Seattle,  Wn.,  for 
passengers,  mail  and  cargo. 

Pan  American  World  Airways,  Inc.,  through  Messrs.  Harris,  Fox 
and  Young,  appeared  before  the  Commission,  requesting  that 
San  Francisco  take  exception  to  the  recommendation  of  the 
Examiner,  re  non  stop  at  Seattle.    The  Company  contended  that 
traffic  has  fallen  off  from  100%  to  65%  in  favor  of  Northwest 
Airlines  Co..  on  the  shorter  route  to  the  Orient,  from 
Seattle;  they  further  contended  that  at  the  present  time, 
Orient  bound  mail  of  approximately  $11,000,000.00  revenue 
is  forwarded  through  the  Seattle  Gateway,  a  business  formerly 
enjoyed  by  California.    They  stated  that  under  the  Examiner's 
recommendation,  the  Company  could  only  offer  two  flights  a  week 
from  California  points,  as  against  seven  from  Seattle,  under  a 
right  to  stop  at  Seattle. 

President  Joseph  Martin,  Jr.  stated  that  in  objecting  to  the 
recommendation  of  the  Examiner,  re  non  stop  at  Seattle,  that 
such  a  stop  at  Seattle  would  adversely  affect  the  interests  of 
San  Francisco,    in  that,  in  time,  business  out  of  Seattle 
vould  develop  to  the  point,  that  airline  companies  would  apply 
oO  the  Civil  Aeronautics  Board  for  non-stop  service  to  Seattle 
from  points  east  of  the  Mississippi  River,  an  advantage  now 
enjoyed  by  San  Francisco  through  three  companies,  but  not  now 
enjoyed  by  Seattle;  objecting  to  the  Examiner's  recommendation 
would  only  hasten  the  trade  decline  of  San  Francisco  as  a 
Gateway  to  the  Orient. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Baron,  the  Commission  voted  in  favor  of  the  position  of  Pan 
American  World  Airwys,  Inc.  in  filing  exceptions  to  the  Ex- 
aminer's Report.    Vote:  In  support  of  the  position  of  Pan 
American  World  Airwr yp-Commissioners  Del  Carlo,  Baron, 
Fazackerley;  voting  against  the  Position  of  Pan  American, 
Commissioners  Martin  and  Greenberg. 
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President  Joseph  Martin,  Jr#  referred  to  Commissioner 
Fa?ackerley#  the  request  of  the  Parking  Authority  in  the 
matter  of  establishing  a  shuttle  bus  service  from  a  fringe 
lot  at  7th  end  Harrison  Streets  to  the  central  business 
district* 

The  Commission  approved  plans  for  a  new  chlorination  station 
to  replace  the  present  inadequate  one  at  Worth  San  Andreas 

Outlet. 

Subject  to  clarification  on  the  p^fcit  of  deed  transfer*  the 

Commission  approved  the  recommendation  of  Mayor  George 
Christopher,    permitting  the  Recreation  and  Park  Commission  to 
restablish  the  Crocker-Amazon  Playground  Area  as  a  recreational 
facility  for  construction  of  baseball  diamonds* 

The  Commission  approved  letter  prepared  by  the  Manager  of 
Utilities,  addressed  to  all  Department  Managers,  directing 
that  all  buildings  constructed  under  lease  provisions,  be  con- 
structed in  accordance  with  the  applicable  provisions  of  the 
San  Francisco  Building  Code. 

Commissioner  Fazackerley  will  review  budgets  presently  under 
preparation. 

The  Commission  and  Staff  exchanged  Christmas  Greetings. 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 


SPECIAL  MEETING  OF  THE  PUBLIC  UTILITIES  COMMISSION 
IN  ROOM  282  -  CITY  HALL  -  DECEMBER  27,  1956,  COM- 
MENCING AT  9:00  A.  M, 


Call  to  Order 

Present:    Commissioners  Joseph  Martin, Jr.,  Daniel  F.Del  Carlo, 
Edw.B, Baron, Stuart  N.Greenberg,  Don  Fazackerley. 

Absent:  None 

President  Joseph  Martin,  Jr.  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Del  Carlo. 

This  special  meeting  of  the  Commission,  at  the  request 
of  Commissioner  Baron,  was  to  reconsider  action  taken  by  the 
Commission  at  its  meeting  of  December  24,  1956,  in  the  matter 
of  Civil  Aeronautics  Board  Docket  No.  5031,  Transpacific 
Certificate  Renewal  Case. 

The  City  and  County  of  San  Francisco  intervened  in  the 
hearing  before  the  Civil  Aeronautics  Board;  following  hearings 
and  submission  of  briefs,  Examiner  Wm.  F,  Cusick  recommended  to 
the  Board  that  Pan  American  World  Airways,  Inc.,  be  granted 
a  certificate,  authorizing  service  between  the  co-terminals 
of  Los  Angeles  and  San  Francisco,  and  the  terminal  of  Tokyo, 
Japan,  with  authority  to  make  an  operational  stop  at  any 
point  or  points  on  route,  but  denying  the  right  of  Pan  Ameri- 
can World  Airways,  Inc.  to  stop  at  Seattle,  Wn.  for  passengers, 
mail  and  cargo. 

At  the  meeting  of  December  24,  1956,  officals  of  Pan  American 
World  Airways,  Inc.  appeared  before  the  Commission  requesting 
that  San  Francisco  take  exceptions  to  the  recommendation  of 
the  Examiner,  re  non  stop  at  Seattle.    The  Commission  by  a 
vote  of  3  to  2,  voted  in  favor  of  Pan  American  World  Airways, 
Inc.,  in  filing  exceptions  to  the  Examiner's  recommendation. 

On  motion  of  Commissioner  Baron,  seconded  by  Commissioner 
Greenberg,  the  Commission  approved  by  unanimous  vote,  to 
reconsider  the  action  of  December  24,  1956. 

In  his  move  of  reconsideration,  Commissioner  Baron  stated, 
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"that  Examiner  Win.  F.  Cusick  recommended  that  Pan  American  be 
authorized  to  fly  non-stop  over  the  Great  Circle  Route  in  an 
arch  from  Los  Angeles  to  San  Francisco,  to  Tokyo,  ruling  out 
mail  and  passenger  pick  ups  at  Portland  and  Seattle.  Pan 
American  now  asks  that  Seattle  be  included  as  a  stop  so  that 
they  might  also  enjoy  sharing  a  part  of  the  $11,000,000.00, 
annual  air  mail  business  done  at  Seattle.    Further  thought 
concerning  the  Pan  American  Seattle  situation  has  convinced 
me  that  no  good,  but  only  harm  to  San  Francisco fs  World 
Airport  position  would  result  were  we  to  support  the  request 
now  before  the  referree  to  sanction  the  northern  route 
rights  sought  by  the  Pan  American  Air  Lines.  If  granted, 
Seattle,  would  then  undoubtedly  become  the  Gateway  to  the 
Orient,  when  San  Francisco  should,  in  my  opinion,  not  only 
enjoy  that  distinction,  but  likewise  participate  in  the  in- 
creased financial  earnings  accruing  to  the  added  travel  result- 
ing therefrom.    Because  that  is  my  determination  in  the 
matter,  I  am  requesting  that  my  previous  vote  be  annuled 
that  I  might  be  privileged  to  cast  my  vote  in  opposition  to  t 
the  rights  sought  by  the  Pan  American  Airlines,  and  move  that 
the  previous  action  of  last  Monday  concerning  Pan  American 
Air  Lines  be  rescinded". 

Mr.  Charles  Miller,  Manager  of  the  Transportation  Division 
of  the  San  Francisco  Chamber  of  Commerce  stated  that  initially 
the  Chamber  supported  the  application  of  Pan  American  World 
Airways,  Inc.  for  the  Great  Circle  Route  to  the  Orient,  but 
opposing  a  mandatory  stop  at  Seattle,  but  leaving  the  pattern 
and  routing  to  the  Civil  Aeronautics  Board,  if  competitive 
conditions  could  be  the  same.    Mr.  Miller  further  stated 
that  a  stop  at  Seattle  for  passengers  would  not  unduly 
affect  the  interests  of  San  Francisco,  but  because  of  the 
diversion  of  mail  through  Seattle,  he  recommended  that  the 
Chamber  and  San  Francisco  should  support  the  position  of 
Pan  American  World  Airways  for  a  permissive  stop  at  Seattle, 
(as  of  the  meeting,  the  recommendation  of  Mr.  Miller  had  not 
been  officially  endorsed  by  the  Chamber  of  Commerce). 

Mr,  George  Fox  of  Pan  American  World  Airways,  Inc.,  added 
little  than  that  expressed  at  the  meeting  of  December  24, 
1956,  He  stated  that  in  clarification  of  the  application  for 
a  permissive  stop  at  Seattle,  two  points  should  be  borne  in 
mind — (1)  That  under  a  stop  at  Seattle,  Seattle  would  not  be 
the  gateway  to  the  Orient;  (2)  that  contrary  to  rumors,  Pan 
American  World  Airways,  Inc.  is  still  interested  in  con- 
struction of  a  new  maintenance  base  at  the  San  Francisco  In- 
ternational Airport.    Ke  also  stated,  that  Los  Angeles,  through 
its  Chamber  of  Commerce  is  taking  a  strong  position  in 
opposition  to  the  Examiner's  recommendation  for  non-stop  at 
Seattle . 

Mr.  Frank  Needles  of  the  City  Attorneyfs  Office  stated  that 
San  Francisco's  position  in  route  applications  has  always  been 
in  the  interest  of  greater  operation  from  the  San  Francisco 
International  Airport,  deeming  routings  and  patterns  to  be  the 
function  of  the  Civil  Aeronautics  Board;  he  further  stated  that 
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the  Exaninet**  rtcesnendatlen  waf  vhat  San  FfanelieS  wanted 
and  recommended  n#  filing  of  exceptions;  H.  S.  Messersmith, 
Superintendent  of  Airport  Operations  stated  that  at  the 
Civil  Aeronautics  Board  hearings,  testimony  was  in  support 
of  the  Great  Circle  Route,  subject  to  approval  of  practical 
and  economic  stops  in  the  interim,  pending  jet  operation;  he 
also  recommended  no  filing  of  exceptions  to  the  Examiner's 
report* 

Mr,  barren  Burke  of  United  Air  Lines,  Inc.,  recommended  that 
the  Commission  take  no  action  in  opposition  to  the  Examiner's 
report* 

Commissioner  Fazackerley  stated  that  the  hearing  developed  no 
new  thinking  and  he  was  convinced  that  the  position  taken  at 
the  meeting  of  December  24,  1956  was  consistent  with  the 
facts. 

Commissioner  Del  Carlo  stated  that  it  was  the  11  job"  of  San 
Francisco  to  take  care  of  its  Airport  and  not  airport  com- 
panies; that  if  Pan  American  deems  a  stop  at  Seattle  for  its 
economic  operation,  and  for  fear  that  the  Company  may  decide 
not  to  construct  its  base  at  San  Francisco  International 
Airport,  he  endorsed  the  position  of  Pan  American  World  Air- 
ways, Inc. 

Commissioner  Greenberg  stated  that  the  Examiner  had  thoroughly 
reviewed  the  whole  matter,  that  San  Francisco  had  attained 
its  objective,  and  therefore  was  opposed  to  any  filing  of 
exceptions. 

President  Joseph  Martin,  Jr.  reiterated  the  position  taken 
at  the  December  24,  1956  meeting,  stating  that  objections  to 
the  Examiner's  recommendation  would  only  hasten  the  trade 
decline  of  San  Francisco  as  a  gateway  to  the  Orient. 

On  motion  of  Commissioner  Del  Carlo,  seconded  by  Commissioner 
Fazzckerley,  a  motion  to  support  the  application  of  Pan 
American  World  Airways,  Inc.,  objecting  to  the  findings  of  the 
Examiner  re  non  stop  at  Seattle,  was  voted,  as  follows: 

Ayes  -Commissioners  Del  Carlo,  Fazackerley 

Noes  -Commissioners  Martin,  Baron,  Greenberg 


Thereupon  the  meeting  adjourned. 
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MINUTES 


PUBLIC  UTILITIES  COMMISSION 


1,080th  REGULAR  MEETING  OF  THE  PUBLIC  UTILITIES 
COMMISSION  IN  ROOM  282  -  CITY  HALL  ~  DECEMBER 
31,  1356,  COMMENCING  aT  2:00  P.  M. 


Call  to  Order: 

Present:  Commissioners  Edw.  B.Baron,  Stuart  N.  Greenberg 
ADJOURNED  FOR  LACK  OF    a  QUORUM 
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